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Tractor unit at 90° to the body when Tractor unit articulating independently Tractor unit fitted with 
tipping. 180° lock-to-lock power steer- at 15° from the body. totally enclosed cab. 
ing permits a full turn between kerbs 


vith the CAMIL 


. BOYDELL & co. LTD. EAGLE WORKS, OLD TRAFFORD, MANCHESTER 
Telephone: TRAfford Park | 





SHORT, EFFECTIVE RAMS, WELL CLEAR OF GROUND 
—PRODUCE POWERFUL TIPPING ACTION IN CON- EXOSKELETAL BODY CONSTRUCTION GIVES MAXIMUM 


KES. GROUND CLEARANCE AND FACILITATES THE USE OF 
sesame diced carnitine RAMS WITH ONLY 30” STROKE TO ACHIEVE RAPID 
TIPPING OF 20,000 LBS. PAYLOAD. 


THE 7 CU. YD., HEAVILY REINFORCED 
BODY TAKES THE TOUGHEST PUN- 
ISHMENT AND THE FLAT FLOOR, 
WITHOUT A SCOW MOUTH, GIVES 
CLEAN, INSTANT 55° TIP OF THE 
20,000 LB. PAYLOAD. AN AUTOMA- 
TICALLY OPENING TAILGATE, FIXED 
TO THE TRUNNION FRAME, IS AVAIL- 
ABLE FOR USE WITH FREE-FLOWING 
MATERIALS. 


REAR WHEEL PARTLY RUNNING IN 
FRONT WHEEL TRACK. WHEELS 
INTERCHANGEABLE FRONT AND REAR; 
HYDRAULIC DISC BRAKES ON ALL 
FOUR WHEELS 


Registered Trade Mark of E. Boydell & Co. Ltd. 
Distributors of 
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Today’s concrete mixing demands accuracy 
and output. The Non-Tilt is the mixer for 
fast, continuous supplies of well-mixed 
‘concrete. Batch weighing enables modern 

specifications to be matched exactly— 
with Power-scoop loading one man can 
feed to capacity. 


The Parker Non-Tilt is made with capacities of 10 cu. ft. 
in—7 cu. ft. out or 14 cu. ft. in—I0 cu. ft. out on 4 
metal or pneumatic-tyred wheels. Also 10 cu. ft. in— 
7 cu. ft. out fast-towing type. Petrol, diesel, or electric 
motor. Immediate delivery. 

The chain of Parker Service Depots looks after 
users’ interests over the country. 


For use with Parker Non-Tilt, Plowmixer or Speedia 
mixers, the power scoop will shift up to 
300 Ibs. at a time, and is controlled very 

simply by push button. 5 


VIADUCT WORKS, LEICESTER 
FREDERICK PARKER LIMITED PHONES: LEICESTER 62531 (10 LINES) 


ONOON STAFFORD HOUSE, NORFOLK STREET, W.C.2 


Depots at London, Cardiff, Sedgley (near Wolverhampton), Leeds, and Glasgow 


GENERATING SETS 


Sets ranging from 500 Watts up to 
74 KVA as standard, single or three 
phase. Larger sets against order. 








For Lighting and 

Hand Tools 

such as 

Hammers and Breakers, 

Saws, Drills, Planers, Sanders, etc. 





Manufactured in various sizes. 115/230 Volts, Single 
Phase Generators are normally available from Stock. 


Petrol or Diesel — Mobile or Static Chassis. 
Sets of 3 KVA capacity and above can be supplied with special welding transformers. 
SALE — HIRE WITH OPTION TO PURCHASE — HIRE 





STRANGFORD, LTD., Belfast and Dublin. 
A. GUNN AND CO., Altrincham, a 
oO. L. DAVIES, Port Talbot, 

j). Lewis ee LTo.,  pursiom, 

A Stoke-on-Tre 

CONCRETE ENGINEERING SERVICES, York 
Road industrial Estate, Wetherby, Yorks 
132-135 SLOANE STREET. S.V JOHN ROULSTONE, LTD., Newcastle upon 


yne. 
" TOCCT - : : : MODERN PLANT SALES, LTD., Oldbury. 

OTLAND he] AVENDISH STREET sLASGOW. ¢ ELEPHONE ae mn: Birmingham. 
W. R. SELWOOD, Chandler's Ford, Hants. 
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When you next 






TRAXGAVATORS 





UL 
SHOVELS 


require any plant 






why not contact us 







and be sure of 


HU aad ase its first-class machines 


with experlenced 


operators backed by G Hw > 3 


a highly efficient 













DUMPERS 





and well-equipped NEW KERN | 
I 
‘seaaeaiadtaas eatin PRECISION ENGINEER’S LEVEL | 
MIXERS This NEW KERN Level has a telescope | 





magnification of x30 with coarse and 
fine focussing, and will resolve .Olft. 
at 900ft. 







This NEW KERN Level has an internal 
The hire service coincidence reading bubble, read inside 


that never lets the main telescope, and is capable of ; 
you down levelling to an accuracy of s”in 2 miles. 
NEW KERN Level is compact and 


This 
light in weight and though the quality is 
OF CAMBERWELL unsurpassable, the price is economical. 
This NEW KERN Level is available from :- 


SURVEY & GENERAL INSTRUMENT CO. LID. 


329 High Holborn, London, W.C.1 
33 Southampton Way, Camberwell, London, §.E.5. Telephone : HOLborn 4118 (4 lines) 





H. COX & SONS (PLANT HIRE) LTD. 







ern 


N. West Agent :- 
Chadburns (Liverpool) Ltd. swiss 
31 Brunswick Street, Liverpool 2 
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BY APPOINTMENT TO HER MAJESTY THE QUEEN 
MANUFACTURERS OF CONCRETE BLOCK AND 


MIXING MACHINERY 





More than good enough for 
the wonderful Perth bridge 


The prestressed concrete bridge at Perth, Australia, ranks among 
the World’s largest. The 320 ft. central span, probably the longest 
of its kind, made vital the need for flawless concrete—that’s why 
the Cumflow system was used; our Standard Contractors’ models 
weigh batched and mixed concrete for the whole vast structure. 
A crushing strength of 6,500 p.s.i. at 28 days was necessary in the 
precast units, but the irrepressible Cumflows topped this with an 
average of 7,800 p.s.i. and not one of 1,200 cubes tested fell short 
of specification! The Cumflow system disciplines every particle 
into a perfect, maximum strength mix in only 30 seconds, facili- 
tating a 40 batch hourly output. And the Cumflow, ideal for 
drier-mixed prestressed concretes, is a great cement saver. 


> GUMIFLOW 


THE WORLD’S BEST CONCRETE MIXER 






Post this coupon for full details of CUMFLOW Mixers. 
(PRACTICAL HIRE PURCHASE FACILITIES ARE AVAILABLE). 


Name. 







Address 





THE LINER CONCRETE MACHINERY CO. LTD 
84PARK RD., GATESHEAD. Phone: 7250! Grams: ‘Liner, Gateshead’. 
London Offices and Showrooms: Lexden Road, Acton, W.3. 











Above: Contractors’ Portable Model (size 
1O0CT, 10-14 cub. ft. input capacity) as used on 
the Perth bridge project. The Cumflow is 
made in 6 sizes with input capacities ranging 
from 2 cub. ft. to 36-40 cub. ft. Batch weighers 


and mechanical shovels are optional extras. 


Only Liner mixers 


have the patented 


INVARAC 
WATER TANK 
for positive 
water metering 


Once set it will 
discharge the same 
volume every time. 
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BRENTWOOD - ESSEX Tel: 2116 tines 


BCL Blanket Dampcourse being laid in position before 
the concrete is eee (House under construction 
by Hampton House Developments Ltd.) 


(8) BLANKET 
DAMPCOURSE . 


polythene film 


—The answer to iidheliine saadeiailia 
problems in concrete house-rafts 


* prevents moisture rising through the 
raft into the house 

* prevents water absorption by the con- 
crete, removing the danger of the raft 
being damaged by frost or sulphate 

* cheap, tough, light in weight and easy 
to handle 


BCL Blanket Dampcourse is backed by a 
comprehensive technical service. British 
Cellophane Limited—largest film manu- 
facturers in the Commonwealth—have a 
fund of specialised knowledge to put at 
your disposal. We invite you to fill in the 
coupon and post it to us. 


| Nel BRITISH CELLOPHANE 
LIMITED prastic rims pivision 


Henrietta House, 9 Henrietta Place, London, Wr 
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@ VIBRATING 
TAMPERS 


@ PAN 
VIBRATORS 


@ BAR 



















CROPPERS 
@ ROTARY 
FLOATS 
@ LIFT & FORCE PUMPS @ INTERNAL 
VIBRATORS 
@ EXTERNAL 


VIBRATORS 


HIRE WITH OPTION TO PURCHASE 


ALLAM MACHINERY HIRE LTD. 
132-135 SLOANE STREET, S.W.1 telephone: SLOane 9976 (5 lines) 
¢SCOTLAND: 39 Cavendish Street, Glasgow, C.5 Telephone: South 0186 















"4 


7? 


To: British Cellophane Limited, Plastic Films Division, 
Henrietta House, 9 Henrietta Place, London, W.1 


4 
4 
{ 
i 
Please send me, free of charge and without obligation, your booklet i 
‘BCL Blanket Dampcourse’ fk 
Please ask your representative to call ' 
Name é 
Address 2 
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FORDSON . Fordson Power is the first choice of Britain's 

‘a os equipment manufacturers. And outstanding 
among the many reasons for that choice is its 
outstanding economy, which is emphasised by 
its exceptional capacity for work. Work is done 
quicker—at less cost with Fordson Power. 





Fordson Super Major Unit. Four-cylinder diesel 
engine developing 52 b.h.p. at 1600 r.p.m. 


Fordson Dexta Unit. Three-cylinder diesel § 
engine developing 32 b.h.p. at 2000 r.p.m. 
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powered equipment, a tough ability to work 
hard in the worst conditions—and to keep 
going. And with Fordson Power you're sure 
not only of swift and efficient service anywhere, 
but of service at low, fixed charges. 


There's an outstanding reliability in Fordson ae ; as 
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Four-wheel drive Bray Loader ee ee Muir Hill Dumper 
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Weatherhill Shovel 


isis SSP 


J.C.B.4 Excavator/Shovel _ 
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Fordson Power is available in an infinite variety 
of specialised forms, but there's a place, too, 
on every site for a Fordson industrial tractor. 
There’s no more versatile piece of plant, nora 
FORDSON POWER more hardworking unit. Take full advantage 
Yy iro of the many attachments available and your 
: Fordson tractor (52 bhp Fordson Super Major 
or 32 bhp Fordson Dexta) will have a utilisation 
factor nothing else will equal. Right round the 
clock it will speed the job, and save plant and 
running costs in doing it. 


INDUSTRIAL SALES DEPARTMENT 


TRACTOR DIVISION FORD MOTOR COMPANY LIMITED DAGENHAM ESSEX 





N 


* 
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HARDUN & SONS LTD. 





HORTON ROAD, WEST DRAYTON, MIDDX. 


These three illustrations of Hardun’s 
Portable Timber Buildings are only 

a small selection of the vast range 
we are now producing in Cedar, 
exterior grade plywood and softwoods. 
The selection ranges from Standard 
Site Offices to Architect Designed 
Buildings. 

As it would be necessary for us 

to use all the space in this 

publication to illustrate the complete 
range of Hardun’s Buildings, we 

invite you to write for our very 
comprehensive and colourful catalogue 
which is available free on request. 


Tel: West Drayton 3088-9 3761-2 











*% POWERFUL TRACTION 

* HYDRAULIC STEERING 

*% ARTICULATED FRAME 

% REINFORCED STEEL BODY 

*%& FAST CONTROLLED TIPPING 
*%& POWERFUL AIRBRAKES | 
*%& HEAVY EARTHMOVER TYRES 
* HIGH GROUND CLEARANCE 
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Main Distributors for 
LEICESTERSHIRE, RUTLAND & NORTHAMPTONSHIRE 


GROCOCK & DAY (PLANT HIRE) LTD. 


26 MAYFIELD ROAD, LEICESTER 
Tel. Leicester 58148 (3 lines) 





PTT 
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Recipe for successful contracting 
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SERVE QUICKLY 


cL 
(KT nia 
capacity) 

Ce aL 

(21/14 cu. ft.) 

Oy ale 

Dai ih Cog 

Si) 

aes) 

Tet ote 


COMPLETE 
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aN SERVICE IN 
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ye lg 
(3/2 cu. ft. capacity) 


Winget Muir-Hill ‘Red Devils’: 
the 2S I5 cwt. and the 3S 22} cwt. 
Site Dumpers. 


MOORE'S PLANT LTD EL 
PURGE Mee 


105-129 MARKFIELD RD. TOTTENHAM LONDON N15. Grams ‘Morplanlim’ Southtot London (10 lines) 
Hts 








eat (BT tS 
D4 HYDRAULIC EXCAVATORS 
AUS SR 
OOO mm MOT SOU ST 


-id nw FORK LIFT TRUCKS 








DEPOTS: 
BEDFORD Tel: Cardington 206 
BIRMINGHAM Tel: Shirley 3522 

BRECON Tel: 330 

CARDIFF Tel: 71354/5 

DARLINGTON Tel: 3258 

DEWSBURY. YORKS. Tel : Heckmondwike 136 
DISS, NORFOLK Tel: Diss 2688 
DORCHESTER Tel: 57/8 

EDINBURGH Tel: LiBerton 3224 
GLASGOW Tel: Stepps 628 

GRANTHAM Tel:1221/3 

IPSWICH, Tel: 57021 
KINGSTON-ON-THAMES Tel: KINgston 006€ 
MANCHESTER Tel: Ramsbottom 2521/2 
NEWTON ABBOT, Tel: 1181 
SOUTHAMPTON Tel: Bishop's 






A 





Head Office and Works: BELTON. GRANTHAM. LINCS = 
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Robel’ Scaffolding is right because it is 
designed to meet every requirement of the 
constructional industries —— not the least 


of these requirements being adaptability ! 





From the speed and safety of the basic 

unit frame system — to mobile towers, 

stage bracket system—and trussed ledgers for 
gap spanning structures, ‘ Robel’ uses the 
same standard components. 

Don’t get involved in another scaffolding 


problem — drop us a line and we will 





SHOW you hew right ‘ Robel’ is! 


~ 


Robe 


DAVID ROBERTS 
& COMPANY (ENGINEERS) LTD. 


Albert St.,. OLDBURY, BIRMINGHAM 
Tel: BROadwell 2851 


134 Gloucester Avenue, 
LONDON, N.W.I. 


61? Tel: PRimrose 0066 
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or side road 


There’s always a ‘VISQUEEN’ UNDERLAY the right width 


‘Visqueen’ is quicker to lay and easier to 
handle, whether by hand or by machine. 


Whatever the bay width, you can always be sure of 
obtaining a‘Visqueen’ polythene underlay the right width 
for the job. In fact, for road projects involving extra-wide 
bay widths, ‘Visqueen’ underlays can be tailor-made 
to specific requirements. 

That is not the only reason why more and more Local 
; Authorities are specifying ‘Visqueen’ Building Sheet for 
Visqueen' speeds work on motorway 7 Pre 
Seamless 26-foot wide ‘Visqueen’ sheeting being laid by machine on their road building programmes both as an underlay and 


one of the dual concrete carriageways of Contract 2 on the St. Albans as a curing blanket They know that many contractors 
by-pass section of the London/Yorkshire Motorway. " 





Agent Authority: Hertfordshire County Council. prefer ‘Visqueen’ to other underlay materials, because 
County Surveyor: Lt. Col. C.H. ffolliott, B.A., M.I.C.E.,M.I.Mun.E. . . : ° > 
Contractors : The Cubitts-Fitzpatrick-Shand consortium. it is quicker to lay and easier to handle. It doesn’t run 


or shatter, it’s completely waterproof and resistant to 
sulphate attack. 

Standard rolls of “Visqueen’ up to 12-foot wide (centre 
folded) can be obtained from appointed stockists. 

To find out how the many applications of 
‘Visqueen’ can help to speed up work on your con- 
tract, write now for an illustrated brochure, price 
list and samples to: 


BRITISH VISQUEEN LIMITED 





. 

Visqueen' saves time on service road SIX HILLS WAY, STEVENAGE, HERTS. TEL: STEVENAGE 1310 
A roll of ‘Visqueen’ underlay being unreeled by hand. The sheeting 

can be laid quickly in position with the minimum of effort. A subsidiary company of Imperial Chemical Industries Limited. 


BVI44 
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Without Elephant Weight 


Thwaites Dumpers are built ‘Tough’ to stand the 
torsional stresses and strains of site conditions 
from Kuwait to Carlisle. 

‘Elephant Tough’ means the best materials, 
reinforcement in the right places, a conscientious 
attention to detail and a ‘designed-in’ balance that 
eliminates the need for dead weight thus increasing 
pay load. On long runs, short runs, steep grades 
and deep rutted sites, Thwaites dumpers will move 
more pay load per day at less first cost to bring 
greater saving — more profit for you. 


CHASSIS 
STRENGTH... 


The unitized one-piece welded construction of 
the chassis gives great strength to the dumper, 
spreads load through the whole machine, for 
longer life, less maintenance ‘out of work’ time. 
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DIESEL DUMPER SPECIALISTS 


THWAITES ENGINEERING CO. LTD. 
CUBBINGTON, LEAMINGTON SPA 


Tel: Leamington 3089 . Telegrams: Dumpers, Leamington 
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Flexible roads are now being laid incorporating asphalt and bitumen macadam in a new type of 
base construction. Mexphalte bitumen is being employed fo bind the base aggregate and to produce 
a tougher road with many improved features. 

The greatly improved weather-resistance of the bitumen-bound base protects the sub-base and 
subgrade from the effects of rain. This safeguard operates from the moment the base is laid during 
the whole of the period before the road is surfaced and open to general traffic as well as throughout 
the roadway’s working life. 


Further advantages are:— \Increased load-bearing capacity is achieved and the base can be 
laid thinner than conventional bases. [) The bitumen-bound base assists an uninterrupted 
construction schedule as it provides a weatherproof roadway for contractors’ vehicles as 
soon as it is laid. The risk of frost damage is reduced to a minimum. The bitumen- 
bound base is not disintegrated by subsidence and restoration of surface levels is 


facilitated. (1) The increased accuracy of the machine-laid base makes for greatly improved 
riding qualities in the final surfacing. SHELL-MEX AND B.P. LTD. 
Registered users of Trade Marks. 


MEXPHALTE & SHELPHALT te so tse kee 


THERE ARE NO BETTER BITUMENS 
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LOCKFIELD AVENUE, BRIMSDOWN, ENFIELD, MIDDX. TELEPHONE: HOWARD 4063-5 











AUTOMATIC AND REVERSIBLE 


VIBROSOIL COMPACTOR 





This Vibrating Plate Compactor travels automatically in either direction. There is no pushing, 
no pulling and no turning of the machine. The operator simply moves the handles from one 
side of the machine to the other and the direction of travel is instantly reversed. The machine 
can, consequently, work not only closely alongside but also right up to walls or columns. 
The blows are heavy, the travel fast and the compaction excellent. The illustration shows the 
Model VS.O Compactor fitted with a 36” wide plate but the machine can also be supplied with 
a 15” wide plate for trench work and the two plates can be interchanged in a matter of minutes 
on the site. The Compactor is also available for hire and we shall be pleased to arrenge a 
demonstration on your site without obligation. 


PLATE COMPACTORSj,OF ALL SIZES ARE AVAILABLE -FOREHIRE 


AAA ae Tat) Tee a 


LOCKFIELD AVENUE, BRIMSDOWN, ENFIELD, MIDDX. 63052 [e) eee Lee ere 
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ROBUST... 





Reliable 


We design and build air compressors 
up to 210 c.f.m. F.A.D., trailer, 
stationary and semi-mobile. Compressors 
on special-purpose mountings 
can be produced quickly and at 
competitive prices. If you 
use compressors for any purpose 
it is worth while writing 


for particulars of our machines. 















Makers of pure 
‘LEAD WOOL’ 
for pipe jointing; 
caulking tools 
and pipeline 
testing equipment. 
Suppliers of high 
quality hase 
metal—powders, 
solders, etc. 


THE LEAD WOOL C0 LTD 
SNODLAND KENT 


Phone: Snodland 516-7 Telegrams: Strength Phone Snodland 
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OPPORTUNITIES 
WITH 


CUBITTS 





Applications are invited from men qualified to 
fill these positions: 


TRADES FOREMEN — OVERSEAS 


Applications are invited from young men who 
have served an apprenticeship as carpenter or 
bricklayer for supervisory positions on general 
building work in Nigeria. A good salary will be 
paid and accommodation provided. Applicants 
will be required to serve the first tour (of about 
two years) on a bachelor basis. 


ENGINEERS 


Preferably qualified, for positions in London 
Head Office of the Civil Engineering Depart- 
ment. Duties involve planning and design of 
schemes for a wide variety of types of Civil 
Engineering works. The positions will appeal 
to men aged 30-35 who have had site experi- 
ence and who are now looking for a position at 
an established office. There are vacancies, 
also, for site engineers on a number of civil 
engineering contracts. 


GENERAL FOREMAN 


This appointment, initially to our General 
Works Department in London, offers a young 
and ambitious man the opportunity of develop- 
ing progressively a career in building manage- 
ment. Craft apprenticeship with other recog- 
nised qualifications in building, together with 
good site experience and the ability to accept 
increasing responsibility are essential re- 
quirements. 


ESTIMATOR 


An experienced estimator is required for 
timber partitioning, in a specialised depart- 
ment of the Company. Applicants should be 
capable of building up prices and evaluating 
labour costs. Applications from older men 
with estimating experience will be favourably 
considered. 


Please address your application to: 


PERSONNEL MANAGER (S.A. SECTION), 
HOLLAND & HANNEN AND CUBBITTS LTD., 
1 QUEEN ANNE’S GATE, LONDON, S.W.1. 
Tel: WHitehall 3111. 


If you are not yet sufficiently experienced for these 
vacancies but wish to have the opportunity to progress 
in the building industry, please write to our Personnel 
Department giving full details of your career and stating 
your ambitions—we may be able to help you. 


Offices at: 
EDINBURGH - GLASGOW - NEWCASTLE - LIVERPOOL 
BRISTOL TORONTO MONTREAL VANCOUVER 


WELLINGTON, N.Z. : PORT OF SPAIN, TRINIDAD - BEIRUT 


April 13 1961 


Cubitts are playing their part in the 
L.C.C’s £54 million Hyde Park 
Corner—Marble Arch Improvement! 
Scheme, as a member of the Cubitts 
Fitzpatrick Shand consortium. 


Cubitts are always on the look-out for men with initiative 
and enterprise. We have an international reputation for 
pioneering new methods and construction techniques. We 
need men able to make the most of the challenging oppor- 
tunities presented by major construction projects. 





a job with Cubitts has much to offer... 


--. much to offer in the development of individual skills— 
and a worthwhile career. 

-». much to offer in applying the most up-to-date con- 
struction techniques—but also using well-proved methods. 
--- much to offer to the man who can bring to the job 
enthusiasm, keenness and above all ability. 

Working conditions at Cubitts are designed to stimulate 
individual effort. The company operates bonus and pension 
schemes, and offers other incentives. 

Mr. E. E. Batty, Personnel Manager, will be pleased to 
discuss present vacancies and future opportunities in an 
organisation which offers a rewarding future. 


CUBITT PROJECTS NOW UNDER CONSTRUCTION 











HOLLAND & HANNEN AND CUBITTS LTD. 
1 QUEEN ANNE’S GATE, LONDON, S.W.1 
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This 950 ft. long, 68 ft. wide and 55 ft, high building for a glass 
plant at Doncaster has a pre-cast concrete frame in 25 ft. bays; 
with roof beams span 64 ft. without intermediate supports, 
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Cubitts are building a 160 ft. high 
block of flats as the dominant 
feature of Basildon Town Centre, 
When completed this will be the 
tallest residential building in any 
of the New Towns. 


> 
84 SUPPLEMENT 


THE CONTRACT JOURNAL 


April 13 1961 


make it a ‘‘must!’’—the 


BUILDING & PUBLIC WORKS 
EXHIBITION at 


Belle Vue, Manchester, JULY 5 to [5 
Sponsored by: 


THE INCORPORATED ASSOCIATION of ARCHITECTS and SURVEYORS 
THE NORTH WESTERN FEDERATION of BUILDING TRADES EMPLOYERS 


Featuring the NEWEST developments and NEW 


PRODUCTS presented under ideal conditions 
Every facility and service 


Enquiries to :- 


ORE EXHIBITIONS LTD. 


“‘ Organization is our Business "' 
———— LANCASHIRE OFFICE: 


412 TOTTINGTON ROAD, BURY 


Tel: Bury 4335 
















Let us remove your Overburden the modern way with a fleet of Caterpillar Bulldozers 
and 18/25 cu. yd. Scrapers, or let us Stockpile your material for the Winter Months 


YOUR SITE INSPECTED AND ESTIMATED FREE OF CHARGE 


PHONE: NOTTINGHAM 5088] FOR PROMPT EFFICIENT SERVICE 


GAYLORD, EDWARDS & GO. LTD., GARLTON ROAD, NOTTINGHAM 
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COMPRESSORS 


For SALE 
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PAPC FE GEORGE COHEN Fi 
) semana . oo — 





from the 


LARGEST 
PLANT FLEET 


in the country 


a 
PING 
<— GEORGE COHEN 


SONS AND COMPANY LIMITED 


WOOD LANE, LONDON, W.12 
Shepherds Bush 2070 


And at : Stanningley, Nr. Leeds; Kingsbury, Nr. Tamworth; Bath; Manchester; Newcastle; Sheffield ; 
Glasgow ; Swansea ; Southampton ; Belfast. 
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Now!...Euclid Twin- 





* heaped capacity at 3:1 is 16 yds., at I:1 slope 20 yds. 


HERE’S BIG NEWS for scraper users. The many cost cutting advantages of 
all-wheel drive are now available in a medium-size scraper, the Euclid Model 
TS-14. With Twin-Power and a total of 280 h.p. this new “ Euc” has already 
proved itself an outstanding performer. A one-man, one-machine earthmoving 
spread, it gets more work done at lower cost than any other scraper of comparable 
size . . . its high productive capacity brings a better return on investment. 


> 


Like the widely used 24 yd. “ Twin” this new Euclid has a separate 
Torqmatic Drive and power train for each axle. It self-loads in practically any | 
scraper material and with a pusher is a big producer on even the toughest 


jobs. There’s plenty of power and traction to pick up a heaped load in a hurry. 


The TS-14 works on grades and under adverse job conditions that stall other 
scrapers. Its ability to do a wide range of work — without pusher assistance — 
makes it the most versatile scraper in its class. Get the facts and figures from 
your Euclid dealer. 


EUCLID (Great Britain) LIMITED - Newhouse, Scotland ! 


Check the advantages of all-wheel drive 
in this new 14 yd. Twin-Power scraper! 
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All-wheel drive and 280 total horsepower enable the TS-14 to 
get heaped loads without pusher assistance . . . make it a one- 
man earthmoving spread with more versatility than any other 
scraper in its class. Low wide bowl and four-section cutting 
edge speed loading and cut cycle time . . . . blade sections are 


identical, adjustable and reversible. 





Pe ae oes 

“ Ae a2 

The TS-14 works independently of other equipment... in the 
cut and on the fill... has the power and traction to self-load 


fast and work under adverse grade and job conditions that stop 
single engine scrapers. Its versatility and work-ability make thls 
new ‘“‘Euc”’ a top performer for low cost dirt moving on any 
scraper job... big yardage projects as well as close quarter 
work where concentration of equipment isn’t practical. 





Separate Torqmatic Drives for each axle provide a smooth, 
steady flow of power. There’s no clutching, no delay, and no loss 
of momentum when changing to any of the 4 forward speeds... 
speed changes are made by a simple flick of the wrist at the 
air assist remote control lever. Converter lock-up assures 
maximum efficiency on grades and long hauls... this direct 
drive provides more usable power from each engine. 


EUCLID EQUIPMENT 


FOR MOVING EARTH, ROCK, COAL AND ORE 
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Group 














"reat POINTS 





DISTRIBUTORS OF 


MASSEY-FERGUSON 
INDUSTRIAL EQUIPMENT 


WACKER 
VIBRO RAMMERS & PLATES 
BARFORD MIXERS & DUMPERS 


COMPLETE SALES AND SERVICE 


GEORGE THOMPSON (BEVERLEY) LTD. 
SWINEMOOR LANE, BEVERLEY, YORKS. 


Tel. Beverley 82207 
v-L Tmompael Ags nt Engrs) Lm. Standall 
W. L. THOMPSON (Agric. & Ind. Engnrs.) LTD. ENGINEERING LTD. 


CANAL WHARF, SKIPTON, YORKS. 
Tel. Skipton 2153 


Available from Stock, 





Concrete Breaker Steels 
in 14” or 14” Hexagon, 
also Clay Chisels, 
Asphalt Cutters and 
Spades for all Breaker 
Machines, 


SEND FOR LIST 221059 


MICKLEY WORKS, DRONFIELD WOODHOUSE, SHEFFIELD 


Telephone: SHEFFIELD 362583 Telegrams: “ UPSET", SHEFFIELD 





























site buildings right away 


Phoe§' WERNICKS 


LONDON: LANGHAM 4847/9 
WOLVERHAMPTON: 25028/9 
BILLERICAY: 1661/2 






, hy 
AY 


) 






il 


When site buildings are required urgently a telephone call to Wernicks will bring immediate 
delivery of the exact type of building you need. No fuss! No delay! Lowest prices 
Send for our superb new catalogue giving details of our complete range including Wheelbarrows 
Ladders, Outdoor Sanitation Units, etc. 


OR WRITE 
S. WERNICK & SONS LTD. 


64-66 Oxford Street, London W.I * Dept. 83, Waterloo Road, Wolverhampton * Dept. 83, 108 High Street, Billericay, Essex 


Rie Oe ae ee 
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CONTACT ANY OF THE FOLLOWING 
PLANT HIRE FIRMS... 


20th CENTURY EQUIPMENT 
COMPANY (LONDON), LTD. 


Phone: Cunningham 0291 


MERCANTILE MACHINERY 
(PLANT), LTD. 


39 Hightield Road, Dartford 
Phone: Dartford 23993 /23380 


GENERAL ROADWORK. LTD. 
616 Mitcham Road, Croydop 
Phone: Thornton Heath 6989 

W. A. DAWSON, LTD. 
CIVIL ENGINEERS AND 
CONTRACTORS 


Sundon Park Road, Luton 
Phone: Luton 52203 


K. WAGER AND COMPANY, LID. 
PLANT HIRE 


Rush Green, Hertford 


Phone: Hertford 2899 and Ware 661 


BARRIE A. HILL AND co. 
PLANT HIRE 
“Parklands,” Forest Green, Dorking, 
Surrey 
Phone: Forest Green 219 


DOUGLAS-HAMILTON 
(CONTRACTORS), LTD. 
North Farm Road, Tunbridge Wells, 
Kent 
Phone: Southborough 1538 


W. BIRD, PLANT HIRE 


New Broad View Farm, Bedfont Road, 
Stanwell, Middx. 


Phone: Feltham 2364 and 3572 


E. R. S. FOSTER, CONTRACTORS 


58 Crown Hill, Rayleigh, Essex 


Phone: Clavering 349; Rayleigh 376 
and 1211 








4 
CONTACT 





PARDIX PLANT ENGINEERS, LTD. 


ALL CONTRACTORS’ PLANT 
Phone: Waltham Cross 23496 and 
24913 


R. A. WOOFF (PLANT HIRE), 
LIMITED 


Phone: Wokingham 413 or 1245 

GENERAL ROADWORK, LTD. 

Eastgate Wharf, Lewes, Sussex 
Phone: Lewes 2291 





EXCAVATIONS. (HYDRAULIC, 
LIMITE 


London and Home Counties 
Phone: Ongingion (a 31908 


NORMAN HILL, PLANT HIRE 


174 Twickenham Road, Isleworth, 
Middx. 


Phone: sslewerth 8981 


- JOHN BATTAMS 


46 Zermatt Road, Thornton Heath, 
Surrey 


Phone: Thornton Heath 3346 


ALDERMAN. “AND SONS, LTD. 


o1 High Street, Whitchurch, near 
Aylesbury, Bucks. 
Phone: Whitchurch 288 


SHARPES PLANT HIRE 


8 Wangey Road, Chadwell Heath, Essex 


Phone: Seven aiid 0181 


F. B. SENNETT 
(CONTRACTORS), LTD. ao 
19 Second Avenue, Wisbech, i 
Cambridge . i\ 
Phone: Wisbech 122 a 


Ernest Noe a A 


OLD. 


HEAD OFFICE -ULTING MALDON ESSEX. Tel: Hatfield Peverel 311 (Night 3/9) 


LONDON - Therapia Lane, Mitcham Road, Croydon 


TELEPHONE: THORNTON HEATH 4844 (day or night) 
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PLANT HIRE AND EARTH MOVING 


COOMBESIDE CONSTRUCTION 


EARTH MOVING CONTRACTORS 


HEAVERS PLANT HIRE 
(CHICHESTER), LTD. 
Phone: Chichester 2929 


G. A. RAWLINSON 


Phone: Hatfield 2264; 
(Night) Welwyn Garden 6117 


COMPANY, LTD. 
38 Sheep Lane, London, E.8 
Phone: Clissold 9179 
B. G. COX 


Alpha Works, Meadow Way, 
Letchworth, Herts. 


Phone: Letchworth 709/976 


T. H. ROBERTS, LIMITED 


Outwood, near Redhill, Surrey 
Phone: Smallfield 118 and 073 





i. FORD EXCAVATIONS 
Lodge Farm, Holmwood, Dorking, 


Phone: North Weald 334 (Day or oe 
FITZPATRICK PLANT 


455 Old Ford Road, E.3 
Phone: Advance 299] 


JACK BRANCH 
Waterbeach, Cambridge 
Phone: Waterbeach 571 


Surrey 
_ Phone: Dorking 7 3 112 


|. F. TAYLOR AND SONS 


114 High Road, North Weald, 
near Epping 


HIRE DIVISION 















SOLE DISTRIBUTORS FOR 






London, Middlesex, Surrey, Essex, 
Hertfordshire, Bedfordshire, E. Sussex, 
Kent, Cambridgeshire, Hunts, 
Suffolk 2nd Norfolk. 
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and — the right way along the Highway 
with 


ROAD SIGNS, LAMPS, PUMPS, TRAFFIC LIGHTS, 
VIBRATING ROLLERS, TARPAULINS, PROTECTIVE 
CLOTHING, LADDERS, STEPS, TRESTLES, WHEEL- 
BARROWS, FORKS, SHOVELS, BUCKETS, TOOLBOXES, 
LATRINES, PICKS, RAKES, ROPE, RAMMERS, CHISELS, 
HAMMERS, etc. OFFICE FURNITURE & EQUIPMENT. 


uy .? 2 ¥, ,, * 
SN, TRIMS Ne aI! SED 


f.GLrProemw & SOmws LTD. 


13 NEELD PARADE, WEMBLEY, - MIDDLESEX. Telephone : WEMBLEY 292! 2/3 
338 UPPER STREET, ISLINGTON, LONDON, N.|I. Telephone: CANONBURY 8338 








GEARS OF ALL DESCRIPTIONS. 
Pinions, Bevels, Helicals, Crown 
Wheels etc., rebuilt to standard 
sizes, machined to correct form, 
giving wearing qualities surpassing 
new. Highly skilled craftsmen are 
employed with every facility to 
ensure efficient and economical 
repairs. Let us quote for all your 
tetra ar 
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DIESEL 
we CRAWLER 
TRACTORS 


{ 


we 
od 
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The World’s MOST 









CHEAPEST TO BUY... 
CHEAPEST TO OPERATE... 
CHEAPEST TO MAINTAIN. 
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H. A. SAUNDERS LIMITED 


INDUSTRIAL TRACTOR DIVISION 
836-842 HIGH ROAD, NORTH FINCHLEY, LONDON N.12 


Tel. HiLiside 8822 (15 lines) Bele titee are ee es 
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Fast, powerful, 4 
manoeuvrable, ee 


Torque-converter drive. 
Planetary final drives. 
ae RE F TI Le & Rt t LT Under slung boom and hoist 
cylinders. 
40 degree bucket break-out at ground 


level. 

Powerful pry-out action. | 
Longer wheelbase for greater | 
stability. 

22 degree axle oscillation. 


BH/0 PAYLOADER - 


Power steering. 
BUCKET CAPACITY 


Closed, pressure-controlled hydraulic 
« SAVILLE 


reservoir. 
A Company of the LUMLEY-SAVILLE Organisation. 








Double-acting hydraulic system. 






STRATFORD-ON-AVON LONDON CARDIFF (os © 
Telephone: 4242 (15 lines) Tel: ASHFORD (Middx.) 4191 (10 lines) Tel: CARDIFF 33572/3 | S 
Telex. Birmingham 31633 Telex. London 24117 Telex. Cardiff 49250 


S 


imTEMmaTOMmaAL 
maavestes 





BELFAST Telephone: DUNMURRY 2511 (4 lines) 
IRELAND: Sole Distributors for INTERNATIONAL HARVESTER, J. H. SAVILLE & CO. LTD. Tel: DUBLIN 373606 (5 lines) 
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““Coal handling is quicker and 


easier with a Michigan” 


What 
Michigan's 
mean to 
Industry 








SOUTH EASTERN GAS BOARD 
















It’s just over a year since the South Eastern Gas Board bought a Michigan 
175A for use at the Croydon Gasworks and during that time it really 
has proved its worth. Late in 1957 they decided to supply coal to this 
Station by road, making it necessary on occasions to recover from 
stock at the rate of 1,000 tons per 8-hour day. Existing handling 
facilities were inadequate for this purpose and were replaced 

by the Michigan 175A. The Michigan with its 3} cu. yd. bucket, oo . 
shifting 7,500 lbs of coal at each fast moving cycle, has proved to be a powerful asset, making substantial 
savings in manpower and time. The work calls for high-speed mobility, in many cases working on steep 
gradients. The customer is particularly impressed with the way the Michigan makes possible a constant 
turnover of stocks and the fact that this flexible, all purpose equipment is available at all times with an 
absolute minimum of ‘‘ down-time”’. Now another Michigan 175A has been purchased for use at 


Wandsworth Gasworks to stock-out and reclaim coal. 


THERE’S A MACHINE TO SUIT YOUR NEED IN THIS BROCHURE 


It contains details and specifications of the complete Michigan 
range of Tractor Dozers, Shovels and special Attachments, also 
full description of the unique Michigan Transmission 

System that makes Michigan’s the most sought after machines of 


their type in the world. COMPLETE THE COUPON AND 








MICHIGAN (GREAT BRITAIN) LTD. 


Sales & Service: Yorktown Works, P.O. Box 3, Camberley, Surrey. 
Telephone: Camberley 3421/40 

Distributors in Scotland and the four Northern Counties: 
SCOTTISH LAND DEVELOPMENT CORPORATION. 
Scottish Depot: 72, Dykehead Street, Queenslie, Glasgow, E.3. 
Telephone: Shettleston 3546 


Northern Counties Depot: Portobello Road, Birtley, Newcastle. 
Telephone: Birtley 432 


Please send me a copy of “The Michigan Range” and add my name to your 
mailing list. (CJ/JS6.) 


Name sedi scianeaassiiealiadhitaaitaiii = Position 
(Block Capitals Please) 


Company . —_ 


am 
oP? 
be ae we f 


. 


eae 


{ 
ae 








READY FOR 
ANYTHING! 
























The big B20-K3 Drott Skid Shovel can tackle so 

many jobs that it is never likely to be idle. Whether 

it be digging, grading, spreading, dumping, lifting 

or carrying, this is the team for the job—the bigger 

the better. 

The British built IH BTD-20 Crawler Tractor, 
weg with its 6 forward and reverse speeds, gives excep- 





tional manoeuvrability. The Drott, with its great 
versatility, enables every type of job to be tackled 
with speed and precision. Control of operation is 
simple and the operator can work comfortably and 
conveniently without fatigue. This perfectly bal- 
anced equipment, backed by Cripps’ unrivalled 
service, will show you a profit. 





For the finest on tyres and tracks 


YOU CAN RELY ON OUR SERVICE—PROVED OVER 60 YEARS 
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WITH THOSE TOUGH JOBS... 


R. CRIPPS & COMPANY LIM 


NOTTINGHAM Telephone : 71161 


MANCHESTER 


Telephone : Trafford Park 1658 
INTERNATIONAL 
HARVESTER SHILDON Telephone : 261 
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= A NEW CONCEPTION IN MATERIALS HANDLING 


i = A MACHINE WITHOUT EQUAL 


the Astonishing RoanoMac 
LoapApuMP 


SELF LOADING : POWER TRAVEL INSTANT DISCHARGE 





Inexpensively priced .... cheap to run 
+... the RoadMac LoadAdumP has almost 
limitless applications in materials hand- 
ling. 

Loaded or unloaded, the LoadAdumP can 
travel with ease, even over rough ground 
and up 1:3 gradients. Whatever the 
terrain, the impressive power ensures a 
forward speed consistent with the rapid 
movement of materials, 

The robust, yet compact LoadAdumP 
is simple to operate and completely 
manoeuvrable. 





LOADING TRAVELLING DUMPING 








ROAD MACHINES 


For further details about the RoadMac LoadAdumP, fill in this coupon 
and dispatch it to: 


ie 
ROAD MACHINES (ORAYTON) LTD, | OAD MACHINES (DRAYTON) LTD., WEST DRAYTON, MIDDLESEX 


Telephone: WEST DRAYTON 3721/6 


WEST DRAYTON, MIDDLESEX 


Telephone: WEST DRAYTON 3721/6 
Telegrams: “* ROADMACH,” WEST DRAYTON 


@L.60IHS 
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NOTICE.—Orders for advertising are accepted on 
the understanding that the Editor may make any 
alterations in an advertisement to ensure its 
conformity with the style and standards of ‘The 
Contract Journal."" The Proprietors reserve the 
right to suspend, cancel or refuse an advertisement 
without stating any reason. No undertaking is given 
that an advertisement will be published on any 
specified date. Communications which are not actual 
replies to the advertisement will not be forwarded. The 
Proprietors reserve the right to open communications 
and to withhold those not in accordance with this rule. 


CAFFOLDING, etc.. FOR SALE from STOCK: 
EXCELLENT. CONDITION; SCAFFOLD FITTINGS 
—FULLY RECONDITIONED, or serviced, or selected 


second-hand condition—all makes available. Putlog 
Couplers from 2/6. Double Couplers from 3/-. 
Used Steel and Alloy SCAFFOLDING TUBE and 


PUTLOGS in good condition. Reconditioned SHORING 
PROPS and TRENCH STRUTS.—SOULSBY AND CO., 
87 Deans Lane, Edgware, Middlesex. Telephone: 
MIL! Hill 4644 (or 1855) and NORth 4112. 


IRT, GREASE, OIL, the grime of years, melt away 
before the high-velocity jet of DRY steam and 
detergent with the ““SPEEDYJET"’ Electric Mobile Steam 


Cleaner. Compact, portable, without fumes or fire 
risk, ideal for machinery, contractors’ plant, transport 
vehicles, yards. Just plug in and ONE man does 


the work of five and much more thoroughly. 


Let _us 
demonstrate at your premises. 


Send for leafiet_$.231: 


BASTIAN AND ALLEN, LTD., Ferndale Terrace, 

Harrow, Middlesex. Telephone: HARrow 7171. 

ec EVANS AND SONS, LTD., have _in_ stock: 
« 200 tons PIERCED STEEL PLANKING. 

500 tons R.S.J.s, ANGLES, PLATES. etc. 

500 tons NEW and S/H CORRUGATED SHEETS. 

100 Rolls SOMMERFELD:- TRACK. 


Contact: Burnside Street, Bow, London, €.3. 
Telephone: ADVance 5691 (3 lines). 


TILL the CHEAPEST for STEEL SCAFFOLDING 
on HIRE. SINGLE HOUSE £8 10s. Tube 'ad., 
Boards 2d. per ft.; Fittings 1'2d.; Putlogs 4d. each. 
SCAFFOLD for SALE. 
CHURCH HILL PLANT HIRE CO., LTD., 
Burgess Hill, Sussex. Telephone 3420. 


MMEDIATELY AVAILABLE for ail purposes. 

4S-galion STEEL DRUMS, 18-gauge or 16-gauge 
Heavy Duty Drums suitable for oil storage on field 
sites, floats, barriers, etc.—PROCESS SALVAGE, LTD., 
79/83 Coborn Road, Bow, E.3. Tel.: ADVance 1676. 


NEW TARPAULINS 


EXACT SIZES ONLY 

JUTE, 1602. before green wax proofing: 
Oft. each 82/6, 15ft. x 12ft. 

x \2ft. each 152/6, 21ft. 



















12ft. x 
each 132/6, 
x 1Sft. each 


160z. before green chemical proofing: 


-_x QOft. each 97/-, 1Sft. x 12ft. each 
149/6, 18ft. x 12ft. each 168/6, 21ft. x 15Sft. 
each 237/6 

140z. 


COTTON DUCK, before green chemical 
x 9ft. each 104/3, 15ft. x 


proofing: 12ft. 
12ft. each 162/6, 18ft. x 12ft., each 186/6, 
each 258/6. 


21ft. x 15ft. 
BRAND NEW SHEETS, carriage paid England and 


Wales. Fitted long ropes, brass eyelets and 
Strengthening patches. 


ANY QUANTITY FROM LONDON STOCK 


JOHN MACNAMARA & CO. LTD. 


BUSH ROAD, DEPTFORD, LONDON, S.E.8. BER. 3275-1435 


PODMORE 


SITE HUTS 


PROMPT DESPATCH 


Contractors’ Site Huts of exceptional quality 
Strong construction, first class finish 

Outstanding value 
Keen prices 





Standard sizes for quick despatch :— 


8ft. x Oft. JOft. x 8ft. 12ft. x 8ft. 
I2ft. x lOft. I5ft. x lOft. 20ft. x 10ft. 
30ft. x I5ft. Also larger sizes 


Latrine Huts, Contractors’ Tool Boxes etc. 


PODMORE WORKS tta. 


769-773 GARRATT LANE 
LONDON, S.W.17 
PHONE: WIMBLEDON 7622 


| 
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OR SAL ESE. 
20,000ft. Steei SCAFFOLD TUBE. 
5,000 DOUBLE COUPLINGS. 
2,000 JOINT PINS. 
S00 Acrow PROPS. 
1,000 SCAFFOLD BOARDS, as new. 
100 Steel BARROWS. 
M. SANDERS, LTD., 
__London, S.E.S. 


ANTED, unlimited quantities of; 
SCAFFOLD TUBE (Steel and Alloy). 
SCAFFOLD FITTINGS (all makes). 
Prompt inspection at your convenience. 
Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, €.3. 
Telephone: ADVance 5691 (3 lines). 


ARAGE DOORS made to your individual require- 

ments. Also CASEMENT WINDOWS, FRONT 
GATES, etc. Delivery anywhere.—Send for illustrated 
joinery list: UNIVERSAL SUPPLIES (BELVEDERE), 
LTD., Crabtree Manorway, Belvedere, Kent. Tel.: 
Erith 32948. 


OR SALE: 6,000 

Guaranteed Grade 5. Suitable for silage, road- 
ways, buildings, bridges, machinery, etc. — Write, 
‘phone or call: JOHN HILROY AND CO., 290 Shirley 
Road, Southampton. Telephone 76230. 


Cc EVANS AND SONS, LTD., offer for 
* SLEEPERS, for roadways,  re-laying, 
also CROSSING TIMBERS. 
Contact: ‘Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 


ISSEN Type HUTS, 16ft., 24ft. and 30ft. span. 
ROMNEY HUTS, 96ft. x 35ft. New and S/H 
Nissen and Romney Sheets from stock. Timber Bulidings 
always avail.—NAYLORS (BILSTON), LTD. (Dept. 7), 
204 Wolverhampton Street, Bilston. Tel. 41689/42448. 


TArrautins ‘for SALE and HIRE. 

EDWARD ASH, LTD., 
Kent Wharf, Creekside, Deptford, S.E.8. 
Telephone: Tideway 2661/2. 
Q@TEEL SECTICNS and PLATE, etc. 

specification. New and 

available—-TEMPLE MILLS (STEEL), LTD., Temple 

Mills Lane, Stratford, £.15. Maryland 2660/7734. 


CR SALE, NISSEN HUTS, 36ft. x 16ft., black, iron- 


sheeted, £60 each.—F. JAMES AND SONS, 
Newport Pagnell. Telephone 18 and 19. 


18-20 and 335 Medlar Street, 
Telephone: Rodney 5143. 


RAILWAY SLEEPERS. 


SALE: 
silage; 


Cut to your 
second-hand material 


500 tons STEEL 


Sound S/H R.S.J. and ANGLES, etc. 


New stock rusty M.S.R. 


immediate delivery from stock 
A. F. SIMPSON, LTD., 
68/70 Penge Road, London, S.E.2S. 
Telephone: SYDenham 3131/5 





INTERWOVEN FENCING 
CHESTNUT FENCING 
FENCE POSTS 


WINDER & CO, wore rrovvers) [[D), 


63 Avonmore Avenue 
ALL 1522 LIVERPOOL 18 





SCAFFOLDING & PLANT 


From stock, reconditioned and new. We 
can offer a continual supply and service of: 
SCAFFOLD TUBE (Steel and Alloy) 
PUTLOGS (Steel and Alloy) 
FITTINGS - “H” FRAMES 
BOARDS - PROPS - STRUTS 
TRESTLES AND SPLITHEADS 
FLOOR CENTRES 
COLUMN AND BEAM CLAMPS 
ROAD FORMS 


For detailed list of above and 
all other items of stock contact: 
Cc. EVANS & SONS LIMITED 
BURNSIDE WHARF, BURNSIDE 
STREET, BOW, LONDON, €E.3 
Telephone: ADVance 5691 (3 lines) 








FENCING 


W. A. SKINNER 


& CO. LTD. 


LONG DITTON, SURREY 
Phone: EMBERBROOK 1960-1961 


SUPPLIED AND ERECTED IN ANY DISTRICT 
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MISCELLANEOUS ITEMS, BUILDINGS, PROTECTIVE CLOTHING, FENCING, TARPAULINS, ETC. 


AST - IRON SPIGOT and SOCKET PIPING, 
mostly new, standard lengths, immediate delivery. 
16in. bore, 100ft Yin. bore, 200ft. 
1Sin. bore, 100ft. 8in. bore, SOOft. (Screwed Gland). 
12in. bore SOOft. Gin. bore, SOOft. 
10in. bore, 100ft. 
7 CAST-IRON FLANGED, mostly new: 
15in. bore, 11 x 12ft. lengths. 
10in. bore, 300 x 12ft. lengths, Stanton. 
8in. bore, 200ft. in 4/9ft. tengtns 
Sin. bore, SO0Oft. in 6/9ft. lengths. 
4in. bore, 500ft., chiefly 9ft. 


Also large selection BENDS, SLUICE VALVES. 
Full details on request. 
FRED WATKINS (ENGINEERING), LTD., 


Coleto-a Glos. 


~ TEEL-FRAMED BUILDINGS, with two 7ft. 6in. x 
15ft. sliding doors, glazed windows. First erected 
1947. First-class condition: (1) 143ft. x 69ft. 
x 14ft. Gin. to eaves; (2) 77ft. x 63ft. x 18ft. 
to eaves. Both dismantied, marked and lying 


at Chelmsford 
NISSENS.—36ft. x 16ft. Nissens, with door and 
windows at ends. All mew materials, galvanised 
iron sheeting, £65 each. 
-. MANNING (BUILDERS), LTD., 
Springfield Lyons, Chelmsford 2896, Essex. 


JEW SITE HUTS, 2in. x 2in. frames, _ 34in. 
lapped weatherboarding, 34in. T. and G. floors, 
34in. boarded and felted roof, 8Sft. x G6ft., £38 2s.; 
10ft. x Sft., £51 10s.; 12ft. x 8ft., £57 15Ss., delivered. 
Carriage paid 25 miles from London.—H. C. HILL, 
LTD., 68/70 Penge Road, S.E.25. SYDenham 3131/5. 


REASE GUNS, heavy duty, 70 per cent. off list 
price, Tecalemit, 29'20z. flexible tube, hexagon 
head, hand lever operated, brand-new condition, 60/- 


each, six at SS/-, 20 at 48/-, Hydraulic head, 10/- 
extra. 


CROMWELL CO., Newport, Mon. 59045. 


ORRUGATED SHEETS WANTED. Any quantities. 


Top prices paid for ANDERSON SHEETS and 
AMMUNITION SHEETS. aro 


Contact: C. EVANS AND SONS, 
Burnside Street, Bow, London, E.3. 
ADVance S691 (3 lines). 


Telephone: = 
ERBYSHIRE LIMESTONE, all grades, dry 
or graded 


or tarred up to 200 tons per day, 

smaller sizes available, delivered to site. 
GEORGE DAVIS (HAULAGE), LTD., 

2 Bosworth Road, Nottingham. Telephone 84819. 


CONTRACTORS’ AND SUILOERS’ 


TOOLS 


JOHN MACNAMARA {9 
 becte ROAD, LONDON, S.E.8. 





ship> 





BERMONDSEY 3275 & 1435 


GRANITE’ SETTS 


DELI" 


‘ERED ANYWHERE 


HARRIS & BAILEY LTD. 
CROYDON 


PND) O)tycolih Seat) meee 





All Grades Tarred and Dry Lime- 
stone, Hardcore, Ashes, Red Shale, 
Concrete Aggregates, High Grade 
Screened Building Sand delivered 
in the Midlands, Nottingham area 
or F.O.R. Capacity 750 tons daily, 
hopper loaded, welghbridge on 
site, 4 miles from Nottingham. 


—— 


SHENINGTON QUARRIES LTD. 
2 BOSWORTH ROAD, NOTTINGHAM 


Telephone - Nottingham 84819 





REINFORCED 


RUBBER HOSE 


FOR AIR COMPRESSORS 
SUCTION & DELIVERY, ETC. 


THE CENTRAL MANUFACTURING 
& TRADING CO. (DUDLEY) LTD. 
STAFFS 


Phone: CRADLEY HEATH, 6943 4)(10:Jines) 
Telex 33-310 


OLD HILL 


N. MIDLANDS DEPOT 
116 SIDDALLS RD., 
DERBY 
Phone: 48521 /2 


SOUTHERN DEPOT. 
16 HEATH ROAD, 
ST. ALBANS 
Phone: 50721 /2 
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MISCELLANEOUS ITEMS, BUILDINGS, PROTECTIVE CLOTHING, FENCING, TARPAULINS, ETC. 


AILWAY SLEEPERS, sound second-hand, cart road 
quality: 1-49 at 12/3 each; 50-99 at 11/9 each; 
100 and over, 11/3 each. 


PAULINS, second-hand, overhauled, with ropes 
— and eyelets, 18ft. x 12ft., £6 each; 18ft. x 15ft., 
£6 15s. each. - 
immediate delivery from stock. 
A F. SIMPSON, LYD., 


68/70 Penge Rd., London, S.£.25. SYDenham 3131/5. 


HORING PROPS — large quantity for SALE, 
all sizes, reconditioned. Also large quantity 
unused SPLIT JOINT PINS, ready for use, at 2/-. 


tities Steel and Alloy SCAFFOLDING 
ruses “ond PUTLOGS and SCAFFOLD FITTINGS. 
SOULSBY AND CO., 87 Deans Lane, Edgware, Middx. 
Tel.: MILt Hill 4644 ‘tor 1855) and NORth 4112. 


ECOND-HAND RAIL in random lengths 
67/75\b., lengths up to 40ft., good, straighi, 
re-usable, approx. 30 tons. 

35\b. miscellaneous sections F.B. Rail, approx. 40 tons. 
ND. OG. ENGINEERS) LTD 
ON AND CO. . - 

snetdon Girmincham. 26. Telephone: SHEldon 2424 


FFOLDING. — Urgentiy WANTED, Steel and 
nile SCAFFOLD TUBE and ali types of 


FFOLD COUPLERS. Inquiries for Non-mechanical 
Buliders: Plant welcomed.—Contact: SCAFFOLDING 


SERVICES. 69 Upton Lane, Forest Gate, London, E.7. 
Tel.: Gra. 2002. 


EVANS AND SONS, LTD.. offer for SALE/HIRE: 
e.. RECONDITIONED ROADFORMS: 600 6in., Bin. 
and 12in. Standard; 1,500 S'2in., Gin., Bin. and 12in. 
Heavy Duty. Complete with new pins. First-class. 

tact: Burnside Street, Bow, London, E.3. 

Corteshone: ADVance 5691 (3 lines). 


HOW oor EXHIBITION CARAVAN for | 
aluminium body with fitted bar, sink unit, 
and completely furnished customers’ lounge. Used 
one month only and in almost new condition, £450. 

Write Box M.3894, ‘The Contract Journal. 

X GOVERNMENT MILLS 90° SCAFFOLD CLIPS, 
E delivered free in quantity within 100 miles: 
100 at 2/6 each; 500 at 1/6 each; 1,000 at 1/3 each: 
5,000 at 1/- each.—). T. LEAVESLEY, LTD., Alrewas, 
Burton-on-Trent, Staffordshire. Tel.: Alrewas 354/5 6 


LAR SUPPLIES of STEEL RODS suitable for 
R Saeki 3;6in./tgin. dia., 15 ig fn. ng 

dition. Price £34 per plus » 
THOS. W. WARD, LTD., R/S Albion Works, 
Sheffield. 


WD EINFORCED CONCRETE PILES, 14 I4in. x 14in., 
Rts 12in. x 12in. Lengths from 30ft. to 36ft. 
Lying near Doncaster. — Further details from Box 
M.3814, “The Contract Journal. 


eescor: FENCING, LTO., 
SURREY. Telephone 3416. 

All classes of FENCING supplied and erected 
Estimates free. 


SALE, 
etc., 


ton, 
Dept.. 


DORKING 





Specialists in Chain Link. ’ free 
ANTED: Second-hand GRANITE KERB, 
SETTS, BLOCKS; also PAVING, any quantity. 


Full dets., write Box F.H.987, “The Contract Journal.” 


—TARPAULINS— 
) 


(NEW, EX-GOVT. 


SPECIAL BARGAIN OFFER 
LIMITED QUANTITY 
HIGH-CLASS QUALITY (COTTON DUCK OR 


FLAX) EYELETTED AND ROPED 
A Ox. Approx. 
iStt. x i2ft. - £6 SO 20ft. x 1Sft. - £10186 
15ft.x 15ft. - £7150 24ft. x 18ft. - £14176 
22ft.x 12ft. - £8150 30ft. x 20ft. - £20186 
18ft. x 15ft. - £9176 30ft. x 30ft. - £29176 
Immediate delivery — Carriage paid. 
Money refunded if not satished. 


RECONDITIONED . EX GOVERNMENT 
AND EX RAILWAY TARPAULINS: 


Large quantities in stock; ask for prices. 


MORELAND TRADING Co. Ltd. (Cj) 


25 St. Pancras Way, London, N.W.|! 
Telephone: EUSton 5210 and 2383 





UITLDINGS — STEEL - FRAMED. 
Bellman Hangars, 17S{t. x 96ft. New or second- 
hand Galvanised Sheeting. Also larger Hangars 


available. 

Super Robin Hangar, 76ft. x 61ft. Gin. New Galvanised 
Sheeting. 

Blister Hangars, 91ft. span, any length, in 7ft. 6in. 
multiples, with new Galvanised or Asbestos 
Sheeting. 

Remney Buildings, 35ft. span, any length in 8ft. 
multiples. 

Nissen Buildings, 16ft., 24ft. and 30ft. span. Any 


length in 6ft. multiples, with new or second-hand 
sheeting. 

Send for full details, with illustrated leaflet, t~- 
GEORGE COHEN, SONS AND CO., LTD., 
Wood Lane, Shepherds Bush, London, W.12. 

Telephone Shepherds Bush 2070—Extension 18 


OR SAL E. 
SOO tons re-layable 7Sib. per yard F.B. RAILS. 
es 36ft. lengths, with fishplates and fishbolts, etc.. 
oO suit. 
20 CROSSINGS in re-layable 75!ib. per yd. F.B. Rai, 
with all necessary fittings. 
100 tons of re-layable 9Sib. per yd. B.H. RAILS, in 
60ft. lengths, with fishplates to suit. 
2,000 re-layable CHAIRED SLEEPERS, suitable for 
9Sib. per yd. B.H. rail. 
EDWARD ASH, LTD., 
Kent Wharf, Creekside, Deptford, London, S.E.8. 
OR SALE. 
RAILWAY SLEEPERS and CROSSING TIMBERS, 


roadways and re-layino 
SUCTION HOSE: 1'2in. x 20ft., S-A couplings, SH, 
35'6 length; 4in. x 18ft., S-A couplings, ex 
A.F.S., £6; S'2in. x 8ft., S-A, new, £6. 
WILLIAM H. GORE, 


Eagle Lane Goods Yard, Wanstead, E.11. WAN. 1909 


ECOND-HAND SECTIONAL TIMBER BUILDINGS 

24ft. x 12ft., £102; 30ft. x 15ft., £138; 40ft. x 
18ft., £192; GOft. x 20ft., £302. Floors extra. 
Delivery included 100 miles. Also. similar new 
Buildings. Lists —-UNIVERSAL SUPPLIES, Crabtree 
Manorway, Belvedere, Kent. Tel.: Erith 32948. 


REFABRICATED STEEL-FRAMED BUILDINGS from 
stock: 30Oft., 40ft., SOft., 6Oft., 7Sft., 100ft. 
clear spans, and lengths in increments of 12ft. 6in. 
Sheeting may be either asbestos or galvanised.——Write 
for Catalogue Ref. K.104, from THE LILLESHALL CO., 
LTD., Oakengates. Telephone: Oakengates 120. 


VANS OF BOW are still the BEST BUYERS of al! 

your surplus R.S.j.s, ANGLES, Channels. etc. 
Contact: C. EVANS AND SONS, LTD., 
Burnside Street. Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 


EW ROADFORM PINS for SALE, 5,000 2ft. x 
lin. dia. at 2s. 6d. each; 6,000 2ft. x gin. dia. 

at 2s. each.—TEMPLE MILLS (STEEL), LTD., Temple 
Mills Lane, Stratford. E.15. Maryland 2660/7734. 


‘OADFORMS.—A large quantity Roadforms are 


available for immediate DISPOSAL. — Contact: 
CUBITTS FITZPATRICK SHAND, Doncaster By-pass 
Contract, Warmsworth, Doncaster. Doncaster 53293. 


CLINKER & ASHES 
HARDCORE 


ETC. 


GEO. E. CLOKE LTD. 
NEASDEN LANE, LONDON N.W.10 
Dollis Hill 7777 P.B.X. 
PLANT HIRE 
HEAVY HAULAGE 


DEMOLITION 

















Protective Clothing - For Donkey Jackets, P.V.C. and Waterproofs by 
Regganwear, write: 


THE REGGAN CLOTHING MANUFACTURERS, LTD. 


62 CARSTAIRS STREET, GLASGOW, S.E. 
Telephone: Bridgeton 1146-7-8 











ANGLES 
CHANNELS 
FLATS 
JOISTS 
PLATES 
ROUNDS 


SQUARES «-R. 


SURPLUS STOC 


ee 


350 TONS 


UNUSED STEEL 
SECTIONS 


Send for detailed list 


R. BRITTON LTD. 


ANGLES 
CHANNELS 
FLATS 
JOISTS 
PLATES 
ROUNDS 
SQUARES 


a 


Memorial Road 


MANHAM, 


TEES 


BRISTOL 


TEES 


Tel. No. 67-4817 


— ee 








NISSEN- CPE HUTS for SALE. Prompt dispatch 
of 16ft., 24ft. and 30ft. wide Huts; also Romney 
HUTS, 35ft. wide, and BLISTER HANGARS, 86ft. 6in. 
and 91ft. wide. These buildings are in various lengths 
and comprise steel framework with galvanised corru- 
gated steel sheeting.—Full details from Dept. (128), 
Jj. THORN AND SONS, LTD., Brampton Road, 
Bexleyheath, Kent. Telephone: Bexleyheath 0021. 


ANTED, Sommerfeld TRACK PIERCED STEEL 
PLANKING, Steel and Alloy SCAFFOLDING, 
FITTINGS, SCAFFOLD BOARDS. Large and small 
quantities permanently required. Attractive prices, good 
payments, rapid decisions.—E. H. CHURCH AND CO. 
(EOMONTON), LTD., 68/70 Penge Road, S.E.25. 
Tel.: S¥YDenham 3131. 


ANTED, PROPS — STRUTS — BEAM CLAMPS. 
Offer your surplus non-mechanical plant to us. 
We will collect. 


Contact: C. EVANS AND SONS, LTD., 





Burnside Street, Bow, London, €.3. 
oad Telephone: ADVance 5691 (3 lines). 
LEEPERS for access roads and al’ purposes. 


TIMBERS for shoring, paling and walling. Consult 
us first.—TRACK SUPPLIES AND SERVICES, LTD., 


Haversham Bank Sidings, Wolverton, Bucks. Tel.: 
Wolverton 2242. 

LEEPERS suitable for temporary roads. 

CROSSING TIMBERS from O9ft. to 15ft., size 


12in. x Gin. and 14in. 
73. Boodle Street, Ashton-under-Lyne, 
ASHton 3338. 


EVANS AND SONS. LTD., offer for SALE/HIRE: 
* ACRCW PROPS——-STRUTS—FLOOR CENTRES. 
Large quantities in stock. First-class reconditioned 
order. For information and list. 
Contact: Burnside Street, Bow, London, €.3. 
Telephone: ADVance 5691 (3 fines). 


IMBER.—RAILWAY SLEEPERS, 8ft. Gin. x 10in. 

x Sin. WAGON SOLEBARS, 15Sft. x 12in. x Sin. 

SLEEPER POSTS, RAILS and SPARS. Send for detailed 

price list.—FOSTER AND CO., 8A Eldon Chambers, 
Wheeler Gate, Nottingham. Telephone 45131. 


JANTED: CORRUGATED STEEL SHEETS. 
Any area. Sites cleared. Prompt 


Second-hand. 
payment.—jJ. DUFFY, Bank Street, Clayton, Man- 


x 7in.—KENNETH SHEPLEY, 
Lancs. Tel.: 


chester, 11. Telephone: East 3361. 
ANTED, Braithwaite SECTIONAL TANKS or 
LOOSE PLATES, 4ft. square, iin. to 


Sisin. thick. FRED WATKINS (ENGINEERING), LTD., 
Coletord, Glos. 
OR SALE, 50 tons new slightly stock rusty SOlb. 
per yd. F.B. RAILS in 15ft. lengths, FISHPLATES 
and BOLTS to suit.-—-MARPLE AND GILLOTT, LTD., 
Stevenson Road, Sheffield, 9. 
ANT E DO, BRICK and 


HARDCORE, any aquantitv. — R. 
(PECKHAM), LTD., New Cross 3337. 


TCR SALE, number of Elephant SHELTER FRAMES 
(no covers).——-GRASSPHALTE, LTD., High Street, 
Hampton Hill, Middlesex. Tel.: Teddington Lock 4343. 


TARPAULIN 


JOHN MACNAMARA 3,2 


BUSH ROAD, LONDON, S.E.8 
BERMONDSEY 3275 & 1435 


CONCRETE 
BARKER 













SLEEPERS—RELAYABLE & ROADWAY 
CROSSING TIMBERS—ALL SIZES 
DELIVERY ex STOCK 


F. HARDWICK LTD. 


ARMLEY ROAD, LEEDS 12. Phone: 23487 





More and more 
Contractors 
are using 
SITE OFFICES 
PORTABLE LATRINES 
WATCHMAN’S HUTS 
and TOOL BOXES 


made by 







oungman Snes 


CONTRACTORS’ FLANT DIVISION, 


Wandsworth Road, London, $.W.8. 
Telephone MACaulay 2233. 


—_— 


ews 


ee 
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MISCELLANEOUS 


Ew SCAFFOLD BOARDS. — Selected | 

Swedish Whitewood: 1-12 boards, 1/954 ft.; 
13 to SO boards, 1/754 ft.; S51 to 100 boards, 1/6 ft.; 
100 boards or over, 1/4'4 ft. With tin. x 20-gauge 
galvanised hooping and binding. Quantities over three 
standard—prices on application. Delivery from stock, 
carriage paid 25-mile radius. —H. C. HILL, LTD., 
68-70 Penge Road, South Norwood, S.E.25. 
Telephone: SYDenham 3131/4. | 


c EVANS AND SONS, LID., offer for SALE: 
© NEW STEEL SCAFFOLDING TUBE, 1-29/32in. 
o.d., I'2in. Ld., 8-gauge. Any quantity—immediate 
delivery any area. | 
Contact: Burnside Street, Bow, London, E.5. 
Telephone: ADVance 5691 (3 lines). 


OR SALE, Beliman HANGAR, 175ft. x 95ft.. 
complete with good second-hand sheeting. Erected 
Bristo! area. Attractive price for early clearance. 
GEORGE COHEN SONS AND CO., LTD., Wood Lane, 
London, W.12. Tel.: She. 2070—Ext. 18. 


ARSSEN PILING in 1GB, 2 and 2B Section, 
15ft. io 30ft. lengths, for HIRE.—MABEY HIRE 
co., LTD., S54 Victoria Street, London, S.W.1. 
Tel.: VIC. 8025 and Manchester-Broughiton 3959. 


OR SALE, several hundred METAL ROAD SIGNS, 
folding type, aluminium on_ steel framework. 
Particulars on request: ASTON METAL CO., LTD., 
Two-Gates, Tamworth, Staffs. Tel.: Tamworth 1322. 


OR SALE, 25 tons 16cwt. 3 qtrs. surplus new 
lin. and 1'gin. dia. Tentor REINFORCEMENT 
RODS, lying London.—CEMENTATION CO., LTD., 
Group Supply Dept., 20 Albert Embankment, S.E.1. 


ORRUGATED IRON SHEETS, approx. 25 tons, good 

condition, surplus to requirements. Lying York. 
Write Box M.3815, “The Contract Journal." | 

ANTED, good quality S/H TRENCH SHEETS 


and SCAFFOLD TUBE.—CURRALL, LEWIS AND 
MARTIN, LTD., 11 Booth Street, _Birmingham, 21. 


JACKS UP TO 400 TON 
CHAIN BLOCKS UP TO 10 TON 


L. A. WELCH & CO. LTD. 
54 UPPER PARK - LOUGHTON 


SECONDHAND PLANT 


20,000ft. 10/21ft. STEEL eee 
30,000ft. 6/9ft. STEEL SCAFFOLDING 1/2d. ft. 
FITTINGS, ACROW PROPS, SPLITHEADS, 
TRENCH STRUTS also available. 

immediate delivery from stock 


A. _F. SIMPSON, LTD., 
68/70 Penge Road, London, S.E.25 
Telephone: SYDenham 3131/5 


DA wvv.esex SECTIONAL BUILDINGS 


GREEN LANE - HOUNSLOW ~- MIDDLESEX 


Sees j. = J. E.LESSER & SONS LIMITED 3 
5 Sie cane aun. ODL | HOUnslow 7281-7 


EDWARD ASH, LTD. || 


FOR 


RAILWAY SLEEPERS 


AND 


CROSSING TIMBERS || 


KENT WHARF OREEKSIDE, DEPTFORD, 8.E 8 
Telephone: TiDeway 2661-2 


CAMBRIDGE | 
ASPHALTE 


co. LTD. 


SWANN ROAD, CAMBRIDCE 
Telephone’: 2606 & 55621 /2 
ALSO. 
FLEXIBLE ROOFING PITCH MASTIC 


SALE or HIRE 


ROAD FORMS ALL TYPES 
Props Nos. |, 2, 3, 4. Trench Struts 
Nos. |, 2, 3. Column Clamps, Trench 
Sheeting. 


RAPID METAL DEVELOPMENTS 
Birmingham—Birchfields 6021 
London—Tideway 2625 
Glasgow—Bridgeton 4214 
Stockton-on-Tees—641 50 
Liverpool—Simonswood 2482 
Norwich 46594 Bristol 658306 
Swansea 50464 Exeter 63595 
Belfast 668256 Dublin 54456 








THE CONTRACT JOURNAL 


ITEMS, ETC. | 


EW 6&ritish manufactured ROUNDS for SALE: | 
16 tons, S-gauge, 15ft. } 
Six tons, ‘sin. dia, 16ft. | 
10 tons, 38in. dia., 16/18ft. 
10 tons 7isin. dia., 15ft. 
20 tons '2in. dia., 15/18ft. 
Second-hand Rounds: 
tons mixed diameters and lengths. 
TEMPLE MILLS (STEEL), LTD., 
Temple Mills Lane, Stratford, €.15S. 
Telephone: Maryland 2660/7734. 
Cc EVANS AND SONS, LTD., offer for SALE: 
* RECONDITIONED SCAFFOLD TUBE (Steel and 
Alloy). Also over 250,000 FITTINGS in_ stock, 
including S.G.B., Mills, Norstel, Burton, Big Ben, 
Boulton, etc. For full detailed list and expert advice, 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance S691 (3 lines). 
SOR SALE, Telescopic STEEL FLOOR CENTRES at 
only Ss. 6d. per ft. run. Example floor centre for 
8ft. 7Zt2in. to 11ft. Gin., only 63s. 3d. Used equipment 
in_ good condition. — Inquiries to Box M.3571, 
‘*The Contract Journal." 
ANTE DOD. 
Second-hand ROMNEY HUT, in good condition. 
Also 30lb. JUBILEE TRACK. State details and price. 
Write Box M.3893, ‘‘The Contract Journal.’ 


}AILWAY SLEEPERS. — All grades available for 
Orompt despatch by motor transport to any area. 
Inquiries to: F. PEART AND CO., LTD., Park Road, 
West Hartlepool. Telephone: Hartlepools 2141. 
OR SALE, 300 Acrow No. 3 PROPS, 8ft. Gin. 
extending to 13ft. Reconditioned. Price £2 each. 


DUDLEY VALE, LTD., 
3 Buckingham Place, London, _S.W.1. Vici oria 0252. 


‘TEEL BUILDING, 76/t. x 6Oft. x 17 'aft., with 
side rails, fully openings doors one end, £1,250 
delivered.—BOWMANS, Ballards Wharf, Poole 334. 


SPECIAL OFFER OF LARGE SIZE TUBE 


10in. Tube in lengths up to 40ft. 
12in. Tube in lengths up to 40ft. 
14in. Tube in lengths up to 20ft. 
15in. Tube in lengths up to 20ft. 
Iéin. Tube in lengths up to 40ft. 
18in. Tube in lengths up to 25ft. 

20ia. Tube in lengths up to 20ft. 


All cf these sizes can be supplied plain ends or flanged. 


Also in stock a quantity of 24in. Tube, flanged in 
lengths of abproximately 24ft. 


Large stocks of smaller size Tube always available. 


MIDLAND IRON & HARDWARE 
co. — Heath), LTD., 








CRADLEY HEATH, STAFFS 
Telegrams: Telephone: 
Cradley Cradley Heath 66364-5-6 








LADDERS 


UP TO 80FT. EXTENDED 


TOWER LADDERS 


UP TO 35FT. WORKING HEIGHT 


POLE LADDERS 


UP TO 80 RUNGS 
TRESTLES & STEPS 


FROM | 


JOHN 
MACNAMARA 


& CO. LIMITED 


BUSH ROAD, LONDON. S.E.8 
BERMONDSEY 3275 & 1435 








ELECTRICAL, SPARES AND OVERHAULS, 
VEHICLES AND ANCILLARIES 


ry 
| (\ DUMP 
Wai eas 


\ Ih ton 


Le Leet GREAT YELDHAM ESSEX - Tel: 305 
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ELECTRICAL, SPARES AND OVERHAULS, 
VEHICLES AND AD ANCILLARIES 


YLINDER HEADS. — — Caterpillar, inter- 

national, Ruston, Diamond T, 8.M.C., A.E.C., 
Gardner, etc., perfectly repaired oy our special 
“FUSION WELDING PROCESS,” no matter how 
badly cracked. Finished, machined, tested, standard. 
Aliso Repairs to Crankcases, Sumps, Differentials, etc. 
Axles, rear and front, reconditioned. Exchange P6, 
6 P4 Heads. Established 40 years. eee 
Perranieee. —ANGELL AND WILLIAMS (PECK M), 
LTD., Sumner Road, S.E.15. Telephone: RODney 39. 


TESEL ENGINES SERVICE EXCHANGE. 
For Smith Excavators, Ingersoll, C.P.T. and other 
Compressors. Foden and E.R.F. Dumpers and Tippers. 
Muir-Hill and Chaseside Loaders and Dumpers. 
Field service available day and night. 
TILSLEY AND LOVATT, LTD., 
Engine and Plant Division, Stoke-on-Trent. 


J J. JOHNSTON AND CO., LTD., for REPAIRS, 
e OVERHAULS and FIELD SERVICE to all types 
of Contractors’ Plant, Mobile Cranes, etc.—'Phone 
Elgar 6905. RAPIER SPARES AND _ SERVICE, 
Coronation Road, Park Royal, London, N.W.10. 


ANTED, Rolls-Royce Series 109 second-hand 

DIESEL ENGINE. — Reply: TILSLEY AND 

LOVATT, LTD., Newstead Trading Estate, Trentham, 
Stoke-on-Trent. Telephone 57331/3. 


“OR SALE, 300/400-Amp Murex Diesel driven 

WELDING SET, engine and ger.erator overhauled. 

WILLIAM G. SEARCH, £TDs. Whitehall Road, 
Leeds, 12. Tel. 639081 | 0 lines). 


OR SALE, 3-ton END TIPPING TRUCK, by Ford, 

forward control, 4-wheel, Petrol driven.—CHARD 

MACHINERY MANUFACTURING CO., LTD., Tapstone 
Lane, Chard, Som. Telephone 2310. 








‘OR SALE, 1954 Trojan Diesel PERSONNEL 

CARRIER, 12 - seater, 40 m.p.g., £125. 

DIAMOND PRODUCTS, British Railways Depot, 
Arnold Road, Bow, E.3. Tel.: ADV. 6088. 











71 SERIES 
GENUINE SPARES 
COMPREHENSIVE STOCKS 
40% OFF LIST PRICE 


P.R.LOWE&GO. sinncy re: noise 103s 


® SURREY Tel: Melville 1839 
BALL AND ROLLER BEARINGS 
FOR ALL CONTRACTORS PLANT 
BRITISH © AMERICAN @ CONTINENTAL 
Any quantity despatched same day. 


A.C. BEARINGS 
245 KNIGHTSBRIDGE S.W.7 





KNI 4277 
KEN 9662 


RUSTON 


SERVICE EXCHANGE ENGINES 





TILSLEY & LOVATT LTD. 


STOKE-ON-TRENT, STAFFS 
PHONE: 57331/2 GRAMS, DIESEL 


FOR HIRE 
(|S SALE 


SIT DORMITORIES 









& OFFICES 


Landsman’s Mobile Units are built 
DETAILS for the job. On-site accommodation 
pays dividends. Six men can be com- 
fortably housed for as little as 17,6 
per man per week. Features include, 
6’ 4 single beds, 6° 104” headroom, 
hot water tank, gas cooker, solid 
fuel stove, and adequate ventilation. 


LANDSMAN’S SERVICES 


BUCKDEN HUNTINGDON 
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USTON POWER TO SERVE YOU. ‘OR SALE, Ruston and Hornsby Diesel GENERATOR, ‘OR SALE, 1959 Bedford TIPPERS.—A fleet of 
From stock: SERVICE EXCHANGE ENGINES, | 3/4006, Size 6, Class VCR. No. 202959. Ruston 20 Model JSS (current type, normal control), 
Types VRON, VROHN, VRHN, VQBN, VPHN, | and Hornsby, Ltd., Lincoln. C-M 1941. 180-h.p. with 300 cu. in. Bedford Diesel Engines, fitted 
YEN, VCBN, and PAXMAN RANGE. | Generator: Laurence Scott. Electric Motors, Ltd., Anthony underfloor gears and 6 cu. yd. Always 
Full range of ENGINES from 10RB to 110RB Excavators. | Norwich and Manchester. 220 230-Volts, 545/522- Welding H.D. steel bodies, cab guards, 316 plate 
SERVICE EXCHANGE ENGINES also. stocked for Amps, 120-kW, 600 revs. Wind's Comp's Rating Cont. floors, fixed and drop sides, 900 x 20 tyre equipment. 
Cranes, Locos., Pumps, Power Packs, etc. | Year 1941. Machine No. 85767. GENERATOR D.C. Average mileage 45,000. Ready for work.—E€. J. 
CHANGEOVERS to EXCAVATORS and other PLANT | 8.S.S._ 168-1936. Ruston and Hornsby, Ltd. L.S.E., BAKER AND CO. (DORKING), LTD., 55/61 London 
UNDERTAKEN on site by STAFF of competent | a - hp om aiken an Class. starting roe Street, Chertsey. Telephone 2391. 
FIELD ENGINEERS. ize 1, ass No. x is equipment has been a 
TILSLEY AND LOVATT, LTD., Engine and Plant_Div., | ee ag A Rg al ER Er ow CAMMELL FLAT 15ft. TRAILERS, S-ton capacity, 
“ ‘ od aie wz oO view, contact: . AN Ss . ie 3 
Mew ei felechone: “Trentham Sysst and S7s32. Trent. | Burnside’ Wharf, Burnside Street, Grove Road, Bow, | 10-ton ARTIC. FREIGHT TRAILERS, ideal for site 
Talenrems: "02 1,” Stok wae” London, E.3. Telephone: ADVance 5691-3. offices, portable stores, etc., 20ft. x 8ft., fitted 
9 ese oke-o en f air brakes conversion dolly, twin 900 x 20 tyres. 
PARES.—We have available Spares for the following | ATBRO 60 Diesel FORK LIFT TRUCK, latest type, | 1,500-gallon TANKERS, fifth wheel coupling. 
machines. Substantial discount from list prices: — | 12ft. lift, 6,000Ib. capacity, torque converter, | j. T. LEAVESLEY, LTD., 
D8 Caterpiliar Tractor Engine Spares, Series 2U. | 48in. forks, on pneumatics, Serial No. 988. Purchased Alrewas, Staffordshire Tel.: Alrewas 354/5/6. 
1201 Lima Excavator : Jan. 1, 1960, 15 months old. One owner. Carefully an 
. used. Cost £2,384. Ph vailable. Pr wor LLPLANT, LTD., offer a en oe REPAIR 
12yd. Le Tourneau Scraper. Model LP. . oto available ice ex works | i 
Le’ Tourneay "Winch. roe Eie00.,_ MATHEW “BROTHERS, Matbre; House: | Cou SEY ICinl” "Pe ute gor ',the DEEOTS,on al 
eddington ane, '. rey. Ae | . 
ee _ re EARTHMOVER TYRES also Heath $402 (Ss fines). sip eras _ NrernOe | Midlands, telephone Birmingham Blackheath 2231, 
ene | - and for North London and outlying counties, telephone 
Write Box E.3952, ‘‘The Contract Journal.” | eee, _TATIONARY GIGREi. Saeco Hertford 2536. Our depots are open for inspection 
a ree for ' , on bedplates, with clutch at Green Lane, Blackheath, Birmingham, and Amwell 
YE-ARC, LTD., Albert Dock 4381. Plant Hire and pulleys. Need attention or suitable for spares. Lane, St. Margaret's, near Ware. 7 
Division. ——- Can = SUPPLY LIGHTING and Been driving sawmill. Price £150 the three or near —_________. 
GENERATOR SETS, STANDS and CABLE and GLOBES, offer.—-Write: H. IRWIN AND SONS, LTD., Sawmills, RISTOL ANGLEDOZERS AND EQUIPMENT. 


with Attendant (if required) to all parts of the country. 


Speciality: railway, tunnel and bridge work. Speed 
your contracts. 
ANTED, CYLINDER HEAD for Dorman 4A} 
Engine.—Apply: HANTS AND DORSET PLANT 
HIRE CO., LTD., Ringwood Road, West Howe, 
Bournemouth. Telephone: Northbourne 837. 


ANTED. REPLACEMENT PARTS for all Crawlers. 
Tractors and Contractors’ Plant. 


Write Box E.F.513, ‘‘The Contract Journal.” 








GUARANTEED USED TRACTOR/ 
CRAWLER SPARES . 300 TRACTORS 
ALWAYS IN STOCK FOR DISMANT- 
LING . EQUIPMENTS . WINCHES 


TRACKS - ROLLERS . HEADS, ETC. 
SHELTON TRACTOR SPARES LTD. 
BULBY, BOURNE, LINCS. Tel.: EDENHAM 223-4 





FOR SALE 





VICKERS VR180 SPARES: Engines, Trans- 
missions, Tracks, Dozer Equipment. 


Froxfield. Telephone: Hungerford 207. 


600 


Unused Caterpillar Type D342 DIESEL ENGINE, with 
clutch and power take-off. 

Dorman Type 6DL, 100-h.p., 
start DIESEL ENGINE, 
take-off. 


GEORGE COHEN 


Sons & Company Limited 
600 WOOD LANE, LONDON, W.12. 
Telephone: Shepherds Bush 2070. 


Stanningley. nr. Leeds, 
(Pudsey 2241) 








1,800 r.p.m., electric 
with clutch and power 


SERVICE FOR 


RUSTON & PAXMAN 
ENGINES 


Consult 


Wheatley ¢- Whiteley 


99 KIRSTKALL ROAD, LEEDS, 3 
Tel. 31122 





DIESELS 


Main Dealers. Sales. Service. 
Exchange Units and Conversions 


‘CHURCH-ROAD MOTORS (Southend-on-Sea) LTD 
Church Road, Hadleigh, Essex Tel: 57271-6 





















South Gosforth, Newcastle upon Tyne. Gosforth 51514. 


1ESEL ENGINES for SALE, including Caterpillar 

D7 and D4; G.M. 471; International TO18 and 
TDS; also Gardner 4LW and SLW complete with 
S-speed attached gearboxes.—HARFORD ENGINEER- 
ING CO., LTD., Whiting Road, Norwich. 


WO 2100 x 25 WHEEL and TYRE ASSEMBLIES. 
16-ply, relugged, £90 each 

10 1200 x 24 TYRES, 8-ply, unused, £22 each 

Ll. W. VASS, LTD., Ampthill. Bedford. Ampthill 3255/6 










DIESEL 
POWER 


PAXMAN 


GENUINE PARTS - ON SITE SERVICE 
EXCHANGE UNITS 


MITCHELL (Nottm.) {fd 


DERBY ROAD, NOTTINGHAM 


Tel. 77701 day or night 








4 WEEKS’ 
FREE TRIAL 


without obligation to purchase 





Cu. Weight Price 
yd. with With Complete as 
cap. fittings teeth only illustrated 
38 7'acwt £107 16 £148 13 
‘2 "2 ws £123 4 £166 17 
5 954 £140 0 £186 9 
34 12's ., £169 1S £22110 
78 134 £18113 £234 2 
1 1434 ,, £19015 £243 1S 
1% 17) ow £210 0 £266 8 
1'2 7 .» £256 1S £313 3 
All prices Ex works, Carriage Extra at cost. 


Subject to alteration without notice 


DESIGN ENSURES LOWEST— 
@ PURCHASE @ MAINTENANCE 
@ RECONDITIONING COSTS 


NEWTOWN - POOLE - DORSET 


Tel.: Parkstone 4400 








immediate SPARES and REPAIR SERVICE for all 
models.—H. A. SAUNDERS, LTD., Main Distributors, 


The Butts, Worcester. Telephone 26651. 
‘OR SALE, 300 400-Amp Murex Diesel driven 
WELDING SET, engine and generator overhauled. 
WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Tel. 639081 (10 lines). 


WO Hydraulic TIPPING TRAILERS, 10-ton upwards. 
Details and prices to: BOWMANS, East Quay, 
Poole 334. 













TRAILERS 


25’ Semi-trailers, Scammell and all types 
new and reconditioned immediately 
available. 200 always in stock. 


E. C. G. TRAILERS LTD. 
96 Hackford Road, S.W.9 — Telephone: REL 3853 








FRANK GOWLEY 
200 


OEPENDABLE BUSES AND COACHES FOR 
YOUR INSPECTION AND TEST 


ALL VEHICLES CAN BE TAXED AT 
£12 10 0 PER YEAR 


1V underfloor-engined 39- 

36-seater full luxury 
m -- condition and ready 
£1,150 each. 


1953 A.E.C. Mk 


Coaches, all 
for immediate service, 
High Bridge Double-deckers 
PD2 LEYLAND all fitted with 0.600 Engines, 
in first-class condition throughout, with good 
batteries, certified 1962, £395 each. 


1948/49 LEYLAND °S! 


Buses, 
powered by Leyland PS1 Diesel Engines, £275 
each. 


| 
{ 
High Bridge Double-deckers, 
1947/48 A.E.C. with A.E.C. 7.7 Diesel 
Engines, an exceptionally clean fleet and 
excellently maintained, £325 each. 
1949 A.E.C, Low Bridge Double-decker, 


Service 
entrance, 


34-seater 
front 


fitted with A.E.C. 9.6 Diesel 


Engines, a very fine machine, ready for 


immediate work. 


1949 BRISTOL 32. -_ seater Coaches, 


Seared by Gardner SLW 
Diesel Engines and five-speed gearboxes, £325 
each. 


High and Low 6Bridge Double- 
LEYLAND deckers, 1949 and 1950 bodies, 
excellent and very clean throughout, £225 each. 
All the above vehicles carry out three months’ 


Quarantee and are fitted with good serviceable 
or new batteries. 


Write for latest stock list, also special spare 
part price iist showing saving of 75% on spares. 


WILL TAKE YOUR OLD VEHIOLE IN 
PART EXCHANGE 





FRANK COWLEY 


3 Blackfriars Road, Salford, 3 


Phone : MANCHESTER BLACKFRIARS 7577 
aod BLACKFRIARS 1048 


| PAN eA NOTES REESE IR SEIN, 


April 13 1961 


ELECTRICAL, SPARES AND OVERHAULS, | 


VEHICLES AND ANCILLARIES 


OR SALE, 


1400 x 20 WHEEL ASSEMBLIES (Wheel, 


Tyre, 
Tube), from £25. 


New 1400 x 24 20-ply India and Dunlop Power 
Grip, £95. 

New 1600 x 20 Dunlop 16-ply Earthmover, £75. 

New 1800 x 24 Goodyear, etc., 16-ply/2 shock 
pads, £95. 

New 900 x 16 Dunlop Track Grip, £12 10s. each. 


New 600 x _ 16 Track Grip Michelin, £5 15s. 
New 600 x 16 Road Tread, £5 7s. 6d. 

j). FT. CEAVESLEY. LTO.. 
Ste ffordshire. 


Alrewas, Telephone: Alrewas 354/5/6. 
OR SALE. : 
ea eerenrer ENGINE, dismantled, cw clutch, 
£ ‘ 
10RB, 3159, less engine, £100. 
WINDER, S8-_ Exeter Gardens, Stamford 2680. 
CR SALE, Caterpillar ENGINE. No. 1SS56SP, 


suitable for D4.—KINGS NORTON EXCAVA- 
TORS, LTO., Dormston Trading Estate, Upper Gornal, 
near Dudley. Telephone: Sedgley 2513. 


J. URQUHART AND SON, LTD. 
MAIN BEDFORD DEALERS. 


We shall be able to offer EARLY DELIVERY of the 
new Bedford 4 x 4 TIPPER with Telehoist gear and 





body fitted with 300 cu. in. Oil Engine, if your 
orders are placed at once. Fleet user as well as 
normal inquiries invited for the above and other 


Bedford models, on which we can also quote favourable 
delivery dates. Why not give us a ring and tet 
us quote you? 
J. URQUHART AND SON, LTD., 
Butts Road, Alton, Hants. 
Telephone: Alton 2838. 








ENGINE RECONDITIONING 


All types, petrol and diesel. Crankshaft grinding 
to 7’ 6” long. Cylinder boring, bearings remeta!- 
led. Worn parts reclaimed by metal spraying, 


Mansons (Engineers) Limited 
London, N.W.9. COL. 4641 


Kingsbury Road, 





ALWAYS AT YOUR SERVICE FOR 


RUSTON 


SERVICE EXCHANGE ENGINES 
GENUINE SPARES 
FUEL INJECTION 


CONWAY MOTORS 


(MANCHESTER) LTD. 
LOWER BYROM ST., MANCHESTER 3 
Telephone: BLAckfriars 7741/9443 


COACH SPECIALISTS 
of the SOUTH 


always have available a 
Large stock of Good Used 
PASSENGER VEHICLES 

many with C.O.F.s 
Ideai for conveyance of staff 


Yearly Road Fund Tax £12.10.0 


BEDFORD 26 str. Coaches from £75 
or suitable for SITE OFFICES, from £50 
A.E.C., LEYLAND, etc., 33/35 str. 

from £100 


Let us demonstrate at your premises 


E. J. BAKER & CO. (DORKING) LTD. 


The Coach Works, Farnham Trading Estate, 
Farnham, Surrey. Telephone: 4626/7 





PLANT 


REICHDRILLS FOR SALE 


Two models 600 HD (1957) on 
Scammell Constructor chassis with 
Rolls Diesel. 


BOYLES BROS. DRILLING CO. LTD. 
NEWCASTLE UPON TYNE 3 
> Tel. Gosforth 5390! 
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OR SALE. 

Priestman Cub EXCAVATOR, 1944, Steel Cab, 
wide tracks, Skimmer, Backacter and Dragline 
Equipments, good working order, £350. 

Ford ET6 4yd. TIPPER LORRY, £170. 

Ford ET6 4'2yd. TIPPER LORRY, £185. 

Rex 10/7 Hopper-fed Closed Drum CONCRETE 
_ MIXERS, two orly. £100 each. 

Wallace 7/5 CONCRETE MIXER, with Petter Diesel 
om not hopper-fed, overhauled and repainted, 

Wallace 5/3'2 CONCRETE MIXER, with Petter Diesel 
Engine, overhauled and repainted, £65. 

Thwaites 1'2yd. Tusker DUMPER, Petter Twin Diese! 
Engine, good condition, 1955, £160. 

Thwaites 54yd. DUMPER, 1958. Petter Diesel Engine, 
overhauled and repainted, £155. 

Winget Pedestrian Motorised BARROW, 10 cu. ft. 
Tipping Skip, J.A.P. Petrol Engine, overhauled 
and repainted, choice of two. £25 each. 

Lister AUTO TRUCKS, Hydraulic Platforms, J.A.P. 
Petrol Engines, very good order, with a quantity 
of Spare Parts, choice of three. £80 each. 

Johnson Super RAMMER, complete with Trolley, 
overhauled, choice of two. £35 each. 

100 Acrow TRENCH STRUTS, 2ft. Gin.-4ft. 6in., 
clean and in good condition, 27s. each. 

All prices ex Works. 


OXFORD PLANT, LTD., Botley, Oxford. ‘Phone 49911. 


OR SALE, International BTD20 Crawler TRACTOR, 
fitted with International Hydraulic Buligrader, 
new July, 1960, worked approx. 1,000 hours, in 
excellent condition throughout, £6,400. Inspection 
Bristol area by appointment. — Apply WESTERN 
CONTRACTORS SERVICES, LTD., Severn Road, Halien, 


Bristol. Tei.: Avonmouth 3473. 
OR SALE, A.C.E. Elbawerk Star BATCHING 
PLANT complete, new August, 1960, capacity 
8,000Ib. aggregate, 600lb. cement, complete Bully 
Scraper, Screw Conveyors. Seen West London. 


CAWOOD WHARTON AND CO., LTD., Stockley Road, 
West Drayton, Middx. Tel.: West Drayton 3691. 


TEEL SHEET PILES and TRENCH SHEETS urgently 
WANTED. All sections bought; large and smali 
quantities. Immediate payment. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. Victoria 02582. 


OR SALE, Two Steel Eonit SILOS, 30-ton and 

15-fon capacities. Seen working West London. 

CAWOOD WHARTON AND CO., LTD., Stockley Road, 
West Drayton, Middx. Tel.: West Drayton 3691. 


OR SALE, Second-hand Scammel 4 x 4 DUMPERS. 
WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Tel. 639081 (10 lines). 


ANTED, 30in. SANDOR.—H. HAINES (WITNEY), 
LTD., Oxford Road Garage, Witney, Oxon. 


MODERN MACHINERY FOR SALE 


Caterpillar 933 with Hydraulic Side Dump Bucket and 

cab, May, 1960, £4,700. 
John Deere 831 CRAWLER LOADER, March, 1960, 
Reconditioned, 


£2,200. 
19S8 Drott B6K3, with 4-In-1 Bucket. 
£2,100. 


New ROCK BUCKET for this machine, £100. 

November, 1959, Dinkum Major DIGGER, £1,850. 

1959 J.C.B. HYDRA-DIGGA, with two Buckets, £1,700. 

1957 Whitlock Dinkum DIGGER, with Crowd Action 
Front Shovel, £875. 

1954 Whitlock Dinkum DIGGER, with Front Shovel, 
Backfilling Blade and two Buckets, £575. 

Caterpillar D4, 7U Model, S-roller track frame and 
cab, £925. 

Caterpillar D4, 7U Model, 
cab £1,475. 

1952 British Hoist and Crane Co. 10cwt. 
BUILDING CRANE, Petter/Lister Diesel 
Skips and Brick Equipment, £385. 

1957-58 Liebherr 144 TOWER CRANE, All-Electric, 
c/w £900 of Railway Track and Sleepers, Concrete 
Skips and Brick Cage. Resprayed, £2,950. 

Smith 2/10 EXCAVATOR, £225. 


D. MACMILLAN, 
The John Deere People, Devizes 1191, Wilts. 


COLLIP 


PLANT SERVICES LTD. 


6 Devonshire Rd., S.E.23 
Telephone: FOR 5451 


FOR SALE 


a 


977 TRAXCAVATOR 


800 hours running only 


PLANT HIRE & SALES, LTD., 
Millbrook Point Road, Southampton 
Telephone : Southampton 75271! 





4-roller track frame and 


HOUSE 
Engine, 











azn] 
mn~a— rt 














ONCRETE MIXER BARGAINS. 
The following machines are available for 
immediate disposal at bargain prices: 

Two Stothert and Pitt 7/5 Closed Drum CONCRETE 
MIXERS, with Diesel Engines, recently over- 
hauled and repainted, first-class working order, 


£8S each. 
Two 10/7 Model 7NT Closed Drum 


Winget 
CONCRETE MIXERS, with Lister Diesel Engines, 
overhauled and repainted, £120 each. 
One Winget 14/10 Model NT Closed 

CONCRETE MIXER, with Lister Diesel 
overhauled and repainted, £140. 

One Winget 14/10 10HTH CONCRETE MIXER, with 
Hydraulic Weigher, Lister Diesel Engine, at 
present being overhauled, £275. 

The above machines may be inspected at our works. 


WESTERN CONTRACTORS SERVICES, LTD., 


Drum 
Engine, 


Hallen Works, Severn Road, Halien, Bristol. 
eG __ Telephone: Avonmouth © 3473. 

OR SALE. erat 

1'2 cu. yd. and 1 cu. yd. Johnson Diesel 

DUMPERS. . 


'2 cu. yd. Half-tine and Whole-tine GRABS. 

300 Acrow No. 3 PROPS, 8ft. Gin. extending to 13ft. 
2-ton Neal NM MOBILE CRANE, 35ft. Jib, Ruston 

Diesel ose pneumatics. 

2-ton Neal N CRANE, 20ft. Jib, reconditioned engine. 
Two Aveling-Barford Type RM GRADERS. 

No. 7 McKiernan-Terry PILING HAMMER, with Leg 

Appleby-Frodingham 


Guides. 
STEEL PILES, 
Nos. 1, 2 and 3 Sections. 


Larssen and 

No. 16 Spencer-Hopwood BOILER, fully insured, 120Ib. 

ee MOBILE CRANE, on tracks, 24ft. Jib, Diesel 
ngine. 

Ruston Diesel LOCO., 2ft. gauge, 25/30-h.p. 

9B3 McKiernan-Terry PILING HAMMER, with Leg 


Guides. 
: DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. 


oR SALE. 
10RB, 16000 Series, 
Backacter Equipment. 
D4 2T Model, with L.P.C. Angledozing Equipment. 
Both in good order. Can be seen working. 
Write Box P.3862, ‘The Contract Journal.’ 


THREE ONLY.—30cwt. Diesel DUMPERS for SALE, 
£1,150 the lot. Works overhauled to high 


standard. — BENFORD, LTD., The Cape,- Warwick 
(Phone 1170) or Ruislip 6033. 


ATERPILLAR D4, with Angledozer 
For inspection, write Box P.3928, 
Journal."’ 


THE CHEAPEST EXCAVATORS 


__ViCtoria 0252. 








with Oragline and/or 


Blade, £750. 
** The Contract 





In the country are available from AXWORTHY. 
Tos — Series, any one equipment (Lancs.), 

1, b 
17RB, Forward Shovel or Dragline (Lancs.), £1,400. 
17RB, 4500 Series, Dragline (Midlands), £1,500. 
19RB, 4700 Series. Dragline (Lancs.), £1,500. 
19RB, 6000 Series, Dragline (Yorks.), £1,575. 
19RB, 8000 Series; Dragline <Midiands), £1,675. 
nore ae Series, F/S or Dragline (Scotland), 
19RB, 18500 Series, Dragline (S. Wales), £3,950. 
19RB, 18700. Series, any one equipment (Scotland). 
19RB, 19600 Series, any one equipment (Scotland). 
a. see Series, F/S or Dragline (Midlands), 
‘aie Al Series, Dragline or F/S (Midlands), 

50 
33RB, 4900 Series, Dragline (Midlands), £2,500. 
33RB, 4600 Series, Dragline (Midlands), £2,950. 
sone ee Series, Dragline or F/S (S. Wales), 
37BE, '11000 Series, Dragline (London), £3,500. 

Ring Windsor 3434 or 3384, 
AXWCRTHY AND COMPANY, LTD. 
(Drotts for Hire), 
Straight Road, Old Windsor, Berks. 


Telegrams: Axworthy, Windsor...’ 


TOKEN FOR PLANT 
HIRE YOUR 


Excavators, Dozers and Scrapers, Dinkum 
Major Diggers and Drott Shovels, Trenchers, 
Dumpers, Rollers, Concrete Mixers Pumps, 
Compressors, Rammers, Vibrito-s, Hoists, 


Generators, etc. 
FROM 


TOKEN CONSTRUCTION 
COMPANY, LIMITED 


PLANT DEPOTS 
STATION ROAD, VALMAR ROAD, 
THATCHAM, BERKS. CAMBERWELL, $.2.5. 
Tel: Thatcham 3343/3378. Tel: Brixton 5193. 





PLANT HAULAGE OF 


EVERY DESCRIPTION 





LOW LOADING & 
UTILITY VEHICLES 


CATTERMOLES | (T ransport) : LTD. 


79-89 PENTONVILLE ROAD, LONDON, N.E~ ; 





TERMINUS 1col 
(7 lines) 


® 
ESTABLISHED 
OVER 
100 
YEARS 
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Gouna BUILDERS AND CONTRACTORS 
(LONDON), LTD. 
FOR HIRE: 
19RBs, 10RBs, D7s, D4s, with Dozers and Scrapers, 


Drotts 4-in-1; also ltyd. Crawler Shovels; and 


all Plant at very competitive rates. 
FOR SALE: 
04 2T, with L.P.C. Hydraulic Dozer, In exceptionatly 
good order. 


Drott 4-in-1, in good condition. 
O07 CABLEDOZER, in first-class order. 
Selection of Modern TOWER CRANES. 


Write or ‘phone: 
Cranleigh, The Drive, Rickmansworth 2878 or S235. 
Or CAs £ 
A” Priestman Wolf 7000 Series IIIB, any one 
equipment. 


Priestman Tiger, Skimmer, Backacter and Dragline. 
G. C. MUNTON, Ruskington, 


ho “HIRE, PILING EQUIPMENT—Spencer- Hopwood 
No. 16 and No. 24 Coal- and Oil-fired Boilers; 
SB and 9B3 Pile Hammers; 80{t. Woodfield Rak'ng 
Piie Frames; No. 7 Sykes Pile Winch. All available 
tor immediate hire.—'Phone: Watford 27252. 


OAD ROLLERS WANTED: by Aveling-Barford or 


Lincs. 


P| TIT . _ . 
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PLANT AND MACHINERY WANTED— FOR SALE—FOR HIRE 
Fe. OR SALE, OOD SECOND-HAND CRAWLER’ TRACTORS, 
cee R. 423, Perkins Diesel Engine, Dragline, each fitted wth Angledozer Blades and some 
7s with C.C.U.s. 
Oviesenaes Panther, Series 6000, fitted Dragline Equip- TW.  3773.—Track Marshall (Industrial Model), 
ment. Price on application. No. 6840008, Marshall Blade, £1,175. 
Demonstration model Vickers Vigor Torque Converter, TW.3779.—Track Marshall (Industrial Model), No. 
fitted Hydraulic Angledozer and towing winch, 6840031, Marshall Blade and C.U., 41.375. 
£3,500. TW.4191.—Caterpillar D4, No. 12650, La Plant 
Caterpillar D440 LIGHTING SET, £12 Choate Angledozer and C.C.U., only 1,628 hours 
10RB ROPECROWD F/S EQUIPMENT, “E150. since new, £3,150. 
10RB BACKACTER EQUIPMENT, £125. TW.3967.—Chalienger 22, No. 4470164 (1959), 
D4 L.T. ANGLEDOZER EQUIPMENT, £100. Marshal! Blade, £2,800. 
N.C.H. F/'S EQUIPMENT, new, £100. TW.4056.—Chalienger 22, No. 4470203 (1960), 
N.C.H. DRAGLINE JIB, £50. Marshall Blade, £3,200. 
WINDER, S8 Exeter Gardens, Stamford 2680. Also good selection of cheap Challenger 3 Tractors. 
UY OR SELL THROUGH UNICORN.—All Mining, | "® above lying at Titan Works, Grays, Essex. 
Quarrying, Contractors’ Plant, Ancililaries, etc. THO ARD, LTD A 
Our Register will produce what you want.—Sena your HOS. W. W , LTO., 
inquiries or details of equipment for disposal to Contractors’ Plant Dept., Brettenham House, Strand, 
UNICORN PLANT REGISTER, Box, Wilts. Tel.: Bath London, W.C.2. Temple Bar 1515 
Serer. —_--- 7 EBRIC PLANT, LTD., 4 The Mead, Carpenders 
OLFKRAN | “TOWER CRANE, capacity 2.7 tons Park Tel.: Hatch End 6221. 
at 26ft. radius, 1 ton at 66ft. radius, complete KEBRIC for J.C.8. 
with ballast and approx. 210ft. of Rail and Sleeper: KEBRIC for RoadMac DUMPERS. 
Seen working West London.—CAWOOD WHARTON KEBRIC for Petter SPARES. 
AND CO., LTD., Stockley Road, West Drayton, Middx KEBRIC for SERVICE! 
Tel.: West Drayton 3691. KEBRIC of WATFORD. 
OR HIRE, Lorry-mounted MOBILE CRANES, 3-, _ SALES — HIRE — SERVICE. — 
S-, 7-, 10- and 25-ton Coles; 2-ton Hydracranes, F YOU WANT to PURCHASE or HIRE any 
Jibs to 120ft., plus 20ft. Fly —COVENTRY CRANE CONTRACTORS’ PLANT, please get in touch 
HIRE, Brandon Road, prneys Coventry. Telephone with METAL UNION (PLANT), LTD., 75 Victoria 


Walsgrave- -on- -Sowe 3113 


ANTED, SHOVEL EQUIPMENT for 33RB and 
38RB_ Excavators. 
SAVILLE-CALVERT (MACHINERY), LTD., 


Stratford-on-Avon, Warwickshire 


Tel. 4242. 


‘OR SALE, New 3in. Mud Marvel Single and Tw n 

Diaphragm PUMPS. Immediate delivery ex stock 

WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Tel. 639081 (10 lines). 


SLOGGETTS PLANT HIRE 


COMPRESSORS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone: Teddington Lock 1138/9 


Harvester House, 














FOR HIRE 


Drott Skid Shovels 
J.C.B. Excavators 
Compressors 110 to 630 cu. ft. 
Vibrating Rollers 
Diesel Driven Pumps 
Concrete Mixers 
Hoists 
Portable Welding Sets 
Scaffold Jib Cranes 


JOSEPH THOMPSON & CO. 
(LIVERPOOL) LTD. 
Wakefield Road, Netherton 
Liverpool, 10 
Tel: Aintree 6262 














PUMPING WATER ? 


CD ttt ae 


AU Na 


HIRE Kos Bl. 


oo a 


Ona ae 
Tae 


MOORES, 


6:2 cwt. to 30 cwt 


) Street, London, S.W.1. Telephone: ViCtoria 4868/9, 


7429, 2177/8. ee Nis Sag eee ee 

OR SALE, 6-ton Ransomes-Rapier Standard Petrol, 

Electric MOBILE CRANE, nice order.—WILLIAM 

G. SEARCH, LTD., 12. Tel. 
639081 (10 lines). 


OR SALE or HIRE, Latest type AIR LOCKS, L.P. 

<omrrueewae and MEDICAL LOCK for caisson 

sinking. — E. FARR (PLANT HIRE), LTD., 
Westbury, Wilts. Tel. 356 


FOR LIMAS 


PLANT SALES LTD., 
| | 25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 


Whitehall Road, Leeds, 








EQUIPMENT 
SALES & HIRE CO. LTD. 


FOR HIRE 


TRAXCAVATORS 955 


FITTED SIDE TIP & RIPPER 
CAT. D.7.’s Dozer or Scraper 
19 R.B.’s— Any Equipment 


HOUNSLOW 883! 





Marshall; post-war Dieseis preferred; 6/10-ton. 
A'so Footpath Rollers, 30cwt.—Full particulars, cash 
price: A. M. COLE, Eastgate, Sleaford, Lincs. Tel. 
463. 

UMPERS. — Works overhauied 15Scwt. Diesel 

models for SALE at £230 each, from BENFORD, 
LTD., The Cape, Warwick (‘Phone 1170), or Ruislip 
6033. 

ANTED, Variable MECHANICAL FEEDER for 


CONVEYOR 360 t.p.h. Urgent.—THE CROM- 
WELL CO., (NEWPORT), LTD., Newport 59045. 


OR HIRE, 3 cu. m. EXCAVATOR, on pneumatics 
B.G. PLANT (SALES AGENCY), LTD., Watling- 


ten, Oxon. Watlington 44. 








ALL TYPES OF BUILDERS’ 
& CONTRACTORS’ PLANT 


FOR HIRE 


SYMES 


(PLANT) LTD. 


ONGAR ROAD, 
BRENTWOOD, ESSEX. 


TEL. BRENTWOOD 2116 (5 lines) 













FOR HIRE 





QUARRY BANK, BRIERLEY HILL, STAFFS. 





COMPRESSORS 


| J. W. COX PLANT HIRE LTD. 


60—600 C.F.M. 


Phone: CRADLEY 66695 









COVENTRY CRANE HIRE 


PROPRIETOR : ALEC STATHAM LTD. 


BRANDON ROAD, BINLEY, COVENTRY 
TELEPHONE: WALSGRAVE ON SOWE 3113 













CRANE ASSOCIATION 
/ 





Lorry mounted Crane Hire fleet. 
Capacity 2 to 25 tons. 

Jib lengths to 120 ft. 
Fly jibs to 20 ft. 
Country wide service. 


TELS 


OLLER SA 






Tel: 
TOTtenham 
0401 
(10 lines) 
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AND MACHINERY WANTED—FOR SALE—FOR HIRE 





PLANT 
oR SALE. 
Priestman Wolf 48, Dorman, four equipments, 
£750. 


Priestman Wolf 52, Dorman, two equipments, £900. 

Four Diesel-driven EXCAVATORS, with equipments, 
‘ayd. and 3gyd., £1,100 the lot. 

Three Chaseside SHOVELS, '2yd., Diesel 
workers, from £175 each. 

Muir-Hill 108 DUMPER, 4yd. body, £200. 

6in. ROAD FORMS, standard, with pins, second-hand, 
35s. each. 

Air Pumps 600 c.f.m. Portable COMPRESSOR, Rolls- 
Royce Diese Engine, 1959, £2,250. 

TOWER CRANES, Weitz G12, £400 each. 

CRANE SKIPS, '2 to 2 cu. yd. Capacity. 

Goodenough PUMPS, 1'2In. to 6in., Petrol and Diesel. 

New Maximixam CONCRETE MIXERS, 3/2 to 7/S. 

Maco PIPELAYING WINCHES, '2-ton to 2-ton, and 
PIPE DOGS, all sizes and capacities. 

New ROAD FORMS, Gin. to 10in. section. 

CONCRETE PLACING SKIPS, '2 to 2 cu. yd. capacity. 


M.E. ENGINEERING, LTD., 
457 Finchley Road, London, N.W.3. 
Grams: Mengilim, London. Tel.: Hampstead 7481-2-3. 


Engines, all 


ARSSEN PILES for HIRE, 100 tons branc new 
Larssen 2 Section Piles, 30ft. lengths, available 
dia.ely ex depo! 

oe DUDLEY VALE, LTD., 


3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


RAXCAVATORS for HIRE. Caterpillar 977, 955. 
All in first-class condition, with experienced 
operators.—MOBILE HAULAGE, LTD., 230 Totten- 
ham Court Road, London, W.1. Langham 7833/5. 


ANTED, 19RB and 22RB EXCAVATORS, with 
any equipments. — AXWORTHY AND COM- 
PANY, LTD. (Drotts for Hire), Straight Road, Old 
Windsor, Berks. Tel.: Windsor 3434 or 3384. 


OR SALE, Three G%scwt. Stothert and Pitt Petrol- 

driven VIBRATING ROLLERS, new 1955. in good 
order.—WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Tel. 639081 (10 lines). 


ANTED to PURCHASE immediately, Birtley 80 

SCRAPER UNIT for D8 _ Tractor.—WESTERN 
PLANT AND EQUIPMENT, LTD., Colchester Factory 
Estate, Cardiff. Cardiff 35525. 


OR SALE, New 3in. Mud Marvel Single and Twin 
Diaphragm PUMPS: immediate delivery ex stock. 





i Road, 
a A eel 
FOR HIRE IN SOUTHEND AND AREA 


S-ton MOBILE CRANE, 40ft. Jib. 
LONG and SHORT HIRE and REHIRE. 


CHURCH ROAD MOTORS (Southend-on-Sea), 
(Plant Department), 
Church Road, Hadleigh, Essex. 
Telephone 57271 (10 lines). 


LTD. 








COMPRESSED AIR PLANT 


FOR SALE 
COMPRESSOR UNITS, MOBILE 
110 cu. ft. Atlas-Diesel, NT9 Diesel, hand start, on 
Bedford ex W.D. 1Scwt. truck e £280 
110 cu. ft. SVD1 Broomwade Diesel, on Leyland 
chassis £175 
110 cu. ft. Broomwade SV128 Diesel. on Commer 
chassis. Compressor new 1954 £385 
COMPRESSOR UNITS, PORTABLE DIESEL 
68 cu. ft. Holman ATS8D, new 1955, on _ two 
pneumatics £150 
110 cu. ft. Broomwade SVD1, new 1949, on four 
pneumatics £280 
132 cu. ft. Mackay DAC 130, new 1957, on pneu- 
natics. Recently overhauled by makers £580 
160 cu. ft. C.P.T. Model PO20, new 1954, Ruston 
Engine, on four pneumatics, £400 
315 cu. ft. C.P.T. Model 315, with Ruston Engine, 
on four pneumatics £880 
380 cu. ft. Broomwade Type 380, with Leyland 
Engine, on four pneumatics. New 1959 £1,600 
$20 cu. ft. Air Pumps Model 520 KD6, with Dorman, 
on four pneumatics £1,100 
COMPRESSOR UNITS, STATIONARY 
80 cu. ft. Broomwade Type D21, with motor and 
starter £170 
200 cu. ft Broomwade Type D23, with 45-h.p. motor 


and air receiver 
200 cu. ft. Broomwade Type D23, with 44-h.p. motor. 


New 1955 and little used £550 
210 cu. ft. C.P.T., with 5S0-h.p. motor and starter 
£340 
210 cu. ft. C.P.T., without electric motor £130 | 
315 cu. ft. C.P.T., with 85-h.p. electric motor and 
starter £400 
400 cu. ft. Broomwade EH245 vertical. Believed new 
1959 £880 
$01 cu. ft. C.P.T. Type TB, new 1950 £1,100 


600 cu.ft. Alley McLennan, 


681 cu. ft. ak Type TCB, with 126-h.p. motor and 
58 , 


ALAN R. DAVIES 


20 WHITELADIES ROAD, BRISTOL, 8 
Telephone: 3-8418/9 


starter. New 


| 

| 

| 

| 

with electric motor £450 | 
£1,850 





MOORES 


Drott. I cu. yd., New De 


LANT FOR IMMEDIATE SALE. 
David Brown ITD30 BULLDOZER, manufactured 
1952, new engine, track chains, rollers and drive 


sprockets fitted, repainted and in excellent 
| condition throughout, £750. 
| Whitlock Dinkum Digger Mk. Ill EXCAVATOR, manu- 
| factured 1955, with 18in. and 24in. Excavating 
Buckets and Skyhi Front Shovel, very good 
condition. Choice of two. £700. 
Whitlock Dinkum Digger Major EXCAVATOR and 
Power Shovel, manufactured 1960, with 24in. 


Excavating Bucket, twin crowd rams on 72in. 
Front Shovel and power-operated steering. Whole 
machine in excellent condition. £1,850. 

Whitlock Dinkum Digger Major EXCAVATOR, 
Power Shovel, manufactured 1958, with three 
Excavating Buckets, 72in. Front Shovel and 
power-operated steering, very good condition, 
£1,650. 

1.C.B. HYDRA-D:GGA/COUNTERWEIGHT, manufac- 
tured 1959, with three Excavating Buckets and 
Dyke Cleaning Bucket, in very good order, 
£1,200. 

).C.B. Mk. | EXCAVATOR, manufactured 
with 24in. 
Bulldozing, 


and 


late 1955, 
Excavating, Front Loading Shovel and 
in good working order, £700. 
Further details from: 

GROCOCK AND DAY (PLANT HIRE), LTD., 


Rowsley Street, Leicester: Tel.: Leicester 36566. 


INGON P1S TOWER CRANE, 64ft. under hook, 
| 66it. radius, rail mounted, negotiates 12ft. radius 
curves, rails available to suit, new 1959. Wonderful 
BUY at £2,250, or HIRE at £32 10s. p.w. 
PRACTICAL BUILDERS’ SERVICE, 23  Leighiands, 
Pound Hili, Crawley, Sussex. Tel.: Pound Hill 2544. 


| OR SALE: D4 CATERPILLAR TRACTOR, No. 

2T.S9.SP, with Bulldozer, together with various 
spares. Inspection can be arranged at Scunthorpe. 
Apply Ore Mining Branch of THE UNITED STEEL 
COMPANIES, LTD., P.O. Box 25, Treeton, Rotherham. 


LOGGETTS PLANT HIRE.—tLarge quantity of 

ROADFORMS, most sizes, now available for HIRE. 
Contact us for HIRE of all types of CONTRACTORS’ 
PLANT. — 2 Burtons Road, Hampton Hill, Middx. 
Teddington Lock 1138/9. 


OR SALE, Caterpillar D8 TRACTOR, 

Series, with P.C.U. and Cabledozer, in good 
working order, price £1,500.— Further details: M. 
| GRIFFIN, LTD., 81 Gloucester Road, Chesterfield, 
Derbyshire. 


2U 4000 








KINGSTON PLANT 
HANWORTH - MIDDX. 


FoR 19 R.B. EXCAVATORS Ano 


ALL PLANT HIRE 
FELTHAM 4084 


CRANE HIRE SERVICE 


5, 10, 15, 25 tons Lorry Mounted 
Neal-Unit & NCK Crawler Cranes 


| * 


|] STANLEY BUTTERWORTH LID. 


WINTERTON ROAD, 
SCUNTHORPE, LINCS. 


Telephone: SCUNTHORPE 5474/5 





| BELT CONVEYORS 


£450 | 





We Invite enquiries for the hire of 
conveyors and ancillary equipment 
to handle bulk materials. Our 
organisation Is at your disposal to 
provide technical advice. 
Attractive rates. 


Please write or telephone : 


SUTCLIFFE PLANT HIRE LTD. 
{4a BOND STREET, WAKEFIELD 
Telephone: Wakefield 6031 


utz Ij cu. yd. 





ia 
SHOVELS 


| Myouerns PLANT FOR HIRE, with experienced 
operators and backed by an efficient service 
organisation: — 

EXCAVATORS 's, 38 and '2 cu. yd. 

, LC.B. HYDRA-DIGGAS. 

DUMPERS, '2 to 4 cu. yd., Diesel. 

ROAD ROLLERS, 1 to 12 tons. 

COMPRESSORS—Mobile and Portable, 

| type of equipment. 

Chaseside SHOVELS, '2 to 1 cu. yd. 

| ANGLEDOZERS—International and Fowler. 

CONCRETE MIXERS 5/312 to 14/10 cu. ft. 

PUMPS, 1'2in. to 6in., Diesel. 

Earth Rammers, Hoists, Cranes, Mortar Pans, Kango 
Hammers, Roadforms, Traffic Lights, Scaffolding, 
and most types of Contractors’ Plant. 

HUBERT C. LEACH, LTD., 
131 High Street, Cheshunt, Herts. 


with every 





| Tel.: Waltham Cross 25161 (S lines). 
Rw ROLLERS.—Marshall 8/9-ton RD, 1947, 
Diesel, with Allen 2-tine Scarifier, Cab, etc. 


Ditto, RD 10-ton, with Gardner 3-cyl. Diesel Engine. 
Ditto, 6/8-ton, with Lister 3-cyl. Diesel Engine (elec. 
start), etc. Aveling-Barford Footpath Roller, 50/60cwt., 
with Ruston 2VSOR Diesel ‘Engine and Sprayers, 1947. 
A. M. COLE, Eastgate, Sleaford, Lincs. Tel. 463. 


AILS, RAILWAY LINE ATTACHMENTS, RAILWAY 
SLEEPERS of all grades and CROSSING TIMBERS 
from 8ft. Gin. to 20ft. long for SALE. Deliveries ex 
stock. State use required for.—F. HIRD AND SONS, 
Armthorpe, Doncaster. Telephone: Armthorpe 339. 


| @URPLUS PLANT (all types) and MATERIALS 
j regularly PURCHASED in small or large parcels. 
| Rapid inspections, prompt payment.—E. H. CHURCH 
AND CO. (EDMONTON), LTD., 68-70 Penge Road, 
| South Norwood, S.E.25. 


25. Tel.: S¥Denham 3131-3. 


‘OR HIRE in Leicestershire and adjacent counties, 
| Coles and Hydrocon MOBILE CRANES and J.C.B. 
EXCAVATORS.—CREESE PLANT HIRE, Thurmaston, 
| Leicester. Syston 2932/3. 
| Uraenrey REQUIRE SHEET STEEL PILING. 
in any length and section considered.—Write 
Box CC.386, “The Contract journal.” 





RGENTLY REQUIRED, SHEET STEEL PILING, 
any quantity and length considered. 
Write Box G.G.393, “The Contract Journal.” 


UVJANTED: 2/6,000ib. FORKLIFT TRUCK, Diesel, 
Petro! or Electric.—Write Box P.3920, “The 
Contract Journal." 


FOR SALE 


Lima 2400 EXCAVATORS, with Dragline and Forward 
Shovel. Cholce of four. 

Marion 111M EXCAVATORS. Cholce of two. 

Lima 1201 EXCAVATORS. Choice of two. 

Ruston 100B EXCAVATOR, Diesel/Electric. 

All machines in excelient condition, may be seen 
working, and are open to any Inspection and trial. 

Immediate delivery. 


Call, write or ‘phone: 


A.R.C. MOTOR CO., LTD., 
Redhill Works, Arnold, Nottingham. Tel. 





26-3331/5. 


ROAD ROLLERS 


FOR HIRE OR SALE 


10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 


Bourne Works, Weimar Street, $.W.15 
PUTney 4185 


1 BEN TURNER & SON 
(TRACTORS) 11D. 














FOR SALES, SERVICE 
AND HIRE 





MASSEY - FERGUSON 
INDUSTRIAL EQUIPMENT | 


PHONE :— 
RIPLEY (SURREY) 2481/2 





Tek: « 
TOTtenham 


0401 
(10 lines) 
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PLANT 
TEAM T FOR SALE. 
Caterpillar HT4 TRAXCAVATOR, excellent order, 
£2,000. 
Caterpillar No. 6 TRAXCAVATOR, Forward Tip 
Shovel. From £2,400. 
Caterpillar 955 and 977 TRAXCAVATORS. From 
£3,750 
Caterpillar D4, with Hydraulic Angledozers. From 
£450. 
Caterpillar D7 TRACTORS, Models 9G, 7M, 1T, 4T 
and 3T 
Caterpillar D9 TRACTOR, Cable Angledozer and 
P.C.U., £8,500. 
International TD9, Hydraulic Angledozer, £500. 
Ford County, with Bray It! Hydraulic Angledozer, 
£550. 
Jones Super 40 3-ton CRANE, on pneumatics, £475. 


John Deere Crawler SHOVEL, 10 months old, £1,950. 


DINKUM DIGGERS on Ford Major Tractors. From 
£700. 

Shawnee Scout and Warrior EXCAVATORS. From 
£550. 


9 cu. yd. Tournapull, only done 2,000 hours, £1,500 
5-ton Smith YARD CRANE, Dorman Diesel, £600. 
For further details, apply 
ROBERTSON PLANT, LTD., Barkway (Tel. 277), Herts. 


OR SALE. ‘ 
1958 J.C.B. HYDRA-DIGGER, with Major Loading 


Shovel, Dozer Blade and Backacter Bucket. The 
machine has been extensively overhauled and 
repainted. £1,150. 


1958 DINKUM DIGGER MAJOR, with Front Loading 
“Shovel and Backacter Bucket, in very good 
condition, £1,400. 

GILBERT HOWELL, LTD., 

West Street, Earl Shilton, Leics. Ear! Shilton 2210. 


we eee PLANT FOR HIRE. 


Also: 
COMPRESSORS. 
MOBILE 
LIGHTING 


CRANES. 
PLANTS. 

RYE-ARC, LTD., Plant Hire Division, 
Silvertown Works, North Woolwich Rd., London, E.16. 
"Phone: ALBert Dock 4381 (10 lines). 

VAILABLE for immeaiate HIRE.—D6, 04, TD14 


and TD18 TRACTORS, DOZERS, SCRAPERS 
19RB and 10RB EXCAVATORS, all equipments. 
DINKUM DIGGERS and Drott SHOVELS. — Apply 
TILBURY CONSTRUCTION CO., LTD., Ruscombe 
Works, Twyford, Berks. Tel.: Twyford 177. 

OR HIRE IN THE MIDLANDS: 10-ton Lorry- 

mounted CRANES, Jibs to 75ft.—L. NELSON 


AND CO., LTD., Lugtrout Lane, Solihull, Warwickshire. 
Tetephone: Sheldon 4005S. mie 
OR SALE: 10RB, with Skimmer and _ Backacter. 
Offers to WARWICKSHIRE QUARRIES, LTD., 
Bedworth Road, Nuneaton. Telephone: Coventry 
67821. 


UIR-HILL PET DUMPER. Capacity 3yd. Condition 


fair only.—Apply MERIDEN SAND AND 
GRAVEL CO., LTD., Cornets End Lane, Meriden, 
Warwicks. Telephone: Hampton-in-Arden 163. 








MORRISON AND SONS LTD. 


GRANGE TERRACE, WAVERTREE, 
LIVERPOOL, 15 
Tel; Sef Park 1455/7 


FOR SALE 





ATLAS-COPCO 4-tool AIR COMPRESSOR, 
Type PD225, giving 225 cu. ft. per min., 
fitted with Perkins S6 Mk. 2 Diesel Indus- 
trial Engine (elec. starting), Compressor 
mounted on four wheels (pneumatic tyres), 
fitted with overrun brakes, bought new 
1957 £790 


ATLAS-COPCO 2-tool AIR COMPRESSOR, 
Type NT9, Portable, giving 110 cu. ft. per 
min., fitted with Ford Diesel Industrial 
Engine (reconditioned; elec. starting), 
mounted on two wheels (pneumatic tyres), 
towing model, bought new 1955 £385 


1Scwt. Roughrider DUMPERS, Type 
1A, fitted with Petter AVA1 Diesel 
1955 From £120 


LINER 
Mk. 
Engine, 


LINER 15cwt. Roughrider DUMPER, Mk. 2, 


fitted with Lister Diesel Engine, bought 
new 1959 £262 
PARKER 5/3'2 Little Giant CONCRETE 
MIXERS, om four iron wheels, fitted with 
Lister LD1 Diesel Engine, bought new 
1957 From £95 
MILLERS 10/7° Open Drum. CONCRETE 
MIXER, fitted with Lister Petrol Engine £45 
A.C.E. 4cwt. WINCHES, fitted with Petrol 
Engines : .. £28 


A.1.0. PAINT SPRAY COMPRESSOR, fitted 


with Norman Petrol Engine £25 
WINGET 4ft. 6in. MORTAR PAN, with Lister 
Petrol Engine £95 
BUTTERS 3-ton Electric DERRICK CRANE, 


with 60ft. Jib £650 
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AND MACHINERY WANTED—FOR SALE—FOR HIRE 








CRANE HIRE 


Capacities : 4°5*6* 10°15 20+ 224-25 tons 





THE CONTRACT JOURNAL 


R Cwtey PLANT COMPANY, LTD 
OFFER FOR SALE: 

22RB, 23592 Series, Face Shovel, Ruston 6-cyl. YDA 
Air-cooled Diesel, July, 1959, machine, excellent 
condition, as new, £5,850. 

Two 1955S Aveling-Barford 6/8-ton ROAD ROLLERS, 
excellent condition, £1,600 each. 

One 1953 Aveling-Barford 10/12-ton ROAD ROLLER, 


all extras, Cab, etc., excellent condition, £1,635. 
Four Wallis-Steevens SOcwt. FOOTPATH ROLLERS. 
From £190 each. 
Winget 14/10 cu. ft. MIXER, 10NT/345/PD, Petter 
Diesel, excellent condition, £185. 
WANTED: 
19RBs_ and 22RBs, F/S and Dragline; 5/10-ton 
CRANES; 12 14-ton ROAD ROLLER; Caterpillar 
D7, D8, DI TRACTORS; DW21 Motorised 


SCRAPERS; GRADERS, Galion or Caterpillar; all 
Caterpillar SPARES; LOADING SHOVELS; 1'2yd. 
Allis-Chalmers 7/11yd. DUMP TRUCKS; 40-60 
t.p.h. ASPHALT MIXING PLANTS; Tournapull 
Motorised SCRAPERS, electric motors, 150-h.p. 
Ruston Type VPHZ. 

Beddington Lane, West Croydon, Surrey. 

Tel.: THOrnton Heath 5634/5/6. 


OR SALE OR PART EXCHANGE. 
One Vickers VR180, complete with Cabledozer 
and Winch. Whole unit in good condition. 
One ditto dismantled for repair. 
One TD18 CABLEDOZER, complete. 


W. AND W. H. PETTIT, 
Cowbit Road. Spalding 3411/2674. 


("ONTRACTOR wishes to DISPOSE of International 


TOS TRACTOR with Drott 4-in-1 equipment, 
new June, 1960, 1,200 hours only, in excellent 
condition. Price £4,950. 


Write Box P.3821, ‘‘ The Contract Journal." 


ANTED, 24RB and 32RB or 33RB EXCAVATORS, 
Forward Shovel or Dragline Equipments or both 
required. —- AXWORTHY AND COMPANY, LTD., 
(Drotts for Hire), Straight Road, Old Windsor, Berks. 


Tel.: Windsor 3434 or 3384. 
ANSOMES AND RAPIER EXCAVATOR, 3ayd. 
Backacter, 16ft. dip McLaren Engine. Little used 


and in sound working order, £375; 22,000ft. Scaffold 
Tube and Couplers. Offers.—SMITHS, 38-40 Stoke 
Green. Coventry 52462. 


| et SALE, 6-ton Ransomes-Rapier Standard Petrol; 
Electric MOBILE CRANE, nice order.—WILLIAM 
G. SEARCH, LTD., Whitehall Tel. 
639081 (10 lines). 


Road, Leeds, 12. 


OWER CRANE for HIRE.—Liebherr F25. Maxl- 
mum height 133ft., radius 75ft., load 2 tons. 


1ERRAM, Sandford Works. —.6. GRA 4617/8. 
ATERPILLAR D4 TRACTOR, with C.C.U. and 
Angledozing Equipment, £550. — For details, 


write Box P.3927, ** The Contract Journal.’ 


OR IMMEDIATE HIRE.—19RB, complete with all 
Equipment.—CAWOOD WHARTON AND CO., 


LTD., Southlands, Harrogate. 








SHAWNEE POOLE DUMP TRUCKS 
FOR HIRE 


We operate the largest hire fleet of these 
machines in England; consult us for all 
your requirements. 


Our hire fleet also Includes D.8's, D.7’s, 

D.4’s with Scrapers, Drott Shovels, Ex- 

cavators all sizes, Cat. 977 Traxcavators 
and 25 ton Low Loaders. 


PLANT HIRE OR CONTRACT 


IRVING AINSWORTH (MORLEY) LTD. 


MORLEY - Nr. LEEDS 
Phone: MORLEY 1800-1-2 





the load 
off your mind 
when you choose 
MERTON 


loaders 


Frontloaders 

2-way loaders 
Overloaders 

MERTON 


make the lot 


MERTON ENGINEERINGCOLTD 
Feltham. Middlesex Phone 3045 


JIB LENGTHS: 25’ to 140’ 


FREDERICK ATTWOOD LTD. 


April 13 1961 


LTD. 


A LONG AND COMPANY, 
° OFFER FOR’ SALE: 


we eae DUMPERS, 4'2 cu. yd., Quarry bodies, 
Eimco 622 ROCKERSHOVELS, air-powered, 1959. 
Crompton-Park MOTORS, 715 r.p.m. 

Euclid Motorised SCRAPERS, 16 cu. yd. 

Vickers TRACTORS 180C and Vigor Cable /Angledozer. 
McKiernan HAMMER 9B3, good condition. 
Yournapull Type D, 7 cu. yd., GM4-71. 

Buildmaster TOWER CRANES, BDK150, 59ft. Jib. 
Ruston 21RB, Dragline and Shovel. 

Ruston 10RB, Dragline and Skimmer. 

Ace HOISTS, 10 12/1Scwt. capacity. 

Ruston and Simplex LOCOS., 24in. gauge. 

Merton OVERLOADER, 34 cu. yd., 1955. 

Huber ROLLERS, 6-ton Caterpillar Engine. 

S. and P. VIBRATING ROLLERS, 24 S4in. 

Le Tourneau and Onions SCRAPERS. 

Allen-Parsons TRENCHERS 16 60, Dorman. 

Sykes PILING WINCH, 3 7-ton, Double Drum. 


Monorail POWER WAGONS, 13 cu. ft. 
ROM learns Double Swing WEIGHBATCHERS, 
cu. ft. 

Woodfield 85ft. PILE FRAME WINCH and BOILER; 
or _would sell separately. 

B.S.P. 7Oft. PILE FRAME WINCH and BOILER; or 
would sell separately. 

Blaw Knox CONCRETE PUMPS 6in., Diesel and 
Electric. 


Agents and Distributors for: 
Crose Pipe Cleaning, Priming and Wrapping Equip- 
ment. 
Armstrong-Whitworth Kue Ken Crushers. 
Albaret COMPACTION ROLLERS. 
Air Pumps Compressors. 
Manitowoc Cranes and Excavators. 
4S Parliament Street, Westminster, 
Tel.; Whitehall 5064/5, 6577. 
Cables: Ayelong Parl London. 


@TOTHERT & PITT Diese! 7/5 Fixed Drum MIXER, 
cost new £563, sacrifice at £150, in perfect cond.: 


S.W.1. 


Diesel 5/3'2 MIXER, £65; 100ft. Scwt. TOWER 
HOIST, petrol, £60; Liner PORTASAW, 22in. dia. 
Blade, on four steel wheels, £65; Tyzack Combination 
WOODWORKING MACHINE, 3-phase motor 240V 
(with starter), £125. All lying Bristol. 
Write Box P.3924, ‘‘ The Contract Journal." 
OR SALE, 24RB, tully rigged as crane, with 


Forward Shovel Equipment and Dragline Bucket 
and Fairlead.—PLANT SALES, LTD., 25 Castlereagh 
Street, London, W.1. Tel.: Paddington 2663/5. 


OR HIRE,—Two 3-ton Smiths Electric LOCO. 

CRANES, with 40ft. Jibs, standard or 7ft. gauge. 

Available for immediate hire, with 12ft. high Gantry 
if required.—'Phone: Watford 27252. 


ANTED: Cleveland 110 TRENCHER. Must be in 

good condition.—W. AND W. H. PETTIT, Cowbit 
Road. Spalding 2674/3411. 

ANTED: One Parker SAND DEWATERER, 18ft 

centres. —WILLIAM SHARP AND SONS, Forres 
Morayshire. 


PETERBOROUGH MOTORS 
LIMITED 


te DISTRIBUTORS 


EXCAVATOR LOADER with 
7. cu. yd. Front Loading Shovel, on 14 x 30 x 8-ply 
rear and 900 x 16 x 10-ply front tyres, all-weather 
cab, power-assisted steering. Ready for work £2,780 
New County CD50 ANGLEDOZER, roller bush tracks, 
disc type clutches £2,460 
New Fordson INDUSTRIAL Super Majors and Dextas, 
wide range of equipment. 





MAIN 


New |.C.B.4 Hydraulic 


1954 Mark I! County CRAWLER, fitted Bray Angle- 
dozer. In good working order. Checked over and 
repainted £625 
1959 j}.C.B. HYDRA-DIGGA LOADALL 65, _ with 


7, cu. yd. Front Bucket, Square Hole Excavator Bucket, 
oversize tyres, power-assisted steering. Reconditioned 


and guaranteed. Choice of three, from £1,350 
1959 ).C.B HYDRA-DIGGA COUNTERWEIGHT, 
choice of Excavator Buckets. Very low hours. First- 
class condition, repainted. Choice of several, from 

£925 
1960 Power Fordson Major TRACTOR, fitted with 
Shawnee Warrior Digger with three Buckets, Leeford 


Front-mounted Angledozer, tractor on oversize tyres, 
fitted all-weather cab. Only 10 months old. Fraction 
of new price at £1,185 


1958 Shawnee Scout DIGGER on old type Fordson 
Major, with Perkins P6 Engine. Ready to go to 
work £550 
1957 Allen 12/21 TRENCHER, with Dorman_ 4-cyl. 
Diesel Engine. Ready to go straight to work £1,350 
1954 Howard TRENCHER, mounted on Fordson 
Major Tractor with Perkins L4 Diesel Engine. neeey 


to go straight to work 


1948 Ransomes Rapier 410 EXCAVATOR, with recon- 
ditioned Perkins L4 Engine, 3-in-1 equipment. Ready 
to go straight to work ’ .£885 
Conder 3 cu. yd. Hydraulic SCRAPER, little used £225 


PETERBOROUGH MOTORS 
LIMITED 


Main Fordson, J.C.B. and County Distributors, 


TRACTOR DIVISION, 
OXNEY ROAD, PETERBORCUGH. 


Telephone 4228, 67007, 5271/5. 








257-273 Wood Street, ; 
Walthamstow, 
London, E.17 


COPpermill 1151 (7 lines) 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


OR SALE. 

1957 Sykes TEST PUMP for water mains, capable 
of delivering 2 gallons of water per minute 
against pressure of 800ib., 2-b.h.p. single- 
cylinder Petter Air-cooled Engine. Price £175. 

510 Ransomes-Rapier EXCAVATOR, Skimmer, Back- 
acter and Dragline, in very good condition, 
PAL Engine, surplus to requirements. Price 
£395. 

Allen-Parsons TRENCH EXCAVATOR 12/21, manu- 
factured 1951, condition as new, little used, 
unused for last four years but well maintained 
throughout this period. Available immediately: 
lying at Great Crosby. Price for quick sale, £975. 

WILLIAM BECKER AND SONS, LTD., 

Station Works, Byron Rd., Great Crosby, Liverpool, 23. 

Telephone: Great Crosby 2327/8. 


(CRANES FOR s 





SALE — EX STOCK. 
8'2-ton Rapier Super Diesel/Electric, SOft. Jib, 
two off, £3,750. 

7-ton Rapier, Fast Standard Diesel/Electric, 1957, 
£3,250. 

Coles-Thornycroft 
Mk. 7, £2,750. 

Michigan T6K Lorry Crane, 
£2,750. 

Neals NM, Ruston 
Jib, 1951, £1,250. 
All machines certified test-loaded before dispatch. 

Hire Purchase Spares. Service. 
WILLIAM R. SELWOOD, LTD., 
Chandier’s Ford, Hants. ‘Phone 2981. 


ELMAG Diesel PILE HAMMERS for HIRE... . 

Our fleet of these fine machines is the biggest 

in Britain. Models DS, D012 and D22 available, with 

rope-suspended leaders and leg guides; suitable for 

driving any section of piles. Also G17T Delmag 
PILE FRAME with Turntabie. 

DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252 


OR SALE, Pegson 16ft. x 9ft. Portable CRUSHING 
PLANT GRANULATING CONVERSION SET, 
powered by Ruston 3VSO, complete with Undersiung 
Screen, Chutes and 50-ton Storage Hopper. The lot, 
£750. Lying Devonshire.—Apply TUCKER, Tanporte, 
Westward Ho!, Devon. Northam 508. 
ANTED, Good Second-hand TRUCK MIXERS, 
2'2 to 4 cu. yd. capacity. 
Write Box P.3953, ‘‘ The Contract Journal.” 


ANTED: 22RB with alternative equipment.—Write 
Box P.3919, ‘‘The Contract Journal." 


4/3 MIXERS ‘Half-Bag’ 


FOR HIRE 


30/- PER WEEK 


PETROL OR ELECTRIC—! PHASE 


JOHN MACNAMARA & CO. LTD., 
Bush Rd.,Deptford, London, S.E.8 Bermondsey 3275-1435 


S-ton Diesel /Electric, Series 7, 


5-ton Dorman Diesel, 


2-ton Diesel, pneumatics, 30ft. 








| ALES 


PLANT REGISTER, 
OFFER FOR IMMEDIATE SALE: 
EXCAVATORS: 
| SMITH 2/10, 16000 Series, Dragline, Skimmer and 
Backacter, £650. 
| 1ORB, 22500 Series, Skimmer and Backacter Equie- 


tTto. 


ment, very good condition, £2,850. 
10RB, 17000 Series, F/S, very good condition, £1,650. 


| PRIESTMAN WOLF Mk. IIIB, Skimmer or Backacter, 
| 


1955, good working order, £1,400. 
SMITH 21, 1952/53, Dragline, very good condition, 


22RB, 15000 Series, F/S, good condition, £2,850. 
22RB, 20000 Series, Dragline, very good condition, 


| £4,900. 
| N.C.K. 304, F/S Equipment, 1953, very good order, 
| £2,750. 

33RB, new 1954, Dragline, overhauled, very good 


condition, £5,000. 
| 38RB, 19000 Series, Dragline, very good condition, 


| £9,250. 
37RBs, 3000/9000 Series, Dragline. Various. 
4am, ooo’ Dragline and Shovel, good condition, 


S4RB, 14000 Series, Dragline, good condition, £8,250. 

LIMA 1201, S000 and 32000 Series, Dragline or 
| F/S. From £5,500/£9,000 each. 

DELMAG 3 cu. yd. EXCAVATORS, F/S, 1958, excellent 
| condition. Price on application. 
| FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE—SEND FOR VALES FREE PLANT 

s REGISTER. 

Further details: 14 Lower Grosvenor Place, London, 
S.W.1. Vitoria 7531, 3501, 8080, 9886 (15 lines). 


OUNTY CRAWLER TRACTOR, No. 10361, new 
| 1959, Ford Diesel Engine, and fitted Bray 
| Hydraulic Dozer. In excellent condition, £1,175. 
GERALD TOYNBEE (CONTRACTORS), LTD., Barnham, 
Bognor Regis, Sussex. Telephone: Eastergate 3323. 

E CAN OFFER complete range of Secondhand 
| Michigan SHOVELS from 75 to 175, competitive 
| throughout world.—B.G. PLANT (SALES AGENCY), 
LTD., Watlington, Oxon. Watlington 44. 


OR SALE, SKIMMER/TRENCHER EQUIPMENTS 
| for Rapier 423 Excavator.—WILLIAM G. SEARCH, 
LTD.. Whitehall Road, Leeds, 12. Tel. 639081 (10 
ines). 


NTERNATIONAL TD24, with Front Winch-operated 

Cable Bullgrader and Onions Model 18 C.C.U., 
fully overhauled, with rebuilt engine, and guaranteed, 
| £4,500.—Write Box P.3926. ‘‘ The Contract Journal.” 


-|BIG CRANE EXCAVATORS 


Several for Sale 


A.R.C. MOTOR Co. Ltd. 


REDHILL WORKS, ARNOLD, NOTTINGHAM 
Telephone: 26-3331/5 














WELDERS 


MUREX, LINCOLN and PETBOW 
Diesel Sets, Trailer Mounted. Available for 
Immediate Hire with or without Operators. 


FOR HIRE 


Also Stockists of new Oxford Transformer 
Sets - Write for Leaflets 


K. J. SENIOR AND CO. 


FORDWATER TRADING ESTATE 
Chertsey, Surrey. Tele: Chertsey 2950 





















M. & J. ENGINEERS LTD. 
“CASHEL HOUSE” 
I5 THAYER ST., LONDON, W.|1 


CONTRACTORS PLANT 
FOR HIRE 





Dozers and Scrapers 
Compressors : Mixers 
J.C.B.’s : Excavators : Pumps 
Dumpers : Rollers 
Vibrators : Traffic Lights 
Hoists : Rammers 





Let us quote you for 
Earth Moving 


TEL: LONDON - WEL 0702 
DEPOT - LUTON 1884 





NEAL’S (PLANT HIRE)L” 


SERVE THE SOUTH 


Immediately available for hire on the 
South Coast:— 
Excavators, Tracto-Shovelis, 
Mobile Compressors, 
Fergusons, Mobile Cranes, 





10 BD 3 c.y. Diesel Dumpers, 
Petrol and Diesel Rollers, 
Concrete Mixers, etc., etc. 
All enquiries promptly dealt with 
Chichester 3777-8-9 












IRST-CLASS MACHINES — BARGAIN PRICES. 


1956 Air Pumps COMPRESSORS, APD135, 
2-tool, electric start, Hoses and Breakers, fast 
tow, £400. 


1956 Ditto, APD72, 1-tool, fast tow, £300. 
1956 Leyland Comet 15-ton LOW-LOADER, 2-speed 
axle, k/o axle, well type, £950. 

1959 Chaseside 800, 1'4yd. Shovel, Torque Com 
verter, new tyres, complete refit, £1,100. 
1959 Bray BL30, 1tyd. Shovel, Torque Converter. 

new tyres, complete refit, £1,000. 
1958 Muir-Hill 4WL, lyd. Shovel, almost new tyres, 
cost £2,800. A bargain at £700. 
1956 J.C.B. EXCAVATOR, Front Major Loader, Dozer 
Blade, heavy duty tyres, £650. 
1956 Dinkum Digger/Skyhi SHOVEL, Dozer Blade, 
spare Bucket, tyres as new, £475. 
1955 Dinkum Digger/Skyhi SHOVEL, Dozer Blade, 
spare Bucket, tyres as new, £450. 
1955 DINKUM DIGGER, with Hydraulic Dozer Front, 
completely reconditioned, £450. 
1955S Platypus DOZER, Perkins P4 Engine, £275. 
1955 Dixon ROAD ROLLER, Diesel, 3/3'2-ton, £275. 
9600 Series 10RB EXCAVATOR, Skimmer and Back- 
acter. An outstanding machine. £650. 
SKIMMER and BACKACTER and LUFFING SHOVEL 
EQUIPMENT for Priestman IIE. The lot, £150. 
Exchanges. Hire Purchase. 
FIELDS, Forest Edge, Ringwood Road, 
Ferndown (837), Dorset. 


ANTED, 37BE or 37RB and 38RB EXCAVATORS. 
Machines with Crane, Dragline or Forward 
Shovels considered.—AXWORTHY AND COMPANY, 
LTD. (Drotts for Hire), Straight Road, Old Windsor, 
Berks. Tel.: Windsor 3434 or 3384. 


‘OR SALE, 38RB EXCAVATOR, 21000 _ Series, 
Dragline and F/S, £8,500.—WINDER, 58 Exeter 
Gardens, Stamford 2680. 


OR SALE, MONORAIL EQUIPMENT and SWING 
WEIGHBATCHERS. 
Write Box P.3954, “The Contract Journai."* 














PeCsrAaste ASH-SCREENING PLANT REQUIRED 
by BENSTEAD INDUSTRIES, LTD., 33 Isle Lane, 
Leeds, 11. Telephone: 30784/S me 
ANTED to PURCHASE, D8 TRACTOR 13A/14A, 
complete with Scraper Unit.—Write Box P.3933, 
“The Contract Journal.” 


OR SALE, 1960 (June) J.C.B. 4, 350 hours. as 
new, £2,350.—BROWNS INDUSTRIAL EQUIP- 
MENT, LTD., Leighton Buzzard, Beds. ‘Phone 2062. 


SLOGGETTS PLANT HIRE 


ROLLERS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone : Teddington Lock 1138/9 



















CYMRIC PLANT 
FOR HIRE 


SHAWNEE-POOLE 


DUMP TRUCKS 
Delivered anywhere in U.K. 


BRIDGEND, GLAM. Tel: 2258 


Steelwork Erection 


Heavy Components moved. 


Factory extensions, alterations 


and maintenance. Skilled men 


immediately available. 


ASKHAM & PALIN LTD 


Steelwork Erectors 


Whittingstall Road, Fulham, London, S.W.6 
Telephone: RENown 1878 
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URPLUS CONVEYOR BELTS. New, unused and 
S second-hand. Most widths up to 36in. in stock 


for immediate delivery. Second-hand Belts 
supplied on sale or return basis. 
G. E. SIMM (MACHINERY), LTD., 
Shefheld: 27 Broomgrove Road (Tel. 64436). 


lasgow Area: Luggle Bank Road, Kirkintilloch (Tel. 

Saee), London: 33 St. George's Drive (Tate 8772). 

South Wales: 1.F.S ee Estate, Bridgend 
(Tel. ». 


OR SALE or HIRE: JUBILEE TRACK; TIPPING 
WAGONS; BOGIES, etc.; B.H. and F.B. RAILS 

for relaying or shoring; Pierced Steel PLANKING 
and SHUTTERING PANELS; HAND WINCHES; SHEAR 
LEGS and CHAIN BLOCKS; CRANE BUCKETS; LIFT- 
ING JACKS; STORAGE TANKS; GIRDERS; ANGLES; 
CHANNELS and ROOF TRUSSES; Steel Frame and 
Wooden Section BUILDINGS; Steel and _ Cast-iron 
TUBING up to 24In.—CYMRIC TRADING CO., LTD., 


Liandaft, Cardin. 

% 7ANTED, Gar Wood Double Drum WINCHES, to 

fit HD10 or HD14. Also any quantity of SPARES 

required for the above Winches.—DICK HAMPTON 

(EARTHMOVING), LTD., Blacknest, Alton, Hants. 

Tel.: Bentley 3241. 

ALE, Six Johnson Diesel DUMPERS, 1 cu. yd 

oe 112 cu. yd. Petter AVA2 Diesel Engines 
All machines in good condition. 

DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252 


7\SGOOD ‘2yd. EXCAVATOR, complete with Crowd 
OP TShove! and Dragline Equipment. Can be inspected 
at the address below.—DICK HAMPTON ee. 
MOVING), LTD., Blacknest, Alton, Hants. Tel.: 
Bentley (3241. = 5 

OR SALE, Modern LIMA 2400 as Dragline with 
eens ‘control and tatest swing, In immaculate 
condition—PLANT SALES, LTO., 25 Castiereag 
Street, London, W.1.  Tel.: Paddington — 2663/5. i. 
Jou! EERE 1 cu. yd. CRAWLER LOADERS 
ee LONG or SHORT HIRE. Keen rates. 
RINGWAY CONTRACTORS, LTD., Horsforth 4805. 


NTED FCR CASH, Benio RAMMERS, any 
W* condition. Will collect.—Write Box P.3955, 


“The Contract Journal.” 


GAZEWAY 


SALE 





PLANT, €O8 


MARCH, 1961 


LIMA 802 EXCAVATOR, 1800 Series, fitted F Shovel, 
Caterpillar Engine. 
MARION 372 EXCAVATOR, 
MARION 372 EXCAVATOR, 
22BE, Petrol Engine, ex U.S. Army, 
Shovel, 37000 Series. 

22BE, Petro! Engine, ex U.S. Army, 
Shovel. 

THEW LORAIN MC4, 20-ton, Petrol Engines. 

10ORB, 12000 Series, Dragline, electric start. 

10RB, 8000 Series, Skimmer /Backacter. 

10RB, 6000 Series, Skimmer /Backacter. 

TD18, Hydraulic Angledozer, P24 Winch, reconditioned. 

CLARK 4,800ib. FORK LIFT TRUCK, Petrol. 

D7 7M CATERPILLAR TRACTOR, Cable Blade, P.C.U. 

D4 2T CATERPILLAR, La Plant Choate Angledozer. 

WEATHERILL 2HCR, Ford Diesel, Shovel. 

ALLIS-CHALMERS HDSG 1'4 TRACTOR SHOVEL. 

14/10 STOTHERT AND PITT MIXER, Petter AVA2. 

14/10 RANSOMES RAPIER, Petter AVA2. 

14/10 BLAW KNOX, Petter AVA2. 

10/7 STOTHERT AND PITT, Lister Diesel. 

10/7 RANSOMES AND RAPIER, Petter Diesel. 

BENFORD 18/12: MIXER, Weighgear and Shovel. 

2-Tool C.P.T., Ruston Diesel, on pneumatics. 

2-Tool BROOMWADE, Lister Diesel, on pneumatics. 

2-Tool C.P.T., Ruston Diesel, on Austin chassis. 

BENFORD '2yd. Diesel DUMPERS, 20 machines, from 
£65 each. 

—- RAPIER 410 Sgyd. EXCAVATOR, fitted 
rab. 

AVELING-BARFORD TANDEM~ ROLLER, 
Ford 4D, 1956. 

AVELING-BARFORD 

COMPRESSOR TOOLS, 
VIBRATORS, GRINDERS, 
Send for list. 


134yd. Dragline. 


Backacter. 
fitted Forward 


fitted Forward 


6/8-ton 


Diesel ROLLER 


ROCK DRILLS, 
BORERS— 


1950 3-ton 


RAMMERS, 
wooD 





GAZEWAY PLANT HIRE LTD. 
Anchor Wharf, Windmill Lane, 
Thames Ditton, Surrey. 


Telephone: EMBer rook 2800/1 


(Exeter) LIMITED 
IVYBRIDGE and EXETER 


Main Agents for Winget and Muir-Hiil 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


OR HIRE OR SALE. 
PC4 CONCRETE PUMP with 1,000 ft. Piping. 
S00 c.f.m. COMPRESSOR. 
PORTASILO, P20 Model. 
Broad's BRICK-HANDLING EQUIPMENT. 
Winget MIXERS, S/3'2, 7/S, 10/7, 14/10 Models. 
Drag Feeders and Weighers available. 
Weatherill 4HTW Two-way OVERLOADER. 
KINGSBURY PLANT CO., LTD., 
Barnsley Road, Doncaster. Tel. 65242 (7 lines). 


LOGGETTS PLANT HIRE. — For COMPRESSORS; 

TRACTORS; DINKUM DIGGERS; DOZERS; CALF- 
DOZERS; CRANES; ROAD ROLLERS; FLOOR 
CENTRES; Acrow PROPS; PAINT SPRAYERS; 
MOBILE SITE OFFICES; PUMPS; HOISTS, 8/15cwt.; 
ROADFORMS, Sin. to 10in., Light and Heavy 
Section. All CONTRACTORS’ PLANT, long or short 
HIRE. — 2 Burtons Road, Hampton Hill, Middx. 
Tel.: Teddington Lock 1138/9. 


ORKING IN RADNORSHIRE. 
HIRE YOUR PLANT from 


THE CLEE HILL TeANeeent AND ROLLING 


ip OVO, 
Clee Hill, Ludlow. Telephone: Cleehillstone 284. 
Road Rollers, Vibrators, 


Compressors, Mixers, 
Dumpers, Pumps, Tractors, Tippers, Excavators. 


BYE KET SPECIALIST S.—Specia! or 
Standard SHOVEL, TRENCHER, GRAB _— and 
DORAGLINE BUCKETS to suit all machines. Quick 
delivery.—Write_or ‘phone the makers: NORTONS 
non see’ LTD., Billericay, Essex. Tel.: Ramsden 
ea _ 


ALE or HIRE, 8S-h.p. standard gauge Diesel 
LOCOMOTIVE, weight 16 tons, by Motor Rail. 
JOSEPH PUGSLEY AND SONS, LTD., 


Bristol, 5. Telephone: Bristol 56037. 
OR SALE, One 25-ton Griffin WEIGHBRIDGE, 
20ft. x 8ft. platform. Price £120. —— Apply 


WILLIAM GRIFFITHS AND CO., LTD., Griff Granite 
Quarries, _Nuneaton, Warwickshire. 
‘OR SALE, 12/15yd. Onions SCRAPER and 4yd. 
Le Tourneau Scraper. — B.G. PLANT (SALES 
AGENCY), LTD., Watlington, Oxon. Watlington 44. 


NIONS EK9S SCRAPER, 9 cu. yd. capacity, £600. 
Write Box P.3931, ‘* The Contract Journal." 


HERGARTH 














York C.B., E. and N.R. Yorkshire, and Lincs. 


Backed by... 


New |.C.B. 4 Hydraulic EXCAVATOR £2,780 








New HOWARD SUPER’ TRENCHER, ex 
stock i , hechiincals ; £2,575 
PIPELAYER for same £40 
New SHAWNEE - POOLE FD750_ Standard 
REAR DUMP TRUCK exe £2,165 
With Rock Body £2,225 


1959 }.C.B. HYDRA-DIGGA/LOADALL 65 


.. £1,750 
).C.B. Mk. 1, with Loader £900 
1957 J.C.B. HYDRA-DIGGA, with Major 
Loader £1,250 


HOWARD Super TRENCHER DIGGER £1,450 
Howard Standard TRENCHER DIGGER £1,350 
1952 FORDSON TRACTOR, with Hydraulic 


Rear Fork Lift £290 
1954 NUFFIELD TRACTOR, VO £150 
CATERPILLAR D2, in very good order £575 
DINKUM DIGGER £550 


DINKUM DIGGER BACKACTER to affix to 
Tractor £300 


All Reconditioned Machines sold under 
guarantee. 
PART EXCHANGE AND HIRE PURCHASE. 


Main Distributors for SHAWNEE-POOLE: 
York C.B. 


Hergartit 


and E—. and N.R. Yorks. 


OF YORK 


TELEPHONE YORK 55181/2 





N EAGRON (CONSTRUCTION), 
OFFER FOR HIRE: 
NEALS QM 4/6-ton capacity MOBILE CRANES, Jibs 


tTo. 


trom 24/60ft., heavy duty pneumatics. With 
Grabs if required. 
NEALS 2-ton MOBILE CRANES, mounted = on 


Pneumatic tyres or crawler tracks. 
NEALS 15cwt. MOBILE CRANES, 20ft. Lattice Jibs. 
JONES KL44 3/4-ton capacity CRAWLER-MOUNTED 


CRANES, 24ft. Channel to 40ft. Lattice Jibs, 
with 10ft. Jury Jibs. 
COLES and LORAIN 5/25-ton capacity LORRY- 


MOUNTED CRANES. 


LIMA_ 802 30-ton capacity CRAWLER-MOUNTED 
yo tad fitted 80/100ft. Jib, with Back Hitch 
antry. 

CONCRETE MIXERS, S/3'2, 7/5, 10/7, 14/10 and 


21/14 cu. ft. capacity, Diesel-powered, high or 
Standard discharge, with Integral Weighgear and 
Hand Scrapers. 

DUMPERS, Diesel, 12/412 cu. yd. capacity. 


COMPRESSORS, Lorry-mounted and Portable, with 
full equipments. 

ANT QUEEN Diesel MOBILE HOISTS, 7/10cwt. 
capacity, rail as required. 

EXCAVATORS, 10, 19, 24, 33RLs and NCK304, 
with all equipments. 

40ft. HANGING LEADERS for 19RB or 22RB 
Excavators, complete with all necessary fittings 

DROTT and ALLIS-CHALMERS HDSG TRACTO. 
SHOVELS. 

CATERPILLAR and BRISTOL TRACTORS, ali sizes 


).C.B. and DINKUM DIGGERS. 
ROLLERS, 6%4cwt., vibrating, to 10-ton capacity. 


SHUTTERING, SCAFFOLDING, PROPS, ROAD.- 
FORMS, etc. 

MONORAIL and C.P.0.A.C. CONCRETE PLACER 
EQUIPMENT 

BAR =e and CROPPERS, Diesel and Electric 
rive. 


CHINOOK HEATERS, ali models available. 
FURTHER DETAILS: 
Abbey House, Victoria Street, London, S.W.1. 
Telephone: ABBey 5152, Sullivan 7626 (10 lines). 
OR SALE: 12/21 Allen TRENCHER, in good 
condition, fitted with Dorman Diesel Engine. 


wie £1,475.—SMITH AND LACY, LTD., Corsham, 
its. 





| PLANT HIR 
1 @ SALE 

| Excavators 
| Bulldozers 
| Scrapers 

| Mixers 
Pumps, etc. 
! 

' 

! 





* 


ole 





TAYLOR KENT 
WEYDOWN ROAD 


HASELMERE, SURREY 
Telephone: HASELMERE 2294/5 


Plant for Hire 


Available for immediate hire 





Model 45a/55 Liebherr Telescopic 
Tower Crane 


Challenger 33 British Diesel 
Crawler Tractors with Dozing 
equipment or 9/I1 yard Scrapers 


The above offered with 
first class operators. 


THOS W. WARD LTD 


Contractors’ Plant Department »— 
“BRETTENHAM HOUSE, STRAND, LONDON, §W.C.2 


Telephone: TEMple Bar 1515 


cu. yd. Priestman Wolf Excavators—all Se ee 


YOUR DEVON AND CORNWALL PLANT SERVICE 
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7% PORTABLE PUMPS 
%& PNEUMATIC TOOLS 


You can BUY sound, modern equipment from the 
comprehensive stocks held at WARDS’ depots 
throughout the country or you can 
HIRE this equipment on attractive terms against 
the needs of the moment. In either case 
you will find WARDS provide a thoroughly 
dependable service—full details of which will be 
forwarded on application 


THOS.W.WARDLTD = © .- 


ALBION WORKS BRETTENHAM HOUSE GIANTS WHARF 18/24 FORE STREET 
SHEFFIELD STRAND BRITON FERRY SCOTSTOUN 
Phone: 2631! LONDON W.C.2 GLAM. GLASGOW 
Grams: FORWARD, SHEFFIELD Phone: TEMPLE BAR 15/5 Phone 3166 


Phone: SCOTSTOUN 8083 


PP.12 
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Building and 
Public Works 
Exhibition 
| MATERIALS AND | 
| EQUIPMENT | 


Supported by The Midlands Federation of 
Bullding Trades Employers 


Castle Bromwich, Birmingham 
14th to 24th June, 1961 








FENCING CONTRACTS Undertaken through well 
established Local Agents. 


MATERIALS Supplied Only, If required. 
QUANTITIES & SPECIFICATIONS drawn up, advice 


ccnin:aiiieion inahaniseninine Aiaaieatiiea dian tact tices, freely given. 
FORTHCOMING EVENTS ILLUSTRATED SPECIFICATION LEAFLETS available 
Bullding & Public Works Exhibition, Bristol, 13th - 23rd June 1962 on request, 
(Covering 40 acres, Demonstration Area 84 acres), siete: 
Bullding & Public Works —a acc Co. Durham 
june 
(Covering 30 acres, Demonstration Area 6 acres). C H A I N L i N K F E N C I N G 


Enquiries:— J. SANDLER 


| 
| 20 JOHN STREET, SUNDERLAND 
| Telephone: Sunderland 58939 


LIMITED 
KING’S LANGLEY - HERTS. 


! 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

! PREMIER’ BRAND FENCING UNITS & GATES 
| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

7 Telephone: King’s Langley 4041/2/3 
| 





HUBERT C. LEACH LTD. 


“OFF THE SHELF” SERVICE FOR PNEUMATIC TOOLS AND EQUIPMENT 





AIR PUMPS LTD. COMPRESSORS FROM 70 TO 60 C.F.M. 
THOR PNEUMATIC TOOLS, HOSE AND ACCESSORIES 


wrire For DETAILS: HUBERT C. LEACH LID., HIGH STREET, CHESHUNT, HERTS. rei.: wautHam cross 25161 (6 LINES) 
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—— 


LIGHTWEIGHT STAGING 


ma ee ee ee ee ee ee oe a 
l \ 
I Available in lengths from | 


Spans its full length 


\ 12ft. to 24ft. 18” wide | without 
I ‘ 


_--------- = intermediate support 


INDISPENSABLE TO THE 
PAINTING CONTRACTOR 


W. C. YOUNGMAN LIMITED, WANDSWORTH WORKS, WANDSWORTH ROAD, LONDON, S.W.8, TELEPHONE: MACaulay 2233 





102 SUPPLEMENT THE CONTRACT JOURNAL April 13 1961 


"mm GREENHAM 


SELECTED ITEMS FROM STOCK :— 


TOWER CRANES 
Schwing KTK 42W Climbing Tower Crane, 
luffing jib, new 1959. Capacity 28cwt. at 1OOft. 
to 55cwt. at 55ft. £3,000 
Schwing KTK 28W Climbing Tower Crane, 
luffing jib, new and unused except for demon- 
stration purposes. Capacity 28cwt. at 66ft. to 
55cwt. at 33ft. £4,750 
Jules Weitz G12 Saddle Jib Tower Crane, new 
1959, suitable for 22ft. radius rail track. Capacity 
l5cwt. at 52ft. 6in. to 50cwt. at 19ft. Excellent 
condition £1,750 
Buildmaster 150 Tower Crane, new 1953, suitable 
for 16ft. radius rail track. Capacity 20cwt. at 59ft. 
| to 50cwt. at 23ft. £950 
Pingon P20 Climbing Tower Crane, 82ft. jib. new 
Sept., 1958. Capacity 50cwt. at 33ft. to l6cwt. 
at 82ft. Working in London. Excellent condition £2,500 
Pingon P40 Fixed Base Tower Crane, 82ft. jib, 
new April, 1958. Capacity 100cwt. at 33ft. to 
30cwt. at 82ft. Working in London. Excellent 
| condition £2,950 
| Pingon P60 eens Tower pues 99ft. jib, 
ieee = eile Reihoey | new April, 1958, travelling gear purchased Jan., 
Ey aa ee 1960. Capacity 100cwt. at 48ft. to 40cwt. at 99ft. 
Working in London. First-class condition £6,950 


MISCELLANEOUS 


Scene: Main Line, 2 a.m. — 
‘ ee | Breco Industrial Passenger Aerial Ropeway, new 
Sunday morning on the main line Newark-Retford, _| 1959. Comprising two terminal stations, four 


blanketting and drainage of main tracks; this is | intermediate trestles, 15 carriers with chairs and 

; : buckets for carrying men and materials. Complete 

another job entrusted to Eagre where planning and | with driving gear and tension equipment and 

os . : | almost new suspension and driving rope. Excel- 

; timing is most essential. | lent condition throughout, and can ios neonate 

. oS working on present site until June, 1961. 
aie a Price dismantled and loaded on transport £9,250 


| Zz ~— 


BACK-STAGE 








PUMPS 
4in. Pegson Centrifugal, with Lister diesel engine. 
Very good condition. Choice of three £125 
4in. Sykes Diaphragm, with reconditioned Ruston 
| diesel engine. Excellent order £135 
| 6in. Sykes Centrifugal, with Ruston diesel engine. 
Very good condition. Choice of two £150 


EXCAVATORS 


SURVEY « DESIGN - SUPPLY : INSTALLATION 
AND MAINTENANGE OF RAILWAYS ee ee eee en see 


Very good condition £1,750 
33RB, No. 7791, fitted Dragline and Crowd Shovel 
Equipments. Recent overhaul. Complete with 


{ 





| large quantity of Spares £4,950 
19RB, Skimmer/Backacter Equipment.  First- 
class condition £485 


Eagre has been employed continuously by British 19RB, Backacter Equipments. Excellent order each £380 
Quantity of reconditioned 19RB Skimmer and 


Railways for the past twelve years. Eagre also Backacter Buckets from £85 

works for the National Coal Board, Central 33RB en > ne = Bucket _ 
= : 33RB Standard Tracks only ers 

Electricity Authority, Gas Board, Dock & Harbour Reconditioned 33RB Ruston 5VPBN diesel engine £550 

Board and numerous other undertakings. 

Materials are supplied from Eagre’s own resources. TRACTOR SHOVELS 


Wh h : Sone Caterpillar No. 6 Traxcavator, No. 10A 573, with 
atever the magnitude of your enquiry in con- 4 cu. yd. Bucket. Excellent condition, having 
nection with Railways consult: 


worked three months since complete overhaul £3,950 
Chaseside 700 Loading Shovel, new 1957, 1 cu. yd. 
Bucket. Very good condition £950 
Chaseside Rope-operated Loading Shovel, petrol 
| engine. Well maintained machine formerly owned 
by local authority £100 


EAGRE CONSTRUCTION CO, LTD, | SREENHAM EQUIPMENTS LTD. 


EAST COMMON LANE: SCUNTHORPE : ey 
LINCS, TELEPHONE 4513 (SIX LINES) ee this 3 VIKING ed | 
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THE NEW ohkuns SIX354 
THE MOST IMPORTANT NEW INDUSTRIAL ENGINE OF THE DECADE 


The Perkins Six 354 has already been hailed by the technical + Direct injection 5.8 litre 

press and by operators in exhaustive prototype tests as an out- 

standing engine in terms of power, performance and economy. ‘% Ratings up to 112 b.h.p. 

It is suitable for all stationary and mobile plants including earth at 2800 r.p.m. Y 
moving equipment, cranes, fork lift trucks, generators and welding 

sets. Comparatively small and compact for its power output, the ‘* Max. torque 260 Ibs. ft. 

Six 354 has excellent provision for power take-off. at 1450 r.p.m. 


PERKINS INDUSTRIAL ENGINES 


esevenae 


Stroke 
(ins.) R.P.M./GROSS B.H.P. 


PERKINS = 
Pe PLL EN? Z Four 99(1) 
PLAIN P3/144(1) 


All Perkins engines are available under the unique 
Perpetuity plan, in which a factory rebuilt engine, 
equal in all respects to a new engine and carrying 








= | Four 203(1) 


LIL tI) Sas 
lL Lilt) See 


bdddd bert 





A 
B 
Cc 
A 
B 
Cc 
A 
B 
Cc 
A 
B 
A 
B 
Cc 
A 
B 
Cc 
A 
B 
Cc 
A 
B 
Cc 


the same guarantee, is made available for immed- Four 270(1) eo hae 

iate replacement at any period to suit the operators’ . 
= requirements. P61) = oe 
Ent Ag 0 — | —T— 
naan Six 305(D) Sic B ania 
See Perkins Diesels, Gas Turbines and Marine ef ef cee 
Outboards on Perkins Stand No. 9, Row M, Six 354(1 Sr eee 
ground floor, National Hall at the Engineering, Marine — ) 112 eae 
Welding and Nuclear Energy Exhibition, Olympia. Ce at 
Perkins Engines will also be shown on sm a a eae 

Stand No. B106 at the Construction Equipment 


Exhibition, Crystal Palace, June 15th-24th. REMARKS 


A. Denotes continuous rating to BS 649: 1958 conditions (85°F. and 29-5 hg). For every 10° above 85°F. 
this — sould be reduced by 2% and for every 1000 ft. above 500 ft. altitude the rating should be 
reduced by 33% 


g i B. Denotes one hour rating to BS 649: 1958 conditions. See notes above re de-rating. : . 
TT SB ' C. Denotes intermittent industrial rating to 60°F. and 30 in. hg conditions. Similar de-ratings should be 
t made for temperature and-altitude conditions. 
' ai 
1 “ 
! , 
‘s+ FOR INDUSTRIAL, VEHICLE, MARINE AND AGRICULTURAL APPLICATIONS 
‘ 


--------4 PERKINS ENGINES LIMITED - PETERBOROUGH - TELEPHONE PETERBOROUGH 5341 





377" 
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AND NOW 





THE ALBOROUGH 


SPLIT-HEADS 


ea 
This adjustable fixed leg Split-Head, with 
its’simplicity-of design, sturdy{construction 
and lowjcost, has a strong appeal to the 
price conscious buyer. 


Thi 














The Alborough Slide-over Door Here at last is the perfect ‘ : : 
is made of hot-dipped galvanised Garage door and it's an Fitted with locking bolt, to prevent wobble 
steel laths, steel-welded and Alborough construction! De- when in an extended position, and to 
riveted. A pleasing appearance signed for simple one-hand ensure rigidity. 
is eee ae pee coneees in all weathers, it can — 
strength, lightness urability. e raised and lowered almost at . e . 
The range of standard sizes a touch. This manipyilation-ease oe ee ee ete 
will meet most requirements; is due to its ball-bearing slide- —<—- 9" 29” 
there are no complications in over action which swings the 2 29” 4 6" 
fixing beyond some _ slight door up and down without effort ; 3 4 3” 6’ 3” 


adjustments of door frames. Free illustrated leaflet available onrequest 
A.B.C.D. (Raynes Park) LTD. 34-35 Alpha Rd., Surbiton, Surrey Te/: ELMbridge 6591-3 





Full details from the actual Manufacturers:- 


AUDAX, CENTRAL AVENUE, WEST MOLESEY, SURREY Phone Molesey 607! (8 lines) 











“CARTRUK” | DIVI 
“THEY'RE ON SITE EVERYWHERE” 
— Mobile Trailer Vans to suit all applications. 10’, 12’ 18’ and 22’ x 7’ 6”. N & 5 P E c t & L ' $ T s 
DIVERS, 
Catnuae P2EY_ A FROGMEN 
ae WG BN WF AND PLANT 
C4 ST) HIRED IF 
Setwanter \Z7, & = PREFERRED 
a ee eer ener f i Cutting, 62 
Weldiag, ph Rates from 
£7 7s. per day. 





PNAS BAAN CM || em 
Feet oa aces om UNDERWATER CONSULTANTS 


Immediate and efficient teams available anywhere in the world. 





For Diving Contracts, consult: 


MARTIN WELDING AND CUTTING CO. LTD. 


Ilustrated 16’ x 7’ 6” Standard Model 


CARTRUK LIMITED, BEEHIVE MILL, STOCKPORT 


Telephone: 5227/8 Tel: (day) Dartford 24139 DARTFORD, KENT. (night) Farningham 2452 


OFFICE : 
293 BALLARDS LANE - FINCHLEY - N.I2 
Phone: HILIside 5068-9 

Plant Manoger : Mr. E. G. H. Parnell 





CAMBRIDGE OFFICE : aH WARRINGTON 
Phone: WATERBEACH 57! SEETREE Tere Paanee SCENES ay Phone : PENKETH 2095 






















Scotney “made timber buildings are Britain’s best in design, construction and 
appearance, 

We at Scotney’s do not look upon a timber building, whatever its requirement, as 
just another tempordry affair to fill a gap before a permanent building is erected. 


Ali our buildings are architect designed not only to fit in with local surroundings, 


but to be functional. Though we do supply many for temporary use, today you 

T | Vi 4 3 R 4 U | i f | | eH NS) can see throughout the country many permanent Scotney buildings, for offices, 

shops, factories, schools, etc., that have been constructed by most up-to-date 

, methods, incorporating the widest use of timber and other materials. 

A a4 3 3} iM | f iy y N S 4 3 S T : Scotney buildings can be erected quickly, saving much 
time and capital outlay. 

You are invited to use the facilities offered by 

our special advisory department for imagin- 

ative timber construction in conjunction 

with modern materials. 





A 
{ 


eros eo, | 


BUILDING DIVISION, DESIGNERS, TIMBER ENGINEERS 
Dept. 137, ST. IVES, HUNTS. Telephone 242! (4 lines) 






Office Block for 
Messrs. Fisons Pest 
Control Ltd. 





AVELING-BARFORD TOW 
DUMPER 


The SR Dumper is the perfect machine for 
quarry work, with 4 forward and 2 reverse 
speeds, two-way steering and a swivel seat 
which allows the driver always to face the 


way he is going. 
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GOUGH & CO. (HANLEY) LTD., KEBRIC PLANT HIRE, CLAUDE FENTON (SALES) LTD., GENERAL ROADWORK LTD., 
Clough Street, The Mead, Rose Kiln Lane, 616 Mitcham Road, 
Hanley, Staffs. Watford, Herts. Basingstoke Road, Croydon, Surrey. 

Reading, Berks. 


MODERN BUILDINGS LTD., ADEPT CONSTRUCTION PLANT LTD., | NORTHERN PLANT & NORTHERN PLANT & 
Menzies Street, Clarence Wharf, MACHINERY CO. LTD., MACHINERY CO. LTD., 


Rutherglen, Rodney Road, Richmond Park, 75 Walkinstown Road, 
Lanarkshire, Scotland. Newport, Mon. Finaghy, i Dublin, Eire. 


Belfast 10, N. Ireland. 
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RoapMac 





i 15 cwr.‘'WHELP” 





bh 

i 

. 

| \ cs 
22: cwT. ‘CuUuB 
e oo 
30 cwT. ‘LIONESS 

— fe 
- > 
ne 

’ . : 7 > ae 
— 2 _ am 
~ 
IFEPEN DARI 


a 


t For further details about the RoadMac Dumpers fill in this coupon and 

ROAD MACHINES dispatch it to: 
ROAD MACHINES (DRAYTON) LTD., WEST DRAYTON, MIDDLESEX 
Telephone: WEST DRAYTON 3721/6 


ROAD MACHINES (oor) ATO 


Telephone: WEST DRAYTON 3721/6 stadia County .. 
Telegrams: *‘ROADMACH ” WEST DRAYTON 
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TOUGH! 
POWERFUL! 
ECONOMICAL! 


SEE THEM AT THE ENGINEERING, MARINE, WELDING AND NUCLEAR ENERGY 
EXHIBITION, OLYMPIA, LONDON, APRIL 20th TO MAY 4th 








A.E.C. ENGINES—MAXIMUM B.H.P. 
(S.A.E. RATINGS) 


A27S A312 A410 A470 AS9O AG9O AIIOO 
NORMALLY ASPIRATED 


73 «68S)«=6128 «(144 «O59 «192s 313 





TURBOCHARGED 


- - - Wh = 250 410 





The AV 1100—the largest 
power unit in the A.E.C. range 


A.E.C. INDUSTRIAL DIESELS ~ 


A.E.C. diesels for instant, full-throated power, where you want it, when you 


frre naensnnnnttintan tnneannemenne recente Mec ceceeetiers Wierd bers 


want it. A.E.C. diesels for outstanding economy and for unfailing depend- 
ability under the toughest working conditions. A.E.C. diesels—specified by 
many of Britain’s leading contractors. 


Where you need power you need A.E.C. diesels. 





A.€.C. LIMITED + DIESEL ENGINE DIVISION * SOUTHALL - MIDDLESEX 
bE /608 
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Water spells trouble 


Excavation in waterlogged ground is, even at the best, a messy and 
uncomfortable job. It is wasteful in materials and therefore costly. If running 
sand is present, it can also be dangerous. 
Fortunately there is a remedy. 
Wellpoint pumping is the most successful method of lowering the water 
table. Sykes, with over a century of experience in pumping, have developed a 
wellpoint system with the important advantage that, once installed, it requires 
the minimum of attention. The Sykes Jetwell is a great advance on 
other types of wellpoints, combining very high efficiency with ease of operation. 
The famous Sykes Univac self-priming centrifugal pumps, with 
their exceptional air-handling capabilities, are especially suitable for wellpoint 
installations. The range of sizes—2 in. to 12 in.—covers every dewatering 
application. 
Let us help you with your dewatering problem. 
Sykes Jetwell installations, complete with suitable pumps, may be purchased outright or 
hired for any period. 


DEWATERING 


S WE BS EQUIPMENT 





HEWRY SYRES Lit Fe 583B SOUTHWARK STREET, LONDON, S.E.1 
TELEPHONE: HOP 5231 (8 LINES) 
TELEGRAMS: TRIPULSE, SEDIST, LONDON 
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WELDING 
by — 

SUBMERGED 
ARC 
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79 CLARENCE 
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| CONCRETE STORAGE 


| Of sturdy all welded steel construction 
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HOPPER 


using 2” x 4” angles throughout, with 
heavy gauge back plate for long life. 
Easily controlled shutter operated by 
downwards pull of full width handle. 


Body designed to ensure free flow of all 
mixes of concrete. 


Also available to order mounted on wheels. 


Delivery chute may be extended a further 
al by fitting our special extension unit 
available at slight excra charge. 





Standard sizes: | cu. yd. and 2 cu. yd. 
Full details from the actual Manufacturers: AU DAX 


CENTRAL AVENUE, WEST MOLESEY, SURREY. Tel: Molesey 607! (8 lines) 








Telephone: GRA 3401-3 


ARTHUR FOSTER 
CONSTRUCTIONAL ENGINEERS {TD 


STEVENAGE ROAD, EAST HAM, E.6 


SPECIALIST IN HANDLING | 
AND LIFTING ALL TYPES OF 
PLANT AND MACHINERY 


a | 


HIRE FROM CAUDLE 
LORRY MOUNTED GRANES 


AND LOW LOADERS—5 TO 30 TONS 


WE LIFT—WE LOAD AND CONVEY 


CAUDLE LTD. 


BIRMINGHAM 26. Tel: SHELDON 5171 (5 lines) 
LONDON. Tel: Romford, 43697/8 





NOW AVAILABLE WITH 


Roller Shutter Doore! 


@ Any number in one block. 

@ Free advisory service available. 
@ Hinged or ‘Up & Over’ Doors. 
@ Extensive free delivery area. 

@ Erection service available. 

@ Purchased by over 300 Councils. 


All engines* 








SITE CABINS by ASH 


EX-STOCK OR PROMPTEST DELIVERY 


UNIT 
DESIGN 


* 


Literature 
on 
request 



















Telephone: 


CHEETHAM 
HILL 6568 


MANCHESTER 8 














R. ASH & SON LTD., CHEETHAM HILL, 






start 
first time 
with... 









One shot of EASY START in the air intake gives instant 
starting in the coldest weather—one shot of EASY START 
saves money, time and trouble. 

*petrol, diesel, paraffin, gas and oil. 

EASY START in the press button pack 15/- RETAIL from 
Garages and Motor factors. 


Bradville Ltd., 6 Stratton Street, London, W.1. 










MODELS FOR EVERY SITE 


For sloping sites garages can be stepped 


@ 3 years’ Guarantee. 
@ Attractive Deferred Terms. 
Batiey Multiple garages provide an unequalled 


investment — ideal for Housing Estates, 


Public 


Utilities, Hotels, Private lock-ups, etc. Send for 
fully descriptive Brochure. 


BATLEY LIMITED 


141 Colledge Road, Holbrooks, Coventry. Tel. 87253 
141 New Islington, Manchester, 4. 


Back to back in 
one block 


Roof slopes to front 


Collyhurst 2887 or rear 


123 Shepperton Road, London, N.!. Canonbury 8793 
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it is easy to see why 


TONNAGE GOES UP... COSTS DOWN 


with Le Tourneau-Westinghouse 


Haulpa 


the NEW and 
DIFFERENT 
truck built 
for YOU 
















HYDRAIR suspension 


Haulpak rides on air, not steel. No springs, 
no front-axle or related maintenance. Less 
deadweight. High ground clearance, short 
turns (below). Four simple Hydrair units 
cushion load and road shocks, keep load 
riding tevel. 





“.Power-Miser ” fan 


On the 27- to 60-ton Haulpaks, an aluminium- 
alloy radiator fan cools engine with less 
than half the hp-drain of conventional fans. 
Thermostat automatically shuts fan off when 
not needed, saves its horsepower for extra 
work-power. 


“‘ bonus-tonnage ”. V-body 


Look at the extra load capacity you get 
within short wheelbase. Deep V-body carries 
up to 8 tons of material below normal 
floor-line. Centre of gravity is low. Exhaust- 
heated body prevents materials from sticking 
or freezing-in. 












* 





% Haulpak turns in 1/3rd less 

4 space than comparable-capacity 
haulers, and much shorter than 

4 many smaller rigs. You have short 


wheelbase . . . and sharp-angle i 










interchangeable 
components 
You operate Haulpak fleets on a minimum 
parts inventory because: All tyres can be 
rotated to any position. Right and left wheels 
are readily interchanged, as well as right 
and teft Hydrair units. 





® turns, because there is no spring 


power-transfer differential 4% or axle obstruction at front 


Now, for the first time on a truck, you get 
the LW power-transfer differential. In soft, 
muddy-going, it automatically slows slipping 
wheel, transfers up to 4 times the tractive 
effort to wheel on firmest footing. 


& wheels. 
‘ \y 


a 
5 LW HAULPAK TRUCK SIZES: 22, 27, 32, 42, and 60 TONS 


Haulpak, Hydrair—Trademark, Reg. U.S. Pat. Off. HP-2326-G-Ic) 


HATFIELD ~ HERTS Telephone: HATFIELD 2333 
JACK OLDING & CO. (SCOTLAND) LTD.. 
COUPAR ANGUS: PERTHSHIRE 


Le Tourneau-Westinghouse Company Export Division, Peoria, Illinois, U.S.A. 
(subsidiary of Westinghouse Air Brake Company) 
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i. ERE iene 
seen mess A ‘7 STAR’ LOGICAL CLOAKROOM SS SS ER SRR ALL 
AC ES AEN 
bs SESS SSO AY RRR 
: AY S 8174 TASS SOSA Ns TYPES 
= * PRESERVES GARMENTS SK OE ANN BSH 
E aise hadi ant ey So NSE SUPPLIED 
FE * REDUCES ABSENTEEISM SRK, ROARS SE 
va * AIRS AND DRIES WET CLOTHING SKERRY , AND 
- * MEETS NEW FACTORY ACT a aN \ i 
ro) % KK 
mie Installed in Factories, Scores, Offices, Swimming Baths, aN PKS c 
rs etc., throughout the country es ea ERECTED 
5 JAMES SIEBER Equipment Co. Ltd. 
rd Africa House, Kingsway, London, WC2 AST OLAT tL aul 








een eye ae ESTE PY) 19 PEASMARSH ' GUILDFORD ' SURREY 


Telephone : Guildford 5211 








802 LIMAS FOR HIRE 


JIBS UP TO 120 ft. PLUS FLY JIBS 


We have the largest Fleet of Crane Rigged 802s in U.K. 


LIFTING CAPACITY EXCEEDS 30 TONS 


ROADS «> RUNWAYS 


(PLANT HIRE) LTD., 
26 VICTORIA STREET, LONDON, S.W.1. Tel : ABBey 4905 or BRIDGEND 4163 


“ MACO” MaxiMixaM 








Pipe-Laying CONCRETE 
WINCH MIXERS 
} to 2 TON CAP. 
All-steel, light, TRAILER AND 
portable and STANDARD 
efficient 
. MODELS 1 
Pipe Dogs il ace 
all _ 7/S—5/34—4/3—3/2 513, HIGH-SPEED TOWING MODEL 
© eX | | Write for Diesel, Petro! ae ES | ceuvenad 


Catalogue DIESEL £210.0.0 J 


and T.V.O. 


M.E. ENGINEERING LTD.°= 457 cincHLey ROAD, rexzohONDON, NWS 
Die eee hyd eee, 


MOBILE CRANES 


Ob Za\ 


HIRE 








va i MAXIMUM 
re ae Ree Sy JIB| LIFT 
cae ee = a a jt Rea 


CZ Aen): Tel. St. WES 2441-2-5-4 
i IVES SAND & GRAVEL IMG =©=622, The Broadway, St. les, Hunts. 









= a el/ a ; 
\ ” Wi | Ps 


oe) 
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YEAR 


> © —— JOHNSON PLANT 
STAYS RELIABLE 


Widely acknowledged over the years in the Civil 
eas Engineering Industry, Johnson’s reputation has 
led to their dumper being specified wherever 
reliable and outstanding performance are the 
outstanding factors. Powerful engines, job-matched 
skips, multi-speed gearboxes, simple controls, 
steering which is almost unbreakable — all these 
features are combined to give you ‘go anywhere’ 
dumpers whose rugged construction ensures 
years of trouble-free service. 


TWIN/SIXTY-FIVE The only dumper in its 


class with a 34 ton drive axle (Maker’s Rating) and 
payload of 55 cwt. 
CAPACITY : 20.8 cu. ft. wet, 40 cu. ft. heaped. 


Satta 





















ONE/TWENTY 
Articulated Chassis 
Rear Wheel Drive 
two position skip. 
Lip Heights 40 ins. 
and 334‘ins. 


CAPACITY: 

Wet level 13} cu. ft. 
Heaped 21 cu. ft. 
at 25 degrees. 


ate 







JOHNSON TRIP-SKIP BRINGS YOU 
AUTOMATIC MULTI-SKIP HANDLING WITH 
STANDARD JOHNSON DUMPERS 


a 


C. H. JOHNSON (MACHINERY) LIMITED 
STOCKPORT - CHESHIRE - ENGLAND 


Telephone: Stockport 2642/5 Telex 66-297 
Telegrams: ‘‘Machinery’’ Stockport 


LONDON SALES AND SERVICE DEPOT: 
38/44 Lower Richmond Road, London, S.W.14 
Telephone: PROspect 7671 

SCOTTISH SALES AND SERVICE DEPOT: 
119 Whitefield Read, Govan, Glasgow, S.W.! 
Telephone: Govan 2701 






This new Johnson unit solves many site problems, such as 
speeding the transportation of materials as various as 
concrete, bricks, spoil or rubble either into or out of the 
crane’s operating radius. 
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CONNELL & FINNIGAN 


LIMITED — MANCHESTER 


FOR 


DEMOLITION & DISMANTLING 


Contracts 














A FIRST CLASS ENTERPRISE CONSISTING OF 


@ EXPERIENCED OPERATORS 
@ TIP TOP EQUIPMENT 
@ ENLIGHTENED PLANNING 


Which all adds up to a LOW COST 


OPERATION and the GUARANTEE 
of meeting your TARGET DATE 


Could we at least have a talk about your next contract ? 


44 MOLYNEAUX STREET, 


Always Remembe 


for your plant hire 
requirements 


We can now offer an even wider range of equipment and 
machines from our Plant Hire Fleet. Modernisation is our 
keynote for 1961—whatever your requirements, wherever 
the job—Chamberlain Plant Hire Fleet is at your service. 


PHONE HOWard 4994 


The new plant available 
includes :— 


Staffa Super 4 Mobile Cranes, Jenbach Compressors, J.C.B. Hydraulic Cc H A M B E R LA i N P LA MN T LT D ° 


Excavators, (illustrated), B.T.D. 6 Drott Shovels, Case Loaders, Smith (One of the Chamberlain Group of Companies) 
2I Excavators, BK 50 Excavator Cranes, 22 R.B. Lorry Mounted Cranes, 
Fork Lift Trucks, KL 15, KL 44, KL 66 Cranes, Lorry Compressors, CROWN WORKS, SOUTHBURY ROAD, 


Rollers, Vibrating Rollers, Mobile Hoists, M.E. 11 Truck Cranes. ENFIELD, MIDDLESEX 
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When the 
going istough Bi eee 


for :—Miulti-cylinder smoothness. 
Easy starting from cold. 
Extra power in reserve. 
Longer engine life. 


Totally enclosed design—yet readily 
accessible for overhauls. 


First-class after-sale service for every 
site. 


Most makers of 15/30 cwt. dumpers now fit 


yO ei i b ee Lister engines, so ask for 


oon RR ae 


AIR COOLED DIESELS 













Dursley, Gloucestershire. Phone: 2371 


London Office : Imperial House, 
Kingsway, W.C.2. Phone: TEMple Bar 968! 


R. A. LISTER & COMPANY, LIMITED 102 Holm St., Glasgow. Phone: Central 7604 


17a Hogan Place, Dublin. Phone: 66780 


Listers have factories, branches and 
representation throughout the world. 
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UE LL a se Al Ex HIRE 


af 


Spas Pee 
Cut costs and speed up work'’on_thesite | 


PRESSINGS 


FABRICATIONS 
BOLTS «NUTS 


© 





a? 


Mud presents no difficulty to Flexboard Roads 


@ YOU CAN HIRE 100YD. OF ROADWAY BY THE 
WEEK FOR THE COST OF ONE MAN’S WAGES 


Manufactured by 
@ WE CAN PUT A ROAD ON 


YOUR SITE WITHIN 24 HOURS | : B. PRIEST & SONS, LTD. 


aan P.O. BOX I8 OLD HILL, STAFFS. 


re ONODON OFFICE: 107 VICTORIA S$" Sw! 
Td CS a eae 
e WELLINGTON - SHROPSHIRE rei 1000 








Rok think of 


TIMBER 
BUILDINGS... 






TEMPORARY SERVICES BLOCK FOR SALISBURY CATTLE MARKET 
containing Canteen (i/lus.), Auctioneer’s offices, bar, kitchen, etc. 


Photographs by courtesy of The City Engineer, City of New Sarum, 


This fine mono-pitch building is an example from Thorns specialised 
systems of pre-fabrication in timber. The Thorns range includes con- 


temporary and traditional designs in sizes from 8ft. to 30ft. wide, to meet : 
most requirements. th Nn k of 
= a = l 


Full details of the building shown and all Thorns Building Systems are given 
in their new catalogue which is unique in that it gives at a glance sizes, 
prices, plans and specifications. It is available, free, to bona fide enquirers. 


J. THORN & SONS LTD. (DEPT. 75) BRAMPTON ROAD, BEXLEYHEATH, KENT 


Telephone: Bexlevheath 0021 (10 lines). Established 1896. 





BD661 
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Tunny is the new 2-ton mobile crane designed for— 


% SUPER-MOBILITY .. really safe, fast travel on roads 


and superb cross-country performance 
P yP There are a thousand-and-one jobs the brilliant new 


Tunny will do for you! For full details write to: 
% SLEWING through an arc of 300 degrees TUNNY CRANES LTD., ABBEY HOUSE, 2 VICTORIA 
STREET, LONDON S.W.1, or ask your nearest Tunny 


% LESS CAPITAL OUTLAY .. will do many jobs for distributor for a demonstration: Blashford Motors 
j : (Ringwood) Ltd., HAMPSHIRE. Tel: Ringwood 602. 
which a much larger crane is at present used R. Cripps & Company Ltd., NOTTINGHAM. 
: ; Tel: Nottingham 71161 - R. Cripps & Company Ltd., 
LOW-COST MAINTENANCE .. simple design, — Salford, 5, LANCASHIRE. Tel: Trafford Park 1658. 
: +e C. E. M. Day, Ltd.,. SWANSEA. Tel: Swansea 22438. 
maintenance cut to a minimum Ernest Doe & Sons Ltd., Maldon, ESSEX. Tel: Hatfield 
Peverel 311 - Fewsters Ltd., Blaydon, Co. DURHAM. 
SNAG-PROOF OPERATION . . only 3 controls for Tel: Blaydon 342 - Morton’s Garage Ltd., Coventry, 


easy, accurate working in confined areas WARWICKSHIRE. Tel: Coventry 53351. 


x * 
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PLANET 
PLANT 
HIRE 


San EREemnnnmeeneneeene ene’ 
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at; 
On ly the Best 1960Alant 
To Kive. ish 


Specialists in Douglas Fir 
Timbers and Die-Square 
in all lengths and sizes 


univac 
pumps 


BRISTOL 
Ring MN. mck 294222 


Victoria House, Temple Gate, Bristol, 1 


The NEW QUICK RELEASE coupling. 


SYEKES 


Immediate Delivery from London Stocks 





COMMERCIAL PIER WHARF 
ODESSA STREET, ROTHERHITHE 
LONDON, S.E.16 
Telephone: BERmondsey 3021-2-3 
Telegrams: PUTLOGS, LONDON, S.E.16 



















Experimental Test Laboratory Equipment 


—A NEW CONCEPTION 
OF HOSELINE MOBILITY 


SAVES TIME, MONEY 
AND TROUBLE 


In the past, the only method of connecting 
Hydraulic feed lines was by screw fittings. Now, 
with the advent of Golden Flow Couplings, 
recently introduced by us, a completely efficient 
connection is achieved simply by pushing the 
two halves of the coupling together. Discon- 
nection is effected by pulling them apart. 
Furthermore, on disconnection, each coupling 
half is automatically sealed by the poppet valve, 
so preventing the loss of valuable hydraulic 
fluid. By using a break-away bracket, one half 
of the coupling is held permanently in place, 
so that in the event of an unexpected strain on 
the feed line, the coupling automatically breaks 
FROM away, without damage to hoseline or equipment. 


2 Full technical details of Golden Flow Couplings 
ero U : are available on request. Please state the appli- 
cation you have in mind. 


HUBERT H. P. TRIST & CO. LTD. 


‘Top-Dog’ Works, BRISLINGTON, BRISTOL, 4 
Telephone: Bristol 77093 


Mechanical HandlingfEquipment 





Hydraulic Jack on Building Construction 
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Grading 





FEATURES 





* Rigid box-type single member 
frame. 
* Hydraulic blade adjustment with 
; a) Seas in fi ti trol. 
For making and maintaining roads and foot- ae 
* 50 h.p. International Harvester 
paths on housing estates, levelling car parks, BD264 diesel, 12" clutch. 

; ‘ . * Enclosed Chain Tandem Drive. 
and all other jobs where a bigger grader’s 4: Wisbseed Gen-tounals Eee 
power is unnecessary, the Wakefield 603, * Four speeds forward and one 
with its 50 h.p. International Harvester mae 

, 5 i * Same size grader tyres all round. 
diesel engine, can cope efficiently. * Full visibility. 
With Bulldozer, Scarifier and Snowplough OPTIONAL EXTRAS 
attachments the 603 is even more versatile, Power-shift moldboard. 

dient — t inal ti Scarifier. 
and its low initial cost, economical operation Bulldozer. 
and maintenance make it admirably suitable Snowplough. 

ae Open or enclosed cabs. 

for contractors and local authorities. And a wide range of accessories. 


MODEL 


603 motor grader 





made by CONSTRUCTION MACHINERY LTD., WAKEFIELD, YORKSHIRE 


wF6o81 
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Well maintained plant lasts twice as long—or more. 
Contractors and plant hire companies are finding that the 
best way to keep plant in good condition is by letting 
Flextol equipment do the donkey work. 

A Flextol motor and shaft drive, using the various 
handpieces and tools available, will remove rust, scale, 
concrete and other deposits from valuable plant and will 
make maintenance an easy and speedy job. 


Accessories cover the operations of scaling, wire 
brushing, disc sanding, roller sanding, grinding and many 
other essential jobs. 


Equipment is also availab'e for tube cleaning. 


May we send you 
full particulars 






or arrangea 
demonstration? 


POWER TOOLS 


FLEXTOL ENGINEERING COMPANY LIMITED, The.Green, Ealing, London, W.5 


Telephone: Baling 6444/7 Telegrams: Dominating, Ealux, Londen 
AP225 





TRIANCO 


TELESCOPIC 


CENTERS 


THE ORIGINAL TELESCOPIC 
SHUTTERING 
used by LEADING CONTRACTORS 


@ The TRIANCO Telescopic Center is the 
lightest floor and roof shuttering center 
consistent with essential strength. 


@ Suitable for spans from 2 ft. 10} in. to 16 ft. 





@ For normal loads no propping required. 






An efficient and eco 
nomical shuttering for 
hollow block and sus- 
pended reinforced con- 
crete floors. 


@ Easily and speedily erected and offers no 
obstruction to following trades. 


Write for particulars to:— 


TRIANCO LIMITED SY hice eri” 


Telegrams: TRIANCO, EAST MOLESEY 
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@ No travelling base or ballast 
required. 










= 
—_ 


AWN AAS AQ 24S 12S 
N ¥ IND 
ows 


oY FA £2 
PN 












@ Noe ci e laying and taking 
of t 


PFI EFF 
Pa 

. 

y 


Win aia i 


No additional mast sectiors 
after once erected 


\ No valuable storage or 
t cocececeesesececscscssccesoee MEseseses working space lost. 

i . 

>: 
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@ No heavy foundations 
necessary. 
























@ No heavy dismantling charges. 







@ Write or telephone 
for details and specifications 








52°54 HIGH HOLBORN, LONDON, W.C.I TELEPHONE: HOLBORN O131-2 
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Let’s get down to this water business... 


| 


We can’t all shrug-off water supply as a 
matter of no consequence — getting water 
where and when you want it demands the 
right experience and equipment. And we have 
both — at your disposal. The Beresford 
Submersible Pump is adaptable to a variety 

of modern site conditions — it will raise water 
from any depth to 1,000 feet, it needs no 
attention or supervision, and is so quiet that 
you wouldn't know it was there. If you 

want anything from 150 to 100,000 g.p.h., a 
reliable pump, good service or advice about 
an installation, please let us know your 

needs. Meantime, can we send you leaflet 


PC 310 giving further details? 


BERESFORD 
submersible *§ PumMPsS 


JAMES BERESFORD & SON LIMITED 
(Member of the Cornercroft Group of Companies) 
Ace Works, Kitts Green, Birmingham 33. 
Telephone: Stechford 3081. 


Branches at:- London, Leeds, Manchester, Glasgow, etc. 





KEYSTONE BUILDINGS 
are PREGISION built 


THEY ARE GUARANTEED AGAINST FAULTY MATERIAL AND WORKMANSHIP FOR A PERIOD OF TWO YEARS 
FROM THE DATE OF PURCHASE 


® Attractive appearance © Completely weatherproof ® Galvanised bolts and washers 





© Attractive trade terms available ®@ Negligible maintenance costs 
© Up-and-over or timber swing doors optional 


© Steel roof trusses and purlins covered with asbestos sheets ensure a 
strong and very easily fitted roof 

© Designed to house all modern cars and vans giving ample room 

to open car doors 

Battery garage.” Prices on application. 












in reinforced concrete with The new ‘Rockface’ Garages, Garden 
hinged wooden lid. Sheds and All-Purpose Buildings 
in reinforced concrete. Fireproof, 
rotproof, no maintenance. Approved 
by local councils. Supplied in widths 
from 8 to 16’ by any 
length. Easy terms 
available. 


Keystone Buildings, W. TIBBETTS & Soms Ltd., 52 BarFoRD ROAD, BLOXHAM, OXON. Tel: BLOXHAM 385 
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It’s ARUPS _ 
for all your | 
PLANT HIRE 


Lorry-Mounted Cranes 
(up to 25 tons), Tracked 
Cranes, Mobile Cranes, 
Tractors, Compressors, 


at , | 
9 i ae Dumpers, Excavators, 
~ y Y ~ eM Tractor Shovels, etc. 





ARUP & ) ig = ) 
BILTON HOUSE, 54/58 UXBRIDGE ROAD, LONDON, W.5. EALING 4754 
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Millions of pounds are lost every year by leaving materials affected 
by damp uncovered in the open—machinery rusts—timber rots 
—sacks of cement ruined—rain prevents work on unprotected 
part finished buildings—time and valuable man hours lost. Combat 
this with DRIX, the multi-purpose protective Polythene cover. 


Tough, seamless, eyeletted rectangular sheets in 500 gauge up to 
24ft. x 48ft., in 700 gauge and 1,000 gauge up to I2ft. x 24ft. In 
gauges up to 1,000 by the roll or in lengths as required. 

All covers incorporate the patent DRIX eyelet. 


The illustration shows sacks of cement covered in 500 gauge Black Polythene 
Sheet. 


Write for prices and full illustrated leaflet to :— 


DRIX PRODUCTS LTD 


(Incorporating Stack Protection, Ltd.) 


DRIX HOUSE 


WINCHESTER, HANTS 
Tel. : 6073/2635 --— 




















Grams: Westwood, Easphone, London. 


JOURNAL 





JOSEPH WESTWOOD & CO. LTD. | 


Sheet Metal Division 


NAPIER YARD, MILLWALL, LONDON, E.14. Tel: EASt 1043 
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All types of pressings 
from 24 gauge to }” 
thick up to 1Oft. long. 


Sections made to 
customers’ own 
requirements. 

Also stamping, 
forming, spot welding 
and drilling. 





Cables: Westwood, London 
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CONTRACTORS SERVICES LTD 


65 EFFRA ROAD, LONDON S.W.2 TELEPHONE BRIXTON 408! 


CONTACT US FOR SERVICE 
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Trust Australians to make the 
most of the versatility of 
“BROOMWADE?” Rotaries. 
At Port Kembla, near Sydney, 
underwater rock drilling and 
blasting to open up and 
deepen the harbour is in 
progress. Pressure waves 
caused by underwater 
blasting could seriously 
damage the drilling machinery 
mounted on the barge. 

Three “BROOMWADE” 
Portable Rotary Compressors 
have therefore been installed 
to pump air.through a thin 
plastic tube between the 
water and the hull, thus 
creating an air cushion which 
protects the barge against 
shock. 

The compressors work 
around the clock whenever 
weather permits and the whole 
operation reflects great credit 
upon the ingenuity of the 
McDonald Constructions Pty. 
Ltd., the contractors, and 
upon the world-famous 
efficiency and reliability of 
“BROOMWADE” Portable 
Rotary Compressors. 
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“BROOMWADE” 
rotaries provide an 
air cushion against 
underwater blast 
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Photograph by courtesy of the McDonald Constructions Pty, Ltd. 


Write for full details 


“BROOMWADE 


AIR COMPRESSORS & PNEUMATIC TOOLS * YOUR BEST INVESTMENT 


BROOM & WADE LTD., P.O. Box No. 7, HIGH WYCOMBE, BUCKS. Telephone: High Wycombe 1630 (10 lines) Telex: 83-127 


859 SAS 
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MATH EW BROTHERS 


are buying —— 


—SURPLUS 
Contractors’ Plant and 
Civil Engineering Equipment 


offers 


with lowest prices 


to— 


MATHEW BROTHERS 


(a member of the MATBRO Group) 


MATBRO HOUSE BEDDINGTON LANE - CROYDON - SURREY 


Telephone THOrnton Heath 3402 (5 lines) 
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CIVIL ENGINEERING AGENT 


SIR LINDSAY PARKINSON AND CO. LTD., 
require a Senior Agent to control a large 
new civil engineering contract. Applications 
from Qualified Civil Engineers between the 
ages of 35 and 45 who have been Agent or 
Deputy Agent on contracts with annual turn- 
over of approximately one million pounds 
should be made in writing, giving in strict 
confidence, age, qualifications and outline 
of experience to the General Manager, 
Civil Engineering Department, Sir Lindsay 
Parkinson and Co. Ltd., 6 Lambeth Road, 
St. George’s Circus, London, S.E.1, quoting 
Reference LVH/1. 


SALES - HIRE SERVICE 


JCB4 EXCAVATORS * ROADMAC DUMPERS 
PARKER MIXERS - WACKER VIBRATORS 
C ESPACE HEATERS PETTER SPARES 






4 THE MEAD 
CARPENDERS PARK 
WATFORD HERTS 

HATCH END 6221 










PENHILL 


THE CONTRACT JOURNAL 








April 13 1961 


12 TON RATCHET 
JACKS 
HEAD and TOE 
LIFT 


COMPLETE WITH 
HANDLES 


BRAND 


NEW 
£12 each 


L. W. VASS LIMITED 
AMPTHILL, BEDFORD. Tel: AMPTHILL 3255-6 





CIVIL ENGINEERS 


SIR LINDSAY PARKINSON AND CO. LTD., 
require a number of Senior and Junior Site 
Engineers for contracts in various parts of 
the Country. Applications are invited from 
Qualified Civil Engineers familiar with the 
duties and responsibilities of these positions. 
There are good prospects for promotion 
in an expanding organisation. Applications 
giving age, qualifications, full details of 
experience, etc., should be made to the 
General Manager, Civil Engineering Depart- 
ment, Sir Lindsay Parkinson and Co. Ltd., 
6 Lambeth Road, St. George’s Circus, London, 
S.E.1, quoting reference LVH/2. 














REINFORCED PRECAST CONCRETE 


FENCING 


Ideal for all boundary fences, industry, schools, parks and private houses 
—consists of reinforced concrete panels approximately 5’ long by 12” deep, 
slotted into attractive reinforced vibrated concrete posts. Ornamental top 
panels available. No maintenance required . . . lasts a lifetime. 


.. and the 
PARK RANGE 


of 
Specially designed for sites where 
it is necessary for roof to slope ae: 7 
from rear to front. Any number of units can be provided. 
Write NOW tor free catalogue 


PENHILL SUPPLIES (Sidcup) LTD., (Dept. C.J.5): 471, Blackfen Road, Sidcup, Kent. Tel: Bexley Heath 0056/7 
ne A, 


Sir Lindsay Parkinson & Co. Ltd. 
CIVIL ENGINEERING ESTIMATING 





The Company seeks the services of 

two first-class Estimators to work in London 
preparing tenders for major civil 

engineering projects, 


Candidates need to have had a variety ; 
of experience and should be used to planning 
and programming at the tender stage. 


These permanent appointments, which 

will be within the Company’s pension scheme, 
will carry attractive remuneration for men 

of appropriate ability. 


The Company further seeks a Materials Estimating 
Assistant possessing a good knowledge of the 
market for all civil engineering materials. He 
should be capable of extracting from Specifications, 
Bills of Quantities and drawings relevant 

details for formulating enquiries for quotations for 
the supply and be able to assist in compiling the 
material components of cost in tenders, 


This appointment will be permanent, 
pensionable, and carry a good salary for an 
experienced and able man. 





Applications giving brief deéails, experience, age, qualifications, 
and quoting Ref: LNS/1 should be made to:— 
THE GENERAL MANAGER, CIVIL ENGINEERING DEPARTMENT, 
Sir LinDSAY PARKINSON & Co., LTD., 
6 LAMBETH RoaD, St. GEORGE’S Circus, LONDON, S.E.1. 
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CONTRACTS 
LINDSEY COUNTY 
HIGHWAYS DEPARTMENT. 


TENDERS are invited for the SUPPLY of the 
FOLLOWING VEHICLES and PLANT:— 

(a) Five Albion Claymore S-ton Tipping Lorries. 
(b) Three International Industrial Tractors. 
(c) One Bray Loading Shovel. 

(d) Two 120/140 c.f.m. Compressors. 

(e) Two Concrete Mixers. 

(f) One 3in. Centrifugal Pump. 

Full particulars and Form of Tender for each or 
any number of items are obtainable from COUNTY 
SURVEYOR, County Offices, Lincoln, and returnable 
not later than 19th APRIL, 1961. 


BOROUGH OF BEDDINGTON AND 


WALLINGTON. 
ELECTRIC STREET LIGHTING. 


TENDERS invited for SUPPLY and ERECTION of 
161 Group ‘*B'' CONCRETE COLUMNS and BRACKETS 
with LANTERNS, 60-watt SODIUM _LAMPS_ and 
CONTROL GEAR, RE-SITING Three Existing Group 
““B'' COLUMNS, and SUPPLY and ERECTION of TWO 
“AMBERLINE" 200-watt SODIUM _ LAMPS on 25ft. 
STEEL COLUMNS, complete with GEAR. 

Conditions of Contract, Specification, Bill of 
Quantities, form of Tender and Plans, may be obtained 
from the Borough Engineer, Town Hall, Wallington, 
Surrey, to be returned to the undersigned by 10 a.m. 
on FRIDAY, 28th April, 1961. 


A. B. BATEMAN. 
Town Clerk. 


COUNCIL. 


Town Hall, 
Wallington. 
U RBAN_ DISTRICT COUNCIL OF 
RAYLEIGH. 


HIGHWAYS ACT, 1959. 


MAKING-UP OF 
(A) BROOKLYN DRIVE: (B) TALBOT AVENUE 


SEPARATE TENDERS are invited for the MAKING- 
UP of the ABOVE PRIVATE STREETS, including the 
Construction of approx. (a) 220 lin. yd., and (b) 
150 lin. yd. of Lean-Mix Concrete Carriageway 
Surfaced with Bitumen Macadam, Sft. wide Footways, 
Seeded Grass Verges, and incidental works of Kerbing, 
Street Lighting, and Soil and Surface Water Sewering. 

The Contract Drawings and General Conditions of 
Contract may be inspected at, and copies of the 
Specification, Bills of Quantities and Form of Tender 
obtained from, the Offices of the Engineer and 
on Council Offices, Hockley Road, Rayleigh, 
ssex. 

Completed Tenders, sealed in the envelope pro- 
vided, must be delivered to the undersigned not later 
than Noon on MONDAY, 1st May, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

Cc. E. FITZGERALD, 
Clerk of the Council. 


Council Offices. 
Hockley Road, 
Rayleigh, Essex. 
Sth April, 1961. 


BARNET URBAN DISTRICT COUNCIL. 
RE-LAYING OF PAVED FOOTWAYS. 


The Council invites TENDERS for the TAKING-UP 
and RE-LAYING of approx. 12,000 sq. yd. of PRE- 
CAST CONCRETE SLAB PAVED FOOTWAYS in 
VARIOUS ROADS within the District. 

Conditions of Contract maybe inspected, and 
Specification of Works, Bill of Quantities and Form 
of Tender obtained, on application to the Engineer 
and Surveyor of the Council, Ravenscroft House, Wood 
Street, Barnet. on any day (Saturdays excepted) 
between the hours of 9 a.m. and S p.m. 

Sealed Tenders must be delivered to the under- 
signed not later than 12 Noon on SATURDAY, 22nd 
April, 1961, and marked in the top left-hand corner 
of the envelope ‘' Re-laying of Paved Footways.” 

The Council does not bind itself to accept the 
lowest or any Tender. 

ALFRED S. MAYS, 
Clerk of the Council. 

Municipal Offices, 

Wood Street, 
Barnet, Herts. 
28th March, 1961. 


BARNET URBAN DISTRICT COUNCIL. 


PATCHING AND SURFACE DRESSING TO 
CARRIAGEWAYS, ETC. 


YEAR 1961/62. 


The Council invites TENDERS for the PATCHING 
and SURFACE DRESSING of CARRIAGEWAYS within 
the Urban District, the total area involved being 
approx. 64,000 super. yd., and other incidental works. 

Conditions of Contract may_be inspected, and 
Specification of Works, Bill of Quantities and Form 
of Tender obtained, on applicatiun to the Engineer 
and Surveyor of the Council, Ravenscroft House, Wood 
Street, Barnet, on any day (Saturdays excepted) 
between the hours of 9 a.m. and 5 p.m. 

Sealed Tenders must be delivered to the undersigned 
not later than 12 Noon on SATURDAY, 22nd April, 
1961, and marked in the top left-hand corner of the 
envelope ‘* Patching and Surface Dressing.” 

The Council does not bind itself to accept the 
lowest or any Tender. 


ALFRED S. MAYS, 
Clerk of the Council. 
Municipal Offices, 


Wood Street, 
Barnet, Herts. 
28th March, 1961. 


CANVEY ISLAND URBAN DISTRICT 
COUNCIL. 


STREET WORKS. 


TENDERS will shortly be 
MAKING-UP of the FOLLOWING: 
Trevia Avenue; Foksville Road; Haarle Road: 
Hellendoorn Road; Roosevel Avenue: Wood- 
ville Road; Wilrich Avenue; Vanderwalit 
Avenue; Voorburg Road; Tongres_ Road; 
Thielen Road; Delft Road; Waarem Avenue. 
The works comprise approx. 10,450 sq. yd. of 
Reinforced Concrete Carriageway, together with 
Surface Water Sewers, and ancillary works. 
Contractors who desire to receive Specifications, 
Bills of Quantities and Forms of Tender should make 
application to the Engineer of the Council not later 
than 17th APRIL. The application should be accom- 
panied by a deposit of £2 which will be refunded 
on receipt of a bona-fide Tender not subsequently 


withdrawn. 
J. RUMBLE, 
Clerk of the Council. 








required for the 


Council Offices, 
Canvey Island, 
Essex. 
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CORPORATION _OF BERWICK-UPON- 
TWEED. 


TENNIS COURTS, SPITTAL. 


TENDERS are invited from specialist contractors for 
the RESURFACING of THREE TENNIS COURTS at 
SPITTAL PROMENADE. Any further particuiars can 
be obtained from the Borough Surveyor. 

Tenders, with Specification, should be sent to the 
undersigned, enclosed in a plain sealed envelope 
without any name or mark indicating the sender and 
endorsed ‘‘Tender for Tennis Courts,"’ by not later 
than Noon on MONDAY, 17th April, 1961. 

R. B. DAVISON, 


Town Clerk. 
Municipal Buildings, 


Berwick-upon- Tweed. 
29th March, 1961. 


BOROUGH OF NEWBURY. 
PRIVATE STREET WORKS ACT, 1892. 
PRIORY ROAD AND ABBOTS ROAD, NEWBURY. 


TENDERS are invited by NEWBURY CORPORATION 
for the MAKING-UP of the ABOVE ROADS. 

Copies of the Specification, Bills of Quantities and 
Form of Tender may be obtained from the Borough 
Surveyor, Municipal Buildings, Newbury, at whose 
Office Plans, General Conditions and Conditions of 
Contract may be inspected. 

Sealed, Tenders, endorsed ‘Priory Road and Abbots 
Road P.S.W.,"" must be delivered to the undersigned 
not later than 9 a.m., THURSDAY, 27th April, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

LESLIE SOUTHERN. 


Municipal Buildings, Town Clerk. 


ee eter ian 
BOROUGH OF NEWBURY. 
106 HOUSES, SCHEME 9A— 
TURNPIKE ROAD ESTATE, NEWBURY. 


TENDERS are invited for the CONSTRUCTION of 
the ABOVE. 

Forms of Tender and Bills of Quantities may be 
obtained from the Borough Surveyor, Municipal Build- 
ings, Newbury, at whose Office Plans and General 
Conditions may he insvected. 

Sealed Tenders, endorsed ‘‘Tender for Scheme 9A,” 
must be delivered to the undersigned not later than 
9 a.m., FRIDAY, Sth May, 1961. The Corporation 
does not bind itself to accept the lowest or any Tender. 

LESLIE SOUTHERN, 
Town Clerk. 


BOROUGH OF TENTERDEN. 


PROPOSED CAR PARK— 
REAR OF EMBASSY CINEMA, TENTERDEN. 


TENDERS are invited for the CONSTRUCTION of 
the proposed CAR PARK at the rear of the EMBASSY 
CINEMA, Tenterden. 

Bills of Quantities, Specifications, Drawings and 
Form of Tender may be obtained from_R. J. NICHOLS, 
Esq., Borough Surveyor, Town Hail, Tenterden, Kent. 
on payment of a deposit of Two Guineas, which will 
be refunded upon receipt of a bona-fide Tender not 
subsequently withdrawn, and the return of all 


documents. 

Tenders, sealed in the envelope provided, must 
‘each the undersigned not later than 12 Noon on 
THURSDAY, 20th April, 1961. 


The Council do not bind themselves to accept the 


lowest or any Tender. 
Cc. A. SAUNDERS, 


Town Clerk. 
Town Hall, 


Tenterden, Kent. 
30th March, 1961. 


Ciry @ CARS es. 
CITY SURVEYOR'S DEPARTMENT. 


FIXED - PRICE TENDERS are invited for 
STRUCTURAL STEELWORK for FAIRWATER COUNTY 
PRIMARY SCHOOL, PENTREBANE ROAD, Cardiff. 

Conditions of Tender, Specification and Drawings 
may be obtained from the City Surveyor, at whose 
office Conditions of Contract may be inspected and to 
whom application should be made, accompanied by a 
deposit of the sum of £2 2s. Cheques should be 
made payable to the Cardiff Corporation and crossed 
“Not Negotiable and Co." 

The deposit will be refunded on receipt of a 
bona-fide Tender or the return of the Contract 
documents by the closing date. 

Tenders will not be considered unless enclosed in 
a plain sealed envelope endorsed ‘Tender for 
Structural Steelwork—rairwater C.P. School. Cardiff,’’ 
addressed to the undersigned at the City Hall, Cardiff. 
and sent by Registered Post or Recorded Delivery 
—- to be received not later than the Sth MAY, 

The envelope must not bear the name of or any 
mark indicating the identity of the tenderer. 

The Council does not bind itself to accept the 


lowest or any Tender. 
S. TAPPER-JONES, 


To ! le 
Citv Hall, a ee 


Cardiff. 
28th March, 1961. 

GREAT OUSE_ RIVER BOARD. 
TENDERS are invited for the FOLLOWING WORKS 
to be constructed during the financial year 1961-62: 
(1) HARROLD MILL.—The work consists of the 
Adaptation_of the existing Side Weirs and 
the Mill Throttle for Low Flow Gauging, 
involving a small amount of Concreting, 
together with ancillary works. 
(2) CAPPENHAM BRIDGE.—The work consists 
of the Construction of Reinforced Concrete 
Gauging Weir on the River Tove. with 


some River Channel Dredging, together with 
ancillary works. 


(3) RAVENSTONE MILL.—The work consists 
of Attendance on the_ Installation of a 
Sluice Gate, 13ft. x 2ft., together with 


ancillary works. 

(4) CHESTERFORD MILL.—The work consists 

of the Construction of a Reinforced Concret 

Spillway, crest width 65ft., and ancillar 

_ works. 
Copies of the tender documents and Drawings can 
be obtained from the Engineer of the Board at the 
address given below, on payment of a deposit of 
Five Guineas for_each contract (cheques to be made 
payable to the Great Ouse River Board), which will 
be refunded on the receipt of bona-fide Tenders, not 
subsequently withdrawn, and on the return of ail 
documents and Drawings. 
Tenders, enclosed in the endorsed addressed enve- 
lopes provided, must be received by me not later 
than 9 a.m. on MONDAY. 1st May. 1961. 


K. M. RODDIS. 
Clerk of the Board. 
Elmhurst. 
Brooklands Avenue, 
Cambridge. 
29th March, 1961. 
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CONTRACTS 
COUNTY BOROUGH OF BIRKENHEAD. 


ROADS DEPARTMENT. 


TENDERS are invited for the FOLLOWING 
SUPPLIES for nine months ending 31st March, 
1962:— 

(1) Granite; (2) Tarred Macadam and Hot-rolled 
Asphalt; (3) Natural Kerbs and Flags; (4) 
Concrete Kerbs and Channels (S) Concrete 
Flags; (6) Cement; (7) Bituminous and Tar 
Compounds; (8) Sait Glazed Ware Pipes, etc.; 
(9) tron Castings; (10) Coarse and Fine 
Gravel Aggregates. 

Form of Tender, Specifications, etc., from the 
BOROUGH ENGINEER AND SURVEYOR, 3 Conway 
Street, Birkenhead. Closing date for Tenders, 
Ist MAY, 1961. 


BOROUGH OF BEXHILL. 
SURFACE DRESSING—CARRIAGEWAYS. 


TENDERS are invited from contractors specialising 
in this type of work for the SURFACE DRESSING of 
approximately 48,700 super. yd. of CARRIAGEWAY 
within the Borough. 

General Conditions of Contract may be seen, and 
a copy of the Specification, Bill of Quantities and Form 
of Tender may be obtained from the Borough Engineer 
and Surveyor, Town Hall, Bexhill-on-Sea, Sussex. 

Tenders, in envelope provided, and not bearing any 
name or mark to indicate the sender, must be returned 
to the undersigned not later than a.m. on 
SATURDAY, 22nd April, 1961. 

The Council does not bind 
lowest or any Tender. 





itself to accept the 


EDWARD SMITH. 


Town Clerk. 
Town Hali, 


Bexhill, 
Sussex. 


BOROUGH OF SURBITON. 
SURBITON ASSEMBLY ROOMS. 


INTERNAL RECONSTRUCTION OF THE SMALL HALL, 
LOUNGE AND CLOAKROOM FACILITIES. 


TENDERS are invited for the ABOVE WORK in 
accordance with the Specification and Conditions of 
Contract, which may be obtained from the Office of 
R. THIRLWAY, M.1.Mun.E., M.1.Struct.£., Registered 
Architect, Borough Engineer and Surveyor, Council 
Offices, Ewell Road, Surbiton, Surrey. 

The Tender document, with the Form of Tender 
completed, shall be enclosed in the endorsed envelope 
provided, and bearing no name or mark indicating 
the sender, shall be delivered to the undersigned not 
later than 5 p.m. on FRIDAY, 28th April, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 


JOHN H. A. CRUNDELL, 
Town Clerk. 


CITY OF BIRMINGHAM. 
TO BUILDING CONTRACTORS. 


CONTRACT 7558—78 TWO- and FOUR-STOREY 
DWELLINGS, CALTHORPE PARK REDEVELOPMENT 
AREA, PERSHORE ROAD, EDGBASTON. 


The House Building Committee invite TENDERS 
for the ERECTION of the ABOVE. c 

Bills of Quantities and Form of Tender will be 
forwarded on payment of £2 2s. at the office of 
A. G. SHEPPARD FIDLER, City Architect, Civic Centre, 
Birmingham, 1, to whom all cheques should be made 
payable. Applications should be made by 11th April, 
1961. Conditions of Contract (which include the 
usual Fair Wages and Conditions of Labour Ciause) 
may be seen at the City Architect’s office during 
normal working hours. 

The deposit will be returned on receipt of a bona- 
fide Tender, or on notification of inability to Tender, 
together with the return of the documents not later 
than three days before the date for receipt of Tenders. 

Tenders, enclosed in the envelope provided for the 
purpose, must be sealed and delivered to the Town 
Clerk's Office (Room 8.31), Council House, 
Birmingham, 1, not later than 12 Noon on FRIDAY, 
the 12th May, 1961. Tenders received after that 
time will be rejected. 

The Committee do not bind themselves to accept 
the lowest or any Tender. 

T. H. PARKINSON, 


Town Clerk. 





The Council House, 
_ Birmingham, 


BARNET URBAN DISTRICT COUNCIL. 
TO CARTAGE CONTRACTORS. 
CONVEYANCE OF REFUSE. 


The Barnet Urban District Council is prepared to 
receive TENDERS from competent persons for the 
WORK OF DAILY CONVEYANCE OF HOUSE AND 
TRADE REFUSE from Barnet to Holwell Hyde, Cole 
Green, Herts. The period of Contract is to be five 
years, and the amount of Refuse to be dealt with is 
at the rate of 6.500 tons per annum., approx. 

Specification of Work Reauired and Form of Tender 
may be obtained on application to the Surveyor, 
Ravenscroft House, Wood Street, Barnet, Herts. 

Tenders, sealed and endorsed ‘‘ Conveyance of 
Refuse,” are to be delivered to the undersigned, at 
ne Gaon, not later than 12 Noon on the 22nd APRIL, 

The Council does not bind itself to accept the 
lowest or eny Tender, and any Tender which is not 
upon the official form or not fully completed will be 


rejected. 
AFLRED S. MAYS, 
Clerk of the Council. 











Municipal Offices, 
Wood Street, 
Barnet, Herts. 
28th March, 1961. 


EVESHAM RURAL DISTRICT COUNCIL. 
ASHTON-UNDER-HILL SEWERAGE SCHEME. 


TENDERS are invited, on a Fixed-price Basis, for 
LAYING approx. 2,750yd. of Gin. SOIL SEWER and 
350yd. of 4in. RISING MAIN, with necessary Man- 
holes and other incidental works, id for the 
Construction of a Sewage Disposal Works. 

Form of Tender, Specification, Bills of Quantities 
and Plans may be obtained from the Engineer and 
Surveyor, Lansdowne, Port Street, Evesham. 

Tenders, in a plain sealed envelope endorsed 
“‘Ashton-under-Hill Sewerage Scheme,” to be delivered 
to the undersigned by 9 a.m. on TUESDAY, 9th 
May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


Cc. H. GARDINER, ; 
Clerk to the Council, 
Lansdowne, 
Port Street, 
Evesham. 
29th March, 1961. 
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CONTRACTS 


GLAMORGAN COUNTY COUNCIL. 
HIGHWAYS ACT, 1959—PRIVATE STREET WORKS. 
TO PUBLIC WORKS CONTRACTORS. 


TENDERS are invited sor, see MAKING-UP of the 

FOLLOWING PRIVATE STR : 
Springfeld Road and Penbryn Road, Skewen, the 
principal works comprising: 
Carriageway, 1,650 sq. yd.; Footpaths, 
950 sq. yd.; Kerbing, 600 lin. yd.; 
Storm Water eee 200 lin. yd.; 
and incidental works. 

Specifications, Bills of Quantities, Forms of poner 
can be obtained from the County Surveyor, county 
Hall, Cardiff, on payment of a deposit of £5. 2 
deposit will be returned, subject to the Condit ene 
the Tender, on receipt of a bone fee Tender an e 

f all the documents supplied. ‘ 
reGoneral Conditions of Contract and Drawings ney 
be seen at the Offices of the County Surveyor during 
normal working hours. : cea 

will be required to pay the recog 
retae of wages and to observe the recognised hours 
of tabour. 

Sealed Tenders, 
and accompanied by t 
to be delivered, in 
County Hall, Cardiff, by t 
MAY, 1961, addressed to the 


il. 
ee Se ouncil w:ll not necessarily accept the 


The County C : 
lowest or any Tender. RICHARD JOHN, 
Clerk of the County Council. 


made out on the prescribed form 
he priced Bill of Quantities, are 
the envelope provided, at the 
he First Post on the 7th 
Clerk of the Glamorgan 


County _ 
ardiff. 
- 29th March, 1961. 


COUNCIL OF 
_ N West RIDING OF YORKSHIRE. 


for GENERAL BUILDERS’ 
'TIONAL 
nnection with PROVISION of ADD 
WORK |" ACCOMMODATION and exvensiens 
DINING HALL at THE GABLES, Wombwell, 
a ¥ le for inspection 
cifications are available fo 
at i Seethe Divisional Architect, Siehenser.. 
Westfield Road, Wane, ms appli 
de for Tender ° 
— Contract will be governed by the R.I.B.A. Form 
ent. 
5 sesied Tenders must be addressed & me oe 
undersigned, and received at Room S, oun AY: 
Wakefield, not later than 12 Noon on : 
24th April, 1961. a aneeiiuieas 
SERNA ork of the County Council. 


(COUNTY BOROUGH OF BOURNEMOUTH. 
BOROUGH ENGINEER'S DEPARTMENT. 
SUPPLY OF SEWAGE PUMPS. 


TIONS are invited for the SUPPLY. 
DELIVERY and ERECTION of SEWAGE and SLUDGE 
PUMPS at the Berry Hill Sludge Disoosal Site. . 

Specification, etc., obtainable from Borough arene 
Town Hall, Bournemouth, to whom quotations shou 
be sent to arrive by 10th MAY, 1961. 


A. LINDSAY CLEGG, 
Town Clerk. 


BOROUGH OF WORTHING 


WEST WORTHING SEWAGE DISPOSAL 
orn WORKS RECONSTRUCTION. 


CONTRACT 2— 
WEST WORTHING PUMPING STATION, ETC. 


ivil engineering contractors who wish to have their 
ane considered Sor inclusion In the selected list of 
contractors to be invited to TENDER for the ABOVE- 
MENTIONED WORKS, comprising:— 

(a) Alterations to Pump House and Installation 

of Pumps. 

(b) Screening and Disintegrator Unit, 

(c) Laying of 132vd. of 14in. and 20in. Cast- 
tron Rising Main and 108yd. of 18in. and 
27in. Concrete Pipes, 

should forward full details of their exoerience on 
works of this nature to the Borough Engineer and 
Survevor, at SS See to be received by 
MONDAY, 17th April, . 
E. G. TOWNSEND, 
Town Clerk. 


THE 





TENDERS are_ invited 











Borough Enaineer and Surveyor's 
Department, 
Town Hall, 
Worthing. 
28th March, 1961. 


MARKET BOSWORTH RURAL DISTRICT 
COUNCIL. 


PARISH OF IBSTOCK. 


RELIEF SEWERS AND SEWERAGE OF 
STATION ROAD. 


TENDERS are Invited from suitably experienced 
contractors for the LAYING of avprox. 5,7?90vd. of 
CAST-IRON, CONCRETE AND SALT GLAZED WARE 
SEWERS, House Connections and Pumpina Mains of 
varying diameters up to 24in., and the CONSTRUC- 
TION of a PUMPING STATION at IBSTOCK, 
Le‘cestershire. Period of Contract 18 months. 

Key Plans, Specification and Bill of Quantities may 
te obtained from the Council's Consulting Engineers, 
MESSRS. PICK, EVERARD, KEAY AND GIMSON, 
6 Millstone Lane, Leicester, on payment of a deposit 
of Five Guineas which will be refunded on receipt 
of a bona-fide Tender and the return of the docu- 
ments. Further detail Drawings are available for 
inspection at the same office. 

Tenders, on the form supplied and in the envelope 
provided, are to be delivered to the undersigned not 
later than 10 a.m. on SATURDAY, 13th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

Cc. J. HOLMES, 


Clerk of the Council. 
Council Offices, 
Market Bosworth, 
Near Nuneaton. 


MIDHURST RURAL DISTRICT COUNCIL. 


SUPPLY OF REFUSE COLLECTION VEHICLE. 


TENDERS are invited for the SUPPLY of ONE 
G'BSON PENDULUM COMPRESSOR REFUSE COLLEC- 
TOR mounted on a suitable chassis. 

Further details and Specification may be obtained 
from the Council's Engineer and Surveyor, Council! 
Offices, North Street, Midhurst. 


D. L. BLAY, 
Clerk of the Council. 
Council Offices, 
North Street, 
Midhurst, Sussex, 
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CONTRACTS 
BOROUGH OF SOUTHALL. 
RECONSTRUCTION OF TRINITY ROAD. 


TENDERS are invited for the RECONSTRUCTION 
of TRINITY ROAD between Uxbridge Road and 
Beaconsfield Road. 

The works include the Laying of some 1,600 sq. yd. 
of 8in. thick Lean-Mix Concrete Carriageway, with 
Surfacing approx. 4,300 sq. yd. of 34in. Bituminous 
Wearing Course, the Re-laying of 2,400 sq. yd. of 
P.C.C. Paving and 1,050 lin. yd. of 12in. x 6in. 
Granite Kerb. 

Copies of the Form of Tender, Specification and 
Bill of Quantities may be obtained from the Borough 





Engineer, Town Hall, Southall, on payment of £2 
which will be returned on receipt of a bona-fide 
Tender. 


Tenders must be delivered to the undersigned, in 
the envelope provided, and which shall not bear any 
identification of the sender, not later than Noon, 
MONDAY, 24th April, 1961. 

§. S. SVRETT, 
Town Clerk. 


Town Hall, 
ee Southall, — Middx. ; se ; 
cae AND COUNTY OF 


NEWCASTLE UPON TYNE. 


The HOUSING COMMITTEE of the CORPORATION 
are prepared to receive TENDERS for the ERECTION 
of PERMANENT BRICK GARAGES on VARIOUS 
SITES, as FOLLOWS: 

Group_1——-30 Garages on the Montagu Estate 
(Group 1). 

Group _ 2—41 
(Group 2). 

Bills of Quantities and Forms of Tender may be 
obtained on application, in writing, to the City 
Architect, 18 Cloth Market, Newcastle upon Tyne, 1, 
where Plans and Conditions of Contract may be seen. 
Contractors are asked to state in their application the 
group or groups for which they desire to tender. 

Sealed Tenders must reach the City Architect not 
raner. than 10 a.m. on WEDNESDAY, 26th April, 

No Tender will be received except in the official 
envelope which must not bear any name or mark 
indicating the sender. 

The Committee do not bind themselves to accept 
the lowest or any Tender. 

JOHN ATKINSON, 


Garages on the Montagu Estate 


Town Clerk. 
Town Hall, 
Newcastie upon Tyne, 1. 
3Cth March, 1961. 


HALE URBAN DISTRICT COUNCIL. 


ERECTION OF FLATS, DELAHAYS ESTATE. 


FIXED -PRICE TENDERS are invited for the 
ERECTION of 24 FLATS in SIX BLOCKS of FOUR. 

Tendering documents and full information obtainable 
from the Engineer and Surveyor at the Council Offices, 
Hale, Cheshire, on payment of a deposit of £2. 
returnable on _ receipt of a bona-fide Tender not 
subsequently withdrawn. 

Tenders must be in plain sealed envelopes endorsed 
“Tender—Flats,"” and reach me by 9th MAY, 1961. 


R. W. HORSFALL, 
Clerk of the Council 


‘THE URBAN DISTRICT COUNCIL OF 
KEYNSHAM. 


TEMPLE STREET IMPROVEMENT. 


TENDERS are invited for the RECONSTRUCTION of 
approx. 1,365 sq. yd. CARRIAGEWAY, together with 
327 sq. yd. Footpath. 

Specification, Bill of Quantities and Form of Tender 
may be obtained upon application to the Engineer 
and Surveyor, Council Offices, Keynsham, Bristol, on 
payment of a deposit of Two Guineas which will be 
refunded upon receipt of a bona-fide Tender not 
subsequently withdrawn. 

Tenders, in plain sealed envelopes endorsed 
“Temple Street Improvement,"* must reach the under- 
signed not later than the First Post on FRIDAY, 
28th April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

GEO. R. ASHTON, 
Clerk of the Council. 








Council Offices, 
Keynsham, 
Bristol. 
30th March, 1961. 


SOUTHAM RURAL DISTRICT COUNCIL. 
RATLEY SEWERAGE. 


The Council invite TENDERS from contractors 
having experience in similar work for THIS SCHEME 
which consists of the FOLLOWING: 

(a) Laying of approx. 1,300yd. of Gin. dia. S.1. 
Sewers, together with the Construction of 
relevant Manholes. 

(b) Construction of a Sewage Disposal Works, 
consisting of two Septic Tanks (capacity 
7,500 gallons), one Percolating Filter (150 
cu. yd.), two Humus Tanks (capacity 1,700 
gallons), and a Sludge and Supernatant 
Water Pump Station, together with the 
necessary Drains, Chambers, etc. 

(c) House Connections. 

All in accordance with the Drawings, Specifications, 
Bills of Quantities and Conditions of Contract prepared 
by MESSRS. W. HERBERT BATEMAN AND PART- 
NERS, of Batheaston, Norwich and Westminster, the 
Consulting Engineers to the Council. 

The Drawings, Specifications, Bill of Quantities and 
General Conditions of Contract are available for 
inspection by appointment at the Offices of the Council 
or at the Batheaston Office of the Consulting Engineers 
during normal office hours, but technical questions 
can_be dealt with only at the latter office. 

Copies of tendering documents will be Issued to 
intending contractors cn application to Messrs. W. 
Herbert Bateman and Partners, Chesterfield House, 
Batheaston, Bath. 

Applications for tendering documents must be 
accompanied with the names and addresses of three 
Engineers under whose direction similar schemes have 
been carried out by the applicant, together with a 
deposit of £5 5s. which will be returned upon receipt 
of a bona-fide Tender not subsequently withdrawn. 

Sealed Tenders, on the form provided In the Bill 
of Quantities, endorsed ‘‘ Ratley Sewerage Scheme," 
accompanied by the Bill of Quantities priced in Ink, 
should be posted to reach the undersigned not later 
than the First Post on MONDAY, 8th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender, and will not be responsible for 
any expenses incurred by those tendering. 


J. 1. YOUNG, 
Clerk ef the Council. 








Council Offices, 
The Grange, 
Coventry Road, _— 
Southam, Warwicks. 


April 13 1961 


CONTRACTS 
METROPOLITAN BOROUGH OF 
WANDSWORTH. 


MODERNISATION OF TOWN HALL. 





Contractors specialising in works of Interior 
modernisation and decoration, wishing to TENDER for 
WORKS OF THIS NATURE to be carried out to the 
TOWN HALL, WANDSWORTH, should submit names 
to me by 24th APRIL, 1961, giving details of experi- 
ence, technical and supervising staff available, with 
names of two technica! and two financial referees. 

Bills of Quantities will be issued to selected 
contractors in due course. 

Drawings may be seen by apoointment at Offices 
of JOHN AND SYLVIA REID, Chartered Architects, 
€3 Telbot Road, Highgate, N.6 (Tel.: MOUntview 


7131) 
J. NOEL MARTIN, 
Town Clerk 
Municipal Buildings, 
Wandsworth, S.W.18. 
23rd March, 1961. 


METROPOLITAN BOROUGH OF 
WANDSWORTH. 


RECONSTRUCTION OF SEWERS. 


Contractors wishing to TENDER for the 
RICONSTRUCTION of approx. 2,000yd. of SEWERS 
i) SIX ROADS should submit names to me by 19th 
APRIL, 1961, giving names of two technical and two 
finencial referees. 

Tender documents will be 
contraciors in due course 

J. NOEL MARTIN, 
Town Clerk. 


issued to selected 


Municipal Buildings, 
Wandsworth, S.W.18. 


BOROUGH OF _ CHELMSFORD. 


PATCHING HALL LANE IMPROVEMENT— 
RESURFACING. 


FIXED-PRICE TENDERS are invited for the 
RESURFACING of PATCHING HALL LANE, between 
Gypsy Corner and the Borough Boundary. The Work 
will consist of Laying approximately 3,050 sq. yd. of 
34in. Cold Asphalt, with ‘zin. Granite Chippings, 
Wearing Course, 1,800 sq. yd. of 2'gin. Bituminous 
Concrete Base Course, and 175 tons of Bituminous 
Concrete in Making-up Levels. 

Drawings may be inspected at, and Condition of 
Contract, Specification, Bill of Quantities and Form 
of Tender obtained from the office of the Borough 
Engineer and Surveyor, Coval Lane, Chelmsford, on 
payment of a deposit of £2 2s., returnable upon receipt 
of a bona-fide Tender not subsequently withdrawn. 

Tenders must be returned in the envelopes provided 
not. later than 12 Noon on MONDAY, 24th April, 

The Council do not bind themselves to accept the 
towest or any Tender 

B. A. FRANCIS, 


Town Clerk 





Municipal Offices, 
Chelmsford. 


BOROUGH OF MARGATE. 
MILLMEAD ROAD HOUSING ESTATE—STAGE 1. 


TENDERS are invited from electrical contractors 
who are members of The National Inspection Council 
for Electrical Installation Contracting, for the INSTAL- 
LATION of ELECTRICITY in HOUSES and FLATS on 
THIS ESTATE, including the PROVISION of INTER- 
COMMUNICATING SYSTEM in OLD FOLK’'S 
FLATLETS. 

Specification and Drawings may be obtained from 
the Office of the Borough Engineer, 38 Grosvencr 
Place, Margate. 

Tenders, enclosed in plain sealed envelopes bearing 
no mark or name indicating the identity of the sender, 
and endorsed “ Electrical Installation,’ and addressed 
to the Town Clerk, 40 Grosvenor Place, Margate, 
shouid be received by him not later than 12 o'clock 


Noon on SATURDAY, Z9th April, 1961. 
T. F. SIONELL, 
Town Clerk. 


Town Clerk's Office, 
40 Grosvenor Place, 
Margate. 


ITY OF WINCHESTER. 
C 


STREET LIGHTING. 
WORTHY ROAD, HYDE STREET (A.3090) AND 
WORTHY LANE (8.3045). 

TENDERS are invited for the ERECTION complete 
of approx. 49 LIGHTING POINTS involving 25ft. 
Stee! Columns for 250-W Colour Corrected Mercury 
Lighting. 

“Specification, Bill of Quantities and Form of Tende: 
may be obtained from the City Engineer and Surveyor, 
Guildhall, Winchester, at whose office Plans may be 
inspected. A deposit of £2 2s. will be required but 
will be refunded on receipt of a bona-fide Tender 

Tenders, in a plain envelope endorsed ‘* Worthy 
Road Lighting,’ should be addressed to the under- 
signed not later than First Post on FRIDAY, 21st 


April, 1961. R. H. McCALL, 
Town Clerk 
Guildhall, 
Winchester. 


29th March, 1960. ; . 
GOOLE RURAL DISTRICT COUNCIL. 


IFFE AND RAWCLIFFE BRIDGE 
— SEWERAGE SCHEME. 


ENDERS are invited, on a_ FIXED-PRICE BASIS, 
mm EXCAVATING, PROVIDING and LAYING of 
about 970 lin. yd. of Gin., Qin., 12in. and 1Sin. 
SEWERS and MANHOLES with House Connections, the 
CONSTRUCTION of TWO PUMPING STATIONS and 
SEWAGE DISPOSAL WORKS, and the LAYING of 
about 2,500 7. yd. of Gin., Zin. and 8in. A.C. 
PUMPING MAIN. = 

Drawings may be seen at the offices of the Council's 
Consulting Engineers, MESSRS. FAIRBANK AND SON, 
29 St. Mary's, Bootham, York, on and after the 
10th April, 1961, during normal working hours. 

Copies of the Specification, Bill of Quantities and 
Form of Tender may be obtained from the Consulting 
Engineers on payment of Three Guineas (by cheque 
made payable to the Goole R.D.C.), which will be 
returned on receipt of a bona-fide Tender. 

Tenders, in plain sealed envelopes endorsed ‘‘Tender 
for Rawcliffe Sewerage Scheme,"’ must reach the 
undersigned not later than 12 Noon on SATURDAY, 
13th May, 1961. 

The Council do not bind themselves to accept the 


S Tender. 
lowest or any Te! R. BULLOCK, 


Clerk of the Council. 
149 Boothferry Road, 
Goole, 
Yorks. 
5th April, 1961. 
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HIGHWAYS DEPARTMENT. 

The HIGHWAYS COMMITTEE of the LEEDS CITY 
COUNCIL invite TENDERS for:— 

(a) PRIVATE STREET WORKS.—Kerbing, Tar- 
macadam Footpaths, Tarmacadam Carriage- 
ways, etc., in the FOLLOWING:— 

Norfolk Close. 

Norfolk Green. 

Pinder Grove. 

Raynville Avenue (Part 2). 

Ridge Way (Part). 
Ridge Way Close. 
Whitebridge Crescent (Part). 
Whitebridge View. 

(b) THEAKER LANE REDEVELOPMENT AREA. 
General Site Clearance, Excavation and 
Filling, Construction of Carriageways and 
Footpaths, including Concrete Haunch, Hard- 
core Foundations, Kerbing, Tarmacadam 
Surfacing, Soiling, Seeding and Turfing, and 
other incidental works. 

Forms of Tender and Bills of Quantities may be 
obtained upon payment of a deposit of One Guinea, 
which amount will be returned upon receipt of a 
bona-fide Tender. Plans, Specifications and copies of 
the documents forming the contract may be inspected 
upon application to the Highways Engineer, 155 Kirk- 
stall Road, Leeds; 4. 

Tenders will be considered only when submitted 
sealed in the envelope provided, endorsed ‘Highways 
Department—Tender for Contractors’ Works,"’ and not 
bearing any name or mark indicating the sender. 

Tenders must be delivered at the Town Clerk's 
Office (Committee Department), Room 57, Civic Hall, 
Leeds, 1, not later than 10 a.m. on THURSDAY, 
the 27th April, 1961. 

The lowest or any Tender will not necessarily be 


accepted. 
W. J. HISCOCK, 


Highwa ineer. 
March, 1961. ere ene 


BASILDON URBAN DISTRICT COUNCIL. 


IMPROVEMENT OF A.129 SOUTHEND ROAD AT 
SHOTGATE BRIDGE. 


TENDERS will shortly be_ invited for THIS 
IMPROVEMENT, consisting of Widening and Raising 
approx. 200yd. of a Carriageway. Drainage, Bitu- 
minous Concrete Foundations, Kerbing, Tarmacadam 
Footway and Gravel Asphalt Carriageway Surfacing 
are required. 

_Contractors should submit their names, together 
with those of two referees for whom they have recentiv 
carried out similar works, to the ENGINEER AND 
SURVEYOR, Council Offices, 88 Town Square, Basildon, 
Essex, within seven days of this advertisement. 


SADDLEWORTH URBAN _ DISTRICT 
COUNCIL. 


SUPPLY OF A LIGHT MOTOR VAN. 


The Council invite TENDERS for the SUPPLY and 
DELIVERY of a LIGHT VAN, of 7cwt. to S8cwt. 
a capacity, suitable for general light carrying 
work. 

Offers are also invited for a Bedford Workobus 
(1956) at present owned by the Council, to be taken 
in part exchange. Arrangements to inspect this vehicle 
can be made during ordinary working hours. 

Specification and any further particulars required 





may be obtained from B. CASTLE, M.!.Mun.E., 
cogueet and Surveyor, Council Offices, Uppermill, 
am. 


Tenders, endorsed ‘* Tender for Motor Van,"’ must 
be delivered to the undersigned, in plain sealed 
envelope which must not bear any name or mark 
indicating the sender, not later than Noon on 
MONDAY, the 1st May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


T. NUTTALL, 


Clerk of the Council. 
Council Offices, 


St. Chad's, 
Uppermill, Oldham. 
NORTHWICH RURAL DISTRICT 
COUNCIL. 
HOUSING TENDERS. 
The Northwich Rural District Council Invite 


TENDERS for the ERECTION of 12 DWELLINGS on 


a SITE off OULTON MILL LANE, COTEBROOK, 
Utkinton. 
Copies of the Soecification, Plans, etc., may be 


obtained from the Engineer and Surveyor, Whitehall, 
Hartford, Northwich, upon payment of Two Guineas 
which will be refunded upon receipt of a bona-fide 
Tender not subsequently withdrawn, and the return 
of all documents. 

Sealed Tenders, in the envelope supplied, bearing 


no name or mark indicating the sender, must be 
delivered not later than 10 a.m. on THURSDAY, 
the 4th of May, 1961, to the CLERK OF THE 


COUNCIL, Whitehall, Hartford, Northwich, Cheshire. 
SAINT IVES RURAL DISTRICT COUNCIL. 


SEWERAGE AND SEWAGE DISPOSAL. 


TENDERS are invited from experienced contractors 
for MAIN DRAINAGE WORKS in the PARISHES of 
HOUGHTON AND WYTON, HEMINGFORD ABBOTS, 
and HEMINGFORD GREY, comorising the Laying of 
approx. 19,029yd. of Smal! Diameter Sewers and 
Rising Main, and the Construction of eight Small 
Pumping Stations, a Sewage Disposal Works, and 
other ancillary work. 

Particulars and Specifications may be obtained from, 
and Plans may be inspected at, the Offices of the 
Council's Consulting Engineers, MESSRS. HOWARD 
HUMPHREYS AND SONS, West Street, Epsom, Surrey, 
on and from Monday, 17th April, 1961, until Friday. 
12th May, 1961, between the hours of -10.a.m. and 
4 p.m., upon payment of a deposit of Five Guineas 
by cheque payable to Saint Ives Rural District Council 
which wil! be refunded upon receipt of a bona-fide 
Tender not subsequently withdrawn, and the return 
of all documents. Prints of the Contract Drawings 
can be obtained on toan from the Consulting Engineers 
on payment of Three Guineas. All prints so supplied 
are to be- returned, ‘ 

Tenders, on the official form and in the sealed 
envelopes provided, endorsed ‘* Tender -for - Main 
Drainage of Houghton, Wyton-and The Hemingfords,” 
but bearing no-name or other mark indicating the 
sender, must be delivered to the undersigned not later 
than Noon on WEDNESDAY, 24th May,-1961. 

The Counclt does not bind itself to accept the lowest 
or any Tender, and acceptance will be subject to the 
approval of the Ministry of Housing and Local 


Government. 
E. A. N. JONES, k 
Clerk of the Council. 
Council Offices, 
Priory Road, 
Saint ives, Hunts. 
4th April, 1961, 
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BOROUGH OF NUNEATON. 
WEDDINGTON SEWAGE PUMPING MAIN. 


TENDERS are invited from experienced contractors 
for the LAYING of about 800 lin. yd. of 10in. C.I. 
wane MAIN, and the Construction of Ancillary 

orks. 

Drawings can be inspected, and Contract documents 
can be obtained, from the Borough Engineer, on 
payment of a deposit of Two Guineas, returnable on 
receipt of a formal Tender. 

Tenders, in the prescribed form, must be received 
by the undersigned not later than 10 a.m. on 
MONDAY, 24th April, 1961. 

A. A. CRABTREE, 
Town Clerk. 





Council House, 
Nuneaton. 


BOROUGH OF _ STOURBRIDGE. 
SURFACE WATER CULVERTS. 


(1) PEDMORE LANE TO QUARRY POOL. 
(2) SWAN STREET TO RIVER STOUR. 


Contractors possessing the necessary experience and 
piant, and wishing to TENDER for the ABOVE 
SCHEMES, are invited to submit their names to the 
undersigned by 28th APRIL, 1961. 

Scheme 1 consists of approx. 1,040 lin. yd. of 
Reinforced Concrete Pipes of between 24in. and 4Sin. 
dia., together with Brick Manholes and _ incidental 
works. 

Scheme 2 consists of approx. 470 lin. yd. of S7in. 
dia. and 190 lin. yd. of S4in. dia. Reinforced Concrete 
Pipes, together with 20 lin. yd. of Reinforced Concrete 
Box Culvert, Brick Manholes, and other incidental 
works. 

Applications must be accompanied by a list of 
schemes of a similar nature that have recently been 
carried out by the contractor. ones 

Drawings may be inspected at the Office of the 


undersigned. 
H. W. MORRIS, B.Sc.(Eng.), A.M.1.C.E 
M.1!.Mun.E., 
Borough Engineer and Surveyor. 
Council House, 
Stourbridge. 
Sth April, 1961. 


BUSHEY URBAN DISTRICT COUNCIL. 
PROPOSED ADDITIONAL SURFACE WATER SEWER. 


TENDERS are invited for the CONSTRUCTION of 
185 lin. yd. of 18in. diameter SURFACE WATER 








SEWER, MANHOLES and_incidental Works at 
HARCOURT ROAD/MOATFIELD ROAD, _ Bushey, 
Herts. 


Plans and Conditions of Contract may be inspected, 
and Form of Tender, Specification and Bills of 
Quantities obtained, from the Engineer and Surveyor 
at the address below on payment of a deposit of 
£2_2s., refundable on receipt of a bona-fide Tender. 

Tenders, in plain envelopes endorsed ‘‘Additional 
Surface Water Sewer,’’ must be received by me not 
later than 12 Noon on TUESDAY, 25th April, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

c. G. EVERATT, 


Clerk of the Council. 
Council Offices, 
Rudolph Road, 
Bushey, 
Herts. 


NEWTON ABBOT URBAN DISTRICT 
COUNCIL. 


SURVEYOR’'S DEPARTMENT. 
TARSPRAYING. 


Contractors are invited to TENDER for the TAR- 
SPRAYING of CLASSIFIED and UNCLASSIFIED 
ROADS in the Urban District. 

The area involved is approx. 54,000 sq. yd. 

Particulars and Tender Form may be obtained from 
the Surveyor, 18 Devon Square, Newton Abbot. 

H. EVANS, 
Clerk of the Council. 

Town Hall, 

Courtenay Street, 
Newton Abbot. 
13th April, 1961. 


(CHESTER-LE-STREET RURAL DISTRICT 
COUNCIL. 


BARLEY MOW AREA. 
SEWERAGE AND SURFACE “WATER DRAINAGE. 
TO SEWERAGE CONTRACTORS. 


The above Council invite TENDERS on a Fixed-price 
Basis for the FURNISHING and LAYING of about 
6,300 lin. yd. of 48in. down to Gin. dia. CONCRETE 
PIPE SEWERS and Surface Water Drains, compiete 
with Manholes and other appurtenant works. 

Contractors desirous of tendering are requested to 
send their names and addresses to MESSRS. D. 
BALFOUR AND SONS, Consulting Engineers, Cale- 
eonian Buildings, 145 Pilgrim Street, Newcastle upon 
Tyne, 1, Engineers for the work, accompanied by a 
cheque for £5 made payable to the above Council, 
not jater than 29th APRIL, 1961, after which full 
pavt'culars will be forwarded. 

The deposit will be returned on receipt of a bona- 
fide Tender and on return of all particulars after the 

ntract is let. 
con is essential that the contractor should have had 
considerable experience in similar works and be 
p-epared to furnish good and approved security for 
the fulfilment of the Contract. “ 

Tenders, in plain sealed envelopes endorsed 
‘* Tender for Barley Mow Area Sewerage and Surface 
Water Drainage,’’ must be posted to reach the 
undersigned by a date to be given by the Engineers. 

The Council x — bind themselves to accept the 
lowest or any Tender. 

J. SANDERS, 


Clerk of the Council. 
Union Offices, 
Chester-le-Street, 
Co. Durham. 


ay Tn POND A Nn nrhs aye 
FAST SUFFOLK. STANDING JOINT 
COMMITTEE. 





ERECTION OF POLICE HOUSE AT EYE. 


Building contractors: are invited to apply to TENDER 
for the ERECTION of ONE POLICE HOUSE at EYE. 

Applications should be made to -the County 
Architect, MR. E. J. CUNDLIFFE, A.R.1.B.A., County 
Hall, Ipswich, before the 18th April, 1961; each must 
be accompanied. by a deposit of £2 2s. (cheques 
payable to the East Suffolk County Council), returnable 
on receipt of Tender. 

Specifications and Drawings will be sent out on 
20th April for Fixed-price Tenders required by the 
Sth MAY, 1961, 
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RRADNORSHIRE COUNTY COUNCIL. 


ERECTION OF NEW FARM HOUSES, ETC. 


TENDERS are invited for the ERECTION of NEW 
FARM HOUSES and ADAPTATION of EXISTING 
FARM BUILDINGS at the NEUADD FARM, Bieddfa, 
Knighton, and LLANWEN FARM, Knighton. 

Tender documents may be obtained from the 
County Land Agent, County Hall, Liandrindod Wells, 
upon payment of a deposit of £2 2s. for each of 
the documents. The deposit to be refunded on receipt 
of a bona-fide Tender. Cheques to be payable to the 
Radnorshire County Council and crossed *‘ and Co." 

No Tender will be considered unless sent In a 
plain sealed envelope addressed to the undersigned, 
bearing the words ‘* Tender(s) for New Farm House(s), 
etc., at Neuadd, Bleddfa and/or Lianwen, Knighton,” 
but devoid of any name or mark indicating the sender, 
and delivered not later than 6th MAY, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

D. C. S. LANE, 


Clerk of the County Council. 





County Hail, 
Llandrindod Wells.‘ 


METROPOLITAN BOROUGH OF 
ISLINGTON. 


TENDERS are invited for the SUPPLY of 160 dozen 
DOUBLE WARP COTTON TURKISH TOWELS to 
ISLINGTON PUBLIC BATHS. 

Forms of Tender, Specification, etc., may_ be 
obtained from the Chief Superintendent, Hornsey Road 
Baths, N.7. 

Tenders, in the specially marked envelope provided, 
must be delivered to the Town Clerk, Town Hail, 
Upper Street, N.1, not later than 12 Noon on 
WEDNESDAY, 3rd May, 1961. 


H. DIXON CLERK, 
Town Clerk. 





Town Hall, 
Upper Street, 
London, N.1. 
Sth “April, 1961 _ xh 
METROPOLITAN BOROUGH OF 


WANDSWORTH. 


CONSTRUCTION OF MANHOLES. 


Contractors wishing to TENDER for _ the 
CONSTRUCTION of 40 PRECAST CONCRETE TUBE 
MANHOLES should submit names to me by 19th 
APRIL, 1961, giving names of two technical and two 
financial referees. 


Tender documents will be issued to selected 
contractors in due course. 
J. NOEL MARTIN, 
Town Clerk. 
Municipal Buildings, 
Wandsworth, S.W.18. 
BOROUGH OF _ TOTTENHAM. 


MARKFIELD ESTATE—CONTRACT “D.” 


ERECTION OF 112 DWELLINGS IN FOUR BLOCKS. 
INCLUDING ONE BLOCK 13 STOREYS HIGH. 


TENDERS are invited from firms.capable of under- 
taking the whole Contract, including Reinforced 
Concrete Construction. 

Applicants to notify the Borough Engineer, Town 
Hall, Tottenham, N.15, not later than MONDAY, 
ist May, 1961, quoting “ C.J.,"" together with £2 2s. 
deposit, refundable upon the submission of a bona-fide 
Tender. Plans may be seen at the Town Hall, N.15S. 

As soon.as possible after the receipt of the deposits, 
copies of the Bills of Quantities, Form of Tender 
and all necessary documents will be forwarded to the 
applicants, stating the closing date for the receipt of 
Tenders. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

M. LINDSAY TAYLOR, 
Town Clerk. 


BANSTEAD URBAN DISTRICT COUNCIL. 
COLD ASPHALT SURFACING OF SECTION OF 
CARRIAGEWAY, HOLLY LANE, BANSTEAD. 


TENDERS are invited for the SUPPLY and LAYING 
by MACHINE SPREADER of approximately 100 tons 
of FINE COLD ASPHALT SLAG AGGREGATE, with 
the necessary quantity of Precoated Granite Chippings, 
all_in accordance with 8.S.1690. 

Tender documents may be obtained from, and 
Conditions of Contract may be inspected at the office 
of the Engineer and Surveyor, Council Offices, Brighton 
Road, Banstead, Surrey, on payment of a deposit of 
£2 2s., which will be returned on receipt of a bona-fide 
Tender not :subsequently withdrawn. 

Tenders, in plain sealed envelopes endorsed ‘‘Tender 
for Resurfacing—Holly Lane,"" must be returned to 
eer not later than MONDAY, the 1st May, 


1. 
The Council do not bind themselves to accept the 
lowest or any Tender. mE 








SHAW. ~ 

Clerk of the Council. 
The Council House, 

. Brighton Road, 

Banstead. © aa aes _ shane clined ane 
FRIMLEY AND CAMBERLEY 
URBAN DISTRICT COUNCIL. 

SEWAGE DISPOSAL WORKS EXTENSIONS, 
CONTRACT NO. 8. 


The Council invite TENDERS from experienced 
public works contractors having substantial previous 
evoerience of similar -works; “for. EXTENSIONS to 
SEWAGE DISPOSAL WORKS, comprising Grit Tank. 
tvo 7Oft, dia. Settlement Tanks, 452ft. long 
Rectanguiar Bacteria Bed, 60Oft. dia. Humus Tank, 
Studge Digestion Tank, Sludge Beds, Pumping Stations, 
and other incidental works. 

The Drawings. can be, inspected at,. aod anies . of 





the Specification, Bills of ‘Quantities _ orm -of 
Tender can be obtained from, the Engin . MESSRS. 
WILLCOX, RAIKES AND MARSHALL, “33. Great 
Charles Street, Birmingham, 3, on or after 13th April, 
1961, on application, accompanied by- a staternent of 
previous similar works executed and a cheque- for 
19 Guineas’ drawn in favour of the Council, as a 
deposit whith will be reéfdnded after ‘delivery of a 
bona-fide Tender and the return of: all documents 
supolied. ers< - , 
Tenders, on-the form supplied;-are to be delivered 
to the undersigned not later than 412 o'clock Noon on 
MONDAY, 15th May, 1961. 
The Council do not bind themselves to accept the 
lowest or any Tender. Z . 
Dated this 1st day of April, 1961. 
(Signed) K. S. HARVEY, ‘ 
Clerk of the Council, 
Municipal Buildings, 
Camberley, 
Surrey, 
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BOROUGH OF WIMBLEDON. 


HEATING AND VENTILATION—TOWN HALL AND 
PUBLIC HALL. 


TENDERS are invited for the REPLACEMENT of 
the EXISTING BOILERS with NEW AUTOMATICALLY 
CONTROLLED OIL-FIRED BOILERS (4 x 1m. B.Th.U.), 
complete with all Ancillary Equipment, Modifications 
to the Ventilation Plant, etc. 

Documents from Borough Engineer, Town Hall, 
Wimbledon, S.W.19, on payment of £2 2s. deposit, 
returnable on receipt of a bona-fide Tender not 
subsequently withdrawn. 

FRANCIS J. O'DOWD, 
Town Clerk. 
Town Halil, 
Wimbledon, S.W.19. 


BOROUGH OF WOOD GREEN. 
ERECTION OF FLATS. 


The COUNCIL invite TENDERS on a_ Fixed-price 
Basis for the ERECTION of EIGHT ONE-BEDROOM 
FLATS at WILLIAMS GROVE, Wood Green. 

Bills of Quantities, Forms of Tender, etc., may be 
obtained from the Borough Engineer at the address 
below (where Conditions of Contract may also be 
inspected), upon payment of a deposit of £1 1s. 
which will be returned on submission of a bona-fide 
Tender not subsequently withdrawn. 

Tenders, in plain sealed envelopes endorsed 
“Tender for Erection of Flats,"" but with no name 
or mark indicating the sender, must be delivered to 
the undersigned not later than Noon on the Sth MAY, 


er G. W. PLATER, 
Town Clerk. 


Town Hail, 
Wood Green, N.22. 
29th March, 1961. 


Tes 6 OF HEREFOR D. 
PROSPECT FARM HOUSING ESTATE. 


The COUNCIL invite TENDERS for the CONSTRUC- 
TION. of ROADS and SEWERS for the ABOVE 


ESTATE. 
The works comprise the following: The Provision 


of Foul and Surface Water Sewers, Kerbing, 
Channelling, Pitched Foundation, Tarmacadam Sur- 
facing, and all incidental works. Carriageway area 


ox. 9,300 sq. yd. 
oP Orawings may be seen at, and Tender documents 


obtained from, the Office of the City Surveyor, Town 
Hall, Hereford, upon deposit of Two Guineas in each 
case, refundable on receipt of a bona-fide Tender not 


subsequently withdrawn. ; 7 

Tenders, in the envelope provided, and bearing no 
mark or indication of the sender, must be delivered 
to me not later than 9 a.m. on MONDAY, 24th 


April, 1961. . 
The Council do not bind themselves to accept the 


° Tender. 
lowest or any J. A. WESTON, 
Town Clerk. 
Town Hall, 
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KENT COUNTY COUNCIL. 
BARMING BRIDGE, NEAR MAIDSTONE, 


TENDERS are invited from specialist firms, By fot 
later than 1st MAY, 1961, for STRENGTHENING the 
ERODED AND DECAYED TIMBER PILES and Lintels 
of BARMING BRIDGE above Bed level, by Totally 
Encasing with Reinforced Concrete Shells. 

Particulars obtainable from COUNTY SURVEYOR, 
County Hall, Maidstone. 

COUNCIL. 


DORSET COUNTY 


AMBULANCE SERVICE UNIFORMS. 
The Dorset County Council invite TENDERS for the 





SUPPLY of CLOTHING for the Dorset County 
Ambulance Service. 
Forms of Tender, showing types and approx. 


quantities required, may be obtained from the County 
Medical Officer, County Hall, Dorchester. 

Sealed Tenders, endorsed ‘‘ Tender for Ambulance 
Service Clothing,’ must be received by me by the 
28th APRIL, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


A. C. TEMPLEMAN, 
Clerk of the County Council 
County Hall, 
Dorchester, 
Dorset. 


4th April, 1961. 
COUNTY BOROUGH OF ROTHERHAM. 
AMENDED ADVERTISEMENT. 
WEST BAWTRY ROAD IMPROVEMENT. 


TENDERS are invited from experienced contractors 
for the WIDENING, REALIGNMENT and RECON- 
STRUCTION of approx. 350 lin. yd. of WEST BAWTRY 
ROAD, A.631, within the County Borough of 
Rotherham, to an overall width of 60ft., including 
Earthworks, Foundations, and Dense Bituminous Mac- 
adam Surfacing, Kerbing, Flagging. Surface Water 
and Subsoil Drainage, Fencing, Grass Verges, and 
ancillary works. 

Specifications and Bilis of Quantities may _ be 
obtained from E. J. MANSON. 8.Eng., A.M.1.C.E., 
Borough Engineer, Municipal Offices, Howard Street, 
Rotherham, on payment of a deposit of £5 Ss. (Five 
Guineas) which will be refunded on receipt of a 
bona-fide Tender not subsequently withdrawn. 

Drawings may be inspected and other information 
obtained at the Offices of the Borough Engineer during 
normal working hours. 

Tenders, together with fully priced Bills of Quan- 
tities, in plain sealed envelopes endorsed ‘' West 
Bawtry Road Improvement,’ must be delivered to the 
undersigned not later than 10 a.m. on FRIDAY, 
28th April, 1961. 

The Council does not bind 
lowest or any Tender. 

JOHN S. WALL, 


Town Clerk. 





itself to accept the 


Municipal Offices, 
Howard Street, 





— 1961. : ~~ * 1961. : a 
FFULWooD URBAN DISTRICT COUNCIL. B OROUGH OF GRAVESEND. 
CONSTRUCTION OF RELIEF SEWER— PRIVATE STREET WORKS. 


GARSTANG ROAD. 


TENDERS are invited for the ABOVE WORK, which 
involves the Laying of approx. 100yd. each of 18in. 
dia. and 12in. dia. Precast Concrete Pipes, together 
with Precast Concrete Manholes, and ancillary works. 

Form of Tender and other documents may be 
obtained from the Engineer and Surveyor on payment 
of a deposit of £2 2s. which will be returned on 
receipt of a bona-fide Tender. , 

Tenders, in envelopes provided, bearing no mark 
or indication of the sender, endorsed ‘* Relief Sewer— 
Garstang Road," should be delivered to the under- 
signed not later than 10 a.m. on SATURDAY, the 
13th May, 1961. 

The Council does 
lowest or any Tender. 

R. D. S. COTMAN, 
Clerk of the Council. 





not undertake to accept the 


Council Offices, 
Garstang Road, 
Fulwood, 
Near Preston, Lancs. 


HAVANT AND WATERLOO 
URBAN DISTRICT COUNCIL. 


The Urban District Council of Havant and Waterloo 
invite TENDERS for the CONSTRUCTION of THREE 
NON-ATTENTION HARD TENNIS COURTS, with 9ft. 
high Chain Link Fencing, the Laying of Surface Water 
Drains, and other incidental works, at FRONT LAWN 
RECREATION GROUND, Havant. 

Conditions of Contract and Drawings may be 
inspected at the Office of the Engineer and Surveyor, 
1 Park Road North, Havant, from whom the 
Specification, Bills of Quantities and Form of Tender 
may be obtained. ss 

No Tender will be received except in a plain sealed 
envelope which must bear the words ‘ Tender for 
Tennis Courts,’’ but shail not bear any name or mark 
indicating the sender. 

Tenders must be delivered to the CLERK OF THE 
COUNCIL, Town Hall, Havant, not later than 12 Noon 
on_MONDAY, tst May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


HEBBURN URBAN DISTRICT COUNCIL. 


PART 104—-DWELLINGS—CENTRAL AREA 
REDEVELOPMENT— 
IN RESPECT OF 24 FLATS AND 24 MAISONNETTES 
TO BE BUILT IN THREE BLOCKS 
THREE STOREYS HIGH. 


TENDERS are invited for the UNDERMENTIONED 
SUB-CONTRACTS in connection with the ERECTION 
of the ABOVE HOUSES by Direct Labour 

(1) Plumbing. 
(2) Electrica! 
(3) Plastering. 

Drawings and Conditions of Contract may be seen 
at the ce of the Engineer and Surveyor, Council 
Offices, Argyle Street, Hebburn, from whom Specifica- 
tion, etc., and Forms of Tender may be obtained 
on payment of a deposit of Three Guineas which will 
be_returned on receipt of a bona-fide Tender. 

Tenders must be sent in a plain sealed envelope, 
without any_name or mark indicating the sender, and 
endorsed ‘* Plumbing, etc.,"" as the case may be, and 
must be delivered to the undersigned not later than 
Noon on TUESDAY, Sth May, 1961. 

The Council does not bind itself to accept the 


jowest or any Tender. 
W. KINGHORN, 
Clerk to the Council 








Installation. 


Council Offices, 
Argyle Street, 
Hebburn, Co. Durham 


HIGHWAYS ACT, 1959, SECTION 189. 
ORCHARD AVENUE AND BRENCHLEY AVENUE 


FIXED-PRICE TENDERS, returnable by 15th MAY 
1961, are invited for the GRADING and SURFACING 
of CARRIAGEWAYS in. BITUMINOUS MACADAM 
of 6,100 sq. yd. of CARRIAGEWAY and 2,800 sq. 
yd. of FOOTPATH; KERBING; GULLIES and SOAK- 
AWAYS; FOOTPATH CROSSINGS; LIGHTING and 
accommodation _works. Tender documents’ from 
BOROUGH ENGINEER AND SURVEYOR, 6 Woodville 
Terrace, Gravesend, Kent. 


BOROUGH OF KETTERING. 
WEEKLEY GLEBE PLAYING FIELD 
CHANGING ROOMS. 


FIXED-PRICE TENDERS are_ invited for the 
ERECTION of the ABOVE CHANGING ROOMS. 

Forms of Tender and Bills of Quantities may be 
obtained from, and Plans inspected at, the Office of 
the Borough Engineer and Surveyor, S Gold Street 
Kettering. 

A deposit of Two Guineas is required, which will 
be refunded upon receipt of a bona-fide Tender and 
the return of all documents. 

Tenders, enclosed in a plain sealed envelope 
endorsed ‘‘ Changing Rooms—Weekley Glebe,”’ are to 
be returned to the undersigned not later than 12 
Noon, MONDAY, 1st May, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 


(Signed) D. DUNSFORD PRICE, 
Town Clerk 
Town Clerk's Office, 
Huxloe Place, 
High Street, 


Kettering. ES 
WeEsST KESTEV 


RURAL DISTRICT COUNCIL. 


LONG BENNINGTON SEWERAGE AND SEWAGE 
DISPOSAL SCHEME. 


TENDERS are invited from experienced civil 
engineering contractors for the LAYING of about 
5,500yd. of Gin. and Qin. dia. PIPE SEWERS, 1,800yd. 
of Sin. SPUN-IRON PIPE RISING MAINS, and the 
Construction of two Pumping Stations and a Sewage 
Disposal Works comprising Settlement Tank, Bacteria! 
Filter SSft. dia.. Humus Tank, Sludge Orying Beds 
and Pumping Station, near Long Bennington, about 
eight miles north-west of Grantham. 

Plans, Specification and Bilis of Quantities may be 
seen at the Offices of the Council's Consulting 
Engineers, MESSRS. ELLIOTT AND BROWN, Staniey 
House, Pelham Road, Nottingham, and copies of the 
Quantities and Form of Tender may be obtained from 
them on deposit of Five Guineas (by cheque payable 
to the West Kesteven R.D.C.), which will be refunded 
on receipt of @ bona-fide Tender not afterwards 
withdrawn, and return of all documents loaned to the 
contractor within seven days of notice informing him 
that @ Tender has been accepted. 

Tenders, endorsed ‘‘Long Bennington Sewerage,” 
should be delivered to me at Sandon Close, Grantham, 
in plain sealed envelopes, not later than the First 
Post on FRIDAY, 19th May, 1961. 

The lowest or any Tender will not necessarily be 
accepted. ¥ 

Acceptance of Tender will be subject to the final 
approval of the Ministry of Housing and Local 
Government. Work to be commenced immediately such 
approval is received. 

J. R. MORGAN, 


Clerk of the Council 


E N 
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CONTRACTS 
COUNTY OF KINCARDINE, 


PERTH-ABERBEEN-INVERNESS TRUNK ROAD, 
ROUTE A.92. 


CORTENS-BRIDGE OF MUCHALLS IMPROVEMENT 
AND IMPROVEMENT NEAR COWIE HOUSE. 


TENDERS are invited, on a Fixed Basis, for the 
IMPROVEMENTS and DIVERSIONS of the ABOVE 
TRUNK ROAD at locations respectively four miles 
and one mile north of Stonehaven. The two Schemes, 
although geographically three miles apart, are 
interdependent and will be let as one Contract. 

The work comprises Earthworks and the Forming, 
Bottoming and Surfacing of approx. 1,200 lin. yd. 


of Dual Carriageway and 800 lin. yd. of Single 
Carriageway, including the Construction of a large 
Reinforced Concrete Bridge Culvert, and anciilary 


works. 

Forms of Conditions of Tender, Conditions of 
Contract, Specification and Bills of Quantities may be 
obtained from the County Road Surveyor. Viewmount, 
Stonehaven, at whose Office copies of the Drawings 
can be seen. 

An Engineer will meet intending offerers on the 
site at Cortens-Bridge of Muchalis Improvement at 
10.30 a.m. On Monday, 24th April, to point out the 
Proposed works. 

Sealed Tenders. endorsed 
Muchalis and Cowie House Improvement Schemes,” 
should be lodged with the COUNTY CLERK, 33 Evan 
pireet. Stonehaven, by 12 Noon on FRIDAY, 12th 

ay. 


DEVON COUNTY COUNCIL. 


*Cortens-Bridge of 





invited for 


TENDERS are PAINTI 
BRIDGES. : ae 
Particulars and Tender Forms, returnable by 18th 
MAY, 1961. from COUNTY SURVEYOR, Coaver 
Topsham Road, Exeter 
C UUNT ¥ BOROUGH OF BURY, 


PARR BROOK AND MANCHESTER ROAD SEWERS 


TENDERS. on a Fixed-price Basis, are invited for 
the CONSTRUCTION of the ABOVE SEWERS, com- 
Prisifg approx. 4,500 lin. yd. of 27 84in. dia. Pipes 
!aid Partly in tunnel and including a Steel Pipe Aiver 
Crossing, Reinforced Concrete Works, Storm Water 
Overflow, and ancillary works. 

Tender documents obtainable from Borough Engineer 
on payment of £5 5Ss., returnable to contractors who 
submit a bona-fide Tender. Contract Drawings may be 
inspected at Borough Engineer's Office. 

Only contractors experienced in this type of work 
will be considered, and a list of recent similar works 
executed must be submitted with the Tender. 

Tenders, enclosed in official envelope provided, must 
reach me by 18th MAY, 1961. 


EDWARD S. SMITH 
Town Clerk 
Town Hall 
Bury. 
4th April, 1961 


BOROUGH OF HESTON & ISLEWORTH. 


INSTALLATION OF WASH-HAND BASINS IN 74 
HOUSES ON NAZARETH ESTATE, ISLEWORTH 


TENDERS are invited, on Forms of Tender to be 


obtained from the Housing Officer and Manager, 
Housing Department, Treaty Road, Hounslow 
Middlesex. 


Tenders, in sealed envelopes not indicating the 
tenderer, endorsed ‘‘ Nazareth Estate—Installation of 
Wash-hand Basins,"" must be delivered to me by 


10 a.m., Ist MAY, 1961. 

The Corporation are not bound to accept any 
Tender. 

D. MATHIESON, 
Town Clerk. 
Town Hall, 
Hounslow, 
Middlesex 


BOROUGH OF WIDNES. 
PAINTING OF SCHOOL PREMISES 


FIXED-PRICE TENDERS are invited for PAINTING 
and DECORATING VARIOUS SCHOOL PREMISES in 
the Borough. 

Specification and Form of Tender obtainable from 
the Borough Architect, Brendan House, Widnes Road 
Widnes. 

Tenders, in special envelope provided, 
delivered to the undersigned not later than 
on FRIDAY, 19th May, 1961. 

The Corporation does not bind itself to accept the 


lowest or any Tender 
FRANK HOWARTH 


must te 
10 a.m 


Town Clerk 
Town Hall, 
Widnes. 
4th April, 1961 
[NCE-IN-MAKERFIELD URBAN DISTRICT 
COUNCIL. 


SURFACE DRESSING. 


TENDERS are invited for SURFACE DRESSING for 
the year 1961 62. 

Specifications may be obtained from, and Conditions 
of Contract inspected on application to, the Surveyor, 
Town Halli, Ince, near Wigan. 

Tenders, in plain sealed envelopes suitably endorsed 
and bearing no indication of the sender, should be 
received by the undersigned not later than 12 Noon 
on SATURDAY, the 6th May, 1961. 

The Council does not: bind itself 
lowest or any Tender. 

T. 8. BARNES, 
Clerk of the Council 


to accept the 


Town Hall, 
Ince-in-Makerfeld 
Wigan. 
12th April, 19.51 


CRAWLEY URBAN DISTRICT COUNCIL. 
COUNCIL OFFICES AND COUNCIL SUITE 


— = 
Contractors who wish @ be considered for inclusion 
in a selected list of TFAWDERERS for the ERECTION 
of COUNCIL OFFICES ‘(including Council Suite) at 
THE BOULEVARD, Cr gwiey. are asked to send their 
names to me not lat gr than the 3rd day of MAY, 
The Architects f yr the Scheme are SIR JOHN 
BROWN, A. E. HEM SON AND PARTNERS. 
Tendering docum ents will be sent to contractors 
selected by the Co yneii from the applicants, and the 
Council may add c cher contractors to the selected list 





R. W. J. TRIOGERL 
Cuerk of the Counc! 
Robinson Ho’ ge 
Robinson oad 
Crawley, §ussex 
6th ocil, 19@1 


April 13 1961 


CONTRACTS 
LANCASHIRE COUNTY COUNCIL. 


TENDERS are to be invited from selected firms for 
DEVELOPMENT of PLAYING FIELDS, etc., at the 
FOLLOWING:— 

Darwen St. Cuthberts C.E. 

Eccles Day Special School. 

Fulwood R.C. Secondary School. 
Stretford St. Annes R.C. Primary School. 

Applications for documents to tender must be 
received by the COUNTY ARCHITECT, P.O. Box 26, 
County Hall, Preston, not later than MONDAY, 
24th April, 1961. 


FAST SUFFOLK COUNTY COUNCIL. 


BRADWELL (NEAR GREAT YARMOUTH) SURFACE 
WATER DRAINAGE SCHEME. 


Primary School 


TENDERS are invited for the CONSTRUCTION of 
approx. 1,280 lin. yd. of SURFACE WATER SEWER 
varying in diameter from Qin. to 33in. and including 
Manholes and Gullies. Also included are Ditch Works, 
Fencing, and the Construction of Access Bridges. 

Tender documents = -. SURVEYOR, 
County Hall, Ipswich eposit . 

Tenders not later than 10 a.m., MONDAY, 
May, 1961. 


COUNTY 


15th 


BOROUGH OF HALIFAX. 


PRIVATE STREET WORKS. 
SPRINGWOOD AVENUE AND RIVERWOOD DRIVE, 
COPLEY LANE. 


TENDERS, based on Fixed-price Rates, are invited 
for the MAKING-UP of THESE STREETS. 

Details from the BOROUGH ENGINEER, Crossley 
Street, Halifax, on deposit of Two Pounds (cheques 
payable to Halifax Corporation), returnable on receipt 
of a bona-fide Tender not subsequently withdrawn. 


BOROUGH OF GOSPORT. 


RECONSTRUCTION OF EASTERN END OF 
DAISY LANE. 





DERS are invited for the LAYING of approx. 
130" lin. yd. of PRECAST CONCRETE KERBS and 
Channels, 415 sq. yd. of LEAN-MIX CONCRETE and 
BITUMEN MACADAM CARRIAGEWAY, 340 sa. yd. 
of ASPHALT AND CONCRETE FOOTWAY, and 115 
sq. yd. of TURF, together with Excavation and 
Appurtenant Works in connection with the ABOVE. 
Tender documents are obtainable from the Borough 
Engineer, The Hall, Trinity Green, Gosport, upon 
deposit of Two Guineas, returnable on receipt of a 
bona-fide Tender not Seeueeene withdrawn, and 
rn of all documents. : , 
~*~ oe Forms shall be submitted to me, in the 
small endorsed envelope provided, and should bear no 
mark indicating the sender. The priced Bills of Quan- 
tities should at the same time be submitted to me, in 
the large endorsed envelope provided, and should 
bear the name of the tenderer. Both envelopes must 
reach my Office not later than the First Post on 
FRIDAY, 12th May, 1961. 
The Council do not bind themselves to accept the 
lowest or any Tender. 


EDWARD ADDENBROOKE, 
Town Clerk. 
Town Hail, 
Gosport. 


CITy “OF BIRMINGHAM. 
TO BUILDING CONTRACTORS. 


RACT 732—TWO DWELLINGS AND 13 
CONT CK -UP Genesee HALL ROAD, 
NECHELLS GREEN. 
CONTRACT 753—29 2-STOREY DWELLINGS— 
WILLASTON ROAD, ELMS ESTATE, 
SHELDON. 


The HOUSEBUILDING COMMITTEE invite TENDERS 
for the ERECTION of the ABOVE. ; 

Bills of Quantities and Forms of Tender will be 
forwarded on payment of £2 2s. for each Contract 
at the Office of A. G. SHEPPARD FIDLER, City 
Architect, Civic Centre, Birmingham, 1, to whom ail 
cheques should be made payable. Applications should 
be made by 18th APRIL, 1961. Conditions of Con- 
tract (which include the usual Fair Wages and 
Conditions of Labour Clause) may be seen at the 
City Architect's Office during normal working hours. 

The deposits will be returned on receipt of bona- 
fide Tenders or on notification of inability to tender, 
together with the return of the documents not later 
than three days before the date for receipt of Tenders. 

Tenders, enclosed in the envelopes provided for 
the purpose, must be sealed and delivered to the 
Town Clerk's Office (Room No. B.31), Council House, 
Birmingham, 1, not later than _12 Noon on THURS- 
DAY, the 18th May, 1961. Tenders received after 
that time will be rejected. 

The Committee do not bind themselves to accept the 


ny Tender. 
ee, ee T. H. PARKINSON, 
Town Clerk. 


Council House, 
Birmingham, 1. 


cir? OF PETERBOROUGH. 
ANNUAL SURFACE DRESSING CONTRACT, 1961. 
Approx. 100,000 sq. yd. Documents from City 
Engineer, Town Hall, Peterborough. £2 deposit. 
Tenders to be received before 10 a.m., 26th APRIL, 
1 1. 
” C. PETER CLARKE, 
Town Clerk 
Town Hall, 
Peterborough. 
April, 1961. , 
OF MANCHESTER. 


Cc i? 
TENDERS are 
FOLLOWING: 

(a) 1,000 85-W _ Totally Enclosed Sodium 
Lanterns complete with Auxiliary Equipment 
in the hood. 

(b) 650 Traction Pole Bracket Sleeves. 

Tender Forms, returnable by 2nd MAY, 1961, from 
the CITY SURVEYOR, Town Hall, Manchester, 2. 


CITY OF LIVERPOOL 
TENDERS invited for the SUPPLY and DELIVERY 


of the FOLLOWING:— : 4 
(a) One 20-ton Low-loading Drop-frame Semi- 





invited for the SUPPLY of the 


Trailer. 
(b) One Heavy Duty Diesel-engined Tractor. 
(c) One 45/50-b.h.p. Diesel-engined Crawler 


Tractor, complete with Hydraulically operated 
Angledozing Equipment. fi 
Documents from City Engineer and Surveyor, Muni- 


cipal Buildings, Liverpool, 2. Tenders returnable by 
26th MAY, 1961. 
(1.6742) THOMAS ALKER, 


Town Clerk. 


THE CONTRACT JOURNAL 


CONTRACTS 
MONMOUTHSHIRE COUNTY COUNCIL. 


TENDERS FOR KERBING AND PAVING. 


TENDERS are invited by the Council for KERBING, 
PAVING, and other Miscellaneous Works in connec- 
tion with Highway Maintenance for Trunk and County 
Highways throughout the County. 

Application for Tender documents in connection 
with these works may be made to the County 
Surveyor, ‘* Stelvio,"’ Bassaleg Road, Newport, and 
must be returned to the undersigned, in a plain sealed 
envelope bearing no indication of the sender, endorsed 
“Tender for Kerbing and Paving Works, etc.,"" such 
Tenders to be returned not later than 12 Noon on 
the 26th APRIL, 1961. 

VERNON LAWRENCE, 


Clerk of the Council. 
County Hall, 
Newport, Mon. 


BOROUGH OF LOWESTOFT. 
HIGHWAYS ACT, 1959. 


MAKING-UP OF DELL ROAD. 


TENDERS are_ invited for the ABOVE WORK, 
comprising the FOLLOWING: 

Making-up of approx. 3,500 super. yd. of Hard- 
core and Gravel Asphalt Carriageway, 1,100 
lin. yd. Kerb, 1,700 super. yd. Concrete 
Flag Paving, together with Concrete In-situ 
Channel, and other ancillary works. 

Drawings and Conditions of Contract will be avail- 
able for inspection at the Borough Engineer's Office, 
49 High Street, Lowestoft, and Form of Tender, 
Specification and Bills of Quantities can be obtained 
from the Borough Engineer upon payment of a deposit 
of Two Guineas which will be refunded upon the 
receipt of a bona-fide Tender not subsequently 
withdrawn, and the return of all documents. 

Tenders must be delivered to the undersigned not 
later than 12 Noon on FRIDAY, 12th May, 1961. 
No Tender will be accepted unless in a sealed envelope 
endorsed ‘* Tender—Making-up of Deli Road, Lowes- 
toft,"" and bearing no mark or writing by which the 
tenderer can be identified. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

F. B. NUNNEY, 





Town Hall Town Clerk. 
Lowestoft. 
_ 6th April, 1961. 
BOROUGH OF BAC UP 


SURFACE WATER SEWER. 


TENDERS are invited for the CONSTRUCTION of 
a SURFACE WATER SEWER Qin. dia., approx. 7Oyd. 


te tame from ROSE HILL STREET to BANKSIDE 
Contract documents may be obtained from the 


Borough Engineer, Municipal Offices, Bacup, on pay- 
ment of £2 2s. deposit, returnable on receipt of a 
bona-fide Tender not subsequently withdrawn, and 
the return of all documents. 

Tenders, in plain sealed envelopes endorsed 
‘* Surface Water Sewer,’’ to be delivered to me not 
later than Noon on TUESDAY, 2nd May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

A. D. BOND, 


Town Clerk. 
Municipal Offices, 
Bacup. 


BOROUGH OF ROMFORD. 
GRASS CUTTING EQUIPMENT. 


TENDERS are invited for the FOLLOWING: 

Five 24in. Hayter Rotary Scythes. 

One Set Ransomes Gang Mowers (three units for 
use with Ferguson Industrial type Tractor 
fitted Hydraulic Power Lift). 

Particulars and Conditions, together with Tender 
Forms, obtainable from the Borough Engineer and 
Surveyor, Town Hall, Romford. 

Completed forms to be delivered to the TOWN 
CLERK by MONDAY, 24th April, 1961. 

6th April, 1961. 


BORO UGH OF TWICKENHAM. 
HAMPTON ROAD, TEDDINGTON. 


The CORPORATION hereby invite TENDERS for the 
RECONSTRUCTION and the REALIGNMENT of 
HAMPTON ROAD, Teddington (A.313). 

The works comprise the Construction of approx. 
1,700 super. yd. of Lean-Mix Concrete Carriageway 
Surfaced with Hot Rolled Asphalt, and ancillary 
works. 

Plans may be inspected, and Specification, etc., 
obtained upon application to the Borough Engineer, 
Municipal Offices, York House, Twickenham, and the 
payment of Two Guineas deposit, returnable on receipt 
of a bona-fide Tender. . 

Tenders, in envelopes supplied and not bearing any 
name or mark indicating the sender, to be delivered 
to the undersigned not later than 10 a.m. on 
MONDAY, tIst May, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

W. H. JONES, 


Town Clerk. 
Municipal Offices, 


Twickenham. 
BRISTOL. 


City AND COUNTY OF 
PASSAGE ROAD IMPROVEMENT. 
(ALTERNATIVE TO FILTON BY-PASS.) 

TENDERS invited for CONSTRUCTION of approx. 
one mile of DUAL CARRIAGEWAY at PASSAGE 
ROAD, Brentry. 

Work includes Machine Laying of 30,000 sq. yd. 
of Concrete Carriageways, Flagged Footpaths, Verges, 
Drainage Works, Construction of a Reinforced 
Concrete Box Culvert, and other ancillary works. 

Copies of Conditions of Contract, Specification and 
Bill of Quantities obtainable, and Plans to be seen, at 
Offices of City Engineer and Planning Officer, Cabot 
House, Deanery Road, Bristol, 1. 

Tenders, enclosed in envelope provided, endorsed 
‘Passage Road Improvement,’’ but bearing no mark 
indicating sender, to CITY ENGINEER AND 
PLANNING OFFICER by 10 a.m., 12th MAY. 


CITY OF MANCHESTER. 
HOUSING COMMITTEE. 


TENDERS are invited (returnable Noon. 27th APRIL. 
1961) for DEMOLITION and CLEARANCE of 1,076 
PREMISES, including Houses, Shops, Licensed 
Premises, etc., in the RUSHOLME ROAD, 
CHORLTON-ON-MEDLOCK CLEARANCE AREA. 

Documents obtainable from the DIRECTOR OF 
HOUSING, Town Hall, Manchester, 2. 
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CONTRACTS 
COUNTY BOROUGH OF CROYDON. 





SUPPLY OF TRAFFIC SIGNS. 





sree ERS are invited for the SUPPLY of TRAFFIC 


Details and Tender Forms h 
Engineer, Town Hall, Croydon. a 
Closing date for Tenders: Sth MAY, 1961. 


E. TABERNER, 
Town Clerk. 
OF 


BOROUGH LOWESTOFT. 


TENDERS are invited for the SUPPLY 
MECHANICAL SPRAYING of approx. 14,000 ontlen 


of TYPE “A” ROAD TAR on VAR 

eee en the Borough. ae ee 
etails_ of the work can be obtained from th 

Borough Engineer's Office, 49 High Street, Lowestoft, 

So teleeee woes = aaa of One Pound which will 

on e receipt of a b = 

nee supacnuantiy withdrawn. oe ee 
enders must be delivered to the undersigned 

later than 12 Noon on FRIDAY, 28th April, 1961, 

No Tender will be accepted unless it is enclosed_in 

we . 5 envelope endorsed ‘* Tender—Tar 

° n earing no ma iti i 

“oo can be identifed. " Ss ene ee 
e Council do not bind th 

lonest Gr ene ene emselves to accept the 

F. B. NUNNEY, 


Town Clerk. 


from 





Town Hall, 
Lowestoft. 
6th April, 1961. 


ITY OF CAMBRIDGE. 
PARK STREET REDEVELOPMENT. 


TENDERS are invited for the RECONSTRUCTION 
of PARK STREET and R 
Cambridge. OUND CHURCH STREET, 
@ work consists of the Widening of Park S$ 
and Round Church Street, involving approx. 2100 
sq. yd. of Carriageway and 1,200 sq. yd. of Footpath, 
270yd. 12in. S.G.W. Sewer, the Demolition and Site 
ty ¢ a ee and the Construction 
> + yd. o ar Parki 
with other ancillary ame rking Surface, together 
e Bills of Quantities, Specification and Conditi 
of Contract may be obtained from T. V. BURROWS, 
A.M.1.C.E., M.I.Mun.E., City Engineer and Surveyor. 
oe ee Sage a deposit of Three 
h eposit will i 
: bona-fde ae i e returned on receipt of 
enders must be delivered to the Guildhall 
Cambridge, not later tha -m. : 
can heen ehh. n 3 p.m. on MONDAY, the 


The lowest or any Tender will not necessarily be 


accepted. 
ALAN H. |. SWIFT, 
Town Clerk. 








The Guildhall, 

Cambridge. 
March, 1961. 
BASILDON URBAN DISTRICT COUNCIL. 
FOUL WATER SEWER—RAMSEY DRIVE, PITSEA. 


TENDERS are invited for LAYING 330 lin. yd. of 








Sin. dia. FOUL WATER SEWER, togethe i 
Manholes and Accommodation Works. ca Pat 
Contractors wishing to submit Tenders should 


forward £2 2s. deposit for documents to ENGINEER 
AND SURVEYOR, Council Offices, 88 Town Square, 
Basildon, Essex. 


CHISLEHURST AND 
URBAN DISTRICT COUNCIL. 


ERECTION OF PUBLIC CONVENIENCES— 
ST. JOHN'S ROAD, SIDCUP. 


Contractors wishing to TENDER should apply 
immediately to ENGINEER AND SURVEYOR, Manor 
House, Sidcup, enclosing £2 2s., refundable on receipt 
of a bona-fide Tender not subsequently withdrawn. 

Bill of Quantities will be dispatched in May. 


HAMBLEDON RURAL _ DISTRICT 
COUNCIL. 


TENDERS are invited for SITE DEVELOPMENT 
WORKS at THE GLEBE, Ewhurst, comprising 3,600 
super. yd. of Concrete Carriageway, some 1,600 lin. 
yd. of Gin.-12in. dia. Sewers, with 39 Manholes. 

Contract documents may be obtained, and Plans 
and Conditions of Contract viewed at the Office of the 
Engineer and Surveyor. Deposit £3 3s., returnable on 
receipt of a bona-fide Tender and return of documents. 
Cheques should be made payable to the Hambledon 
Rural District Council, crossed ** Lloyds Bank Limited." 
and sent to the Treasurer, Council Offices, Bury Fields, 
Guildford. 

Tenders, in the endorsed envelopes provided, are to 
be delivered to the undersigned not later than 12 
Noon on MONDAY, the 15th of MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

Dated this 6th day of April, 1961. 


Cc. J. WAGG, 
Clerk of the Council. 


SIDCUP 











Council Offices, 
Bury Fields, 
Guildford, Surrey. 


BRIDGE-BLEAN RURAL DISTRICT 
COUNCIL. 


L. TTLEBOURNE SEWERAGE. 


TENDERS are invited for the CONSTRUCTION of 
WORKS to PREVENT INFILTRATION OF SURFACE 
WATER INTO SEWER AND DRAIN MANHOLES at 
Littlebourne. 

Copies of the Specification, Schedule of Works and 
Form of Tender will be supplied on application to 
the Engineer and Surveyor at the undermentioned 
address where the proposed Form of Contract may 
be_inspected. 

Tenders, in sealed envelopes endorsed “ Littlebourne 
Sewerage—Infiltration,”” must reach the undersigned 
not later than 12 Noon on the 14th JUNE, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

1. F. SOILLEUX, 


Clerk of the Council. 





Council Offices, 
41 Old Dover Road, 
Canterbury. 
7th April, 1961. 


COVENTRY CORPORATION. 
TENDERS invited for SUPPLY of FOLLOWING 
MATERIALS during year ending 30th june, 1962: 
SCHEDULE 8.—€Electric Lamps and Electrical 
Accessories. 
Forms of Tender from CITY ENGINEER, Council 
House. 
Completed Tenders by 12 Noon, 4th MAY 
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CONTRACTS 
BOROUGH OF SUTTON AND CHEAM. 


FOUR HOUSES AT WORCESTER PARK 
SEWAGE WORKS 

The COUNCIL invites TENDERS on a Firm-price 
Basis for the ERECTION of the ABOVE-STATED TWO- 
STOREY DWELLINGS in a TERRACE of FOUR 
HOUSES. 

Bilis of Quantities and Form of Tender may be 
obtained on application to CHRISTOPHER NEEDHAM, 
M.1.C.E., M.1.Mun.E A.M.1.Struct.E., Borough 
Engineer and Surveyor, Municipal Offices, High Street, 
Sutton, Surrey, on payment of a deposit of £1 15s 
which will be returned on receipt of a bona-fide 
Tender, together with ali documents, etc., supplied. 

Cheques, etc., should be crossed and made payable 
to the Sutton and Cheam Borough Council. 

All applications for Bills of Quantities and Form 
of Tender must be received not later than the 26th 
APRIL, 1961. No application will be accepted after 
that date. The documents for tendering will be sent 
out on or about the 3rd May, 1961. 

Drawings and Conditions of Contract may be 
inspected at the Office of the Borough Engineer and 
Surveyor by ail persons having made the necessary 
applications to tender. 

Tenders must be delivered at the Office of the 
undersigned not later than 12 Noon on WEDNESDAY, 
31st May, 1961. 

The Corporation does not bind itself to accept the 
lowest or any Tender 





A. PRIESTLEY 
Town Clerk. 
Municipal Offices 


Sutton, Surrey 
coe O F WORCESTER. 
LIVESTOCK MARKET REDEVELOPMENT 
STAGE 11 
TENDERS will shortly be invited for the ERECTION 
of the SECOND STAGE in the REDEVELOPMENT of 
the LIVESTOCK MARKET. This Stage comprises New 
Pig Market, Offices, Cafeteria and Toilets. The total 
floor area of these buildings is in the region of 

18,000 sq. it. 

Contractors wishing to tender for this work are 
asked to submit their names to the City Engineer and 
Surveyor, 22 Bridge Street, Worcester, as soon as 
possible. 

Bills of Quantities will be ready shortly 

BERTRAM WEBSTER, 
Town Clerk. 
Guildhall, 


Worcester. 
ren O Ff WORCESTER. 
PROPOSED REVETMENT WORKS TO BANK OF 
RIVER SEVERN AT DIGLIS PARADE. 
FIXED-RATE TENDERS are invited for the ABOVE 
WORKS, which comprise the Construction of 95 cu. 
yd. of STONE-FILLED GABIONS AS REVETMENTS 
to the RIVER SEVERN, and other appurtenant works. 
Documents obtainable from the City Engineer and 
Surveyor, 22 Bridge Street, Worcester, upon payment 
of a Two Guinea deposit which wil! be returned on 

receipt of a bona-fide Tender. 

Tenders, in envelope provided, to be posted to 
reach the undersigned not later than THURSDAY, 
the 4th May, 1961 

The Council do not bind themselves to accept the 


lowest or any Tender 
BERTRAM WEBSTER, 
Town Clerk. 
Guildhall, 
Worcester. 


erry OF WORCESTER. 
ANNUAL ROAD SURFACE DRESSING CONTRACT— 


invited for the SUPPLY and 
APPLICATION of approx. 23,000 gallons of BITU- 
MEN, and the TRANSPORT, SPREADING and 
ROLLING of '2in. STONE CHIPPINGS on approx. 
115,000 sq. yd. of ROAD SURFACE within the city. 

Tender documents are obtainable from the City 
Engineer, 22 Bridge Street, Worcester, upon deposit 
of Two Guineas, returnable on receipt of a bona-fide 


TENDERS are 


Tender. 
Tenders, in envelope provided, to be posted to 
reach the undersigned not later than THURSDAY, 


the 4th May, 1961. 
The Council do not bind themselves to accept the 


lowest or any Tender. 
BERTRAM WEBSTER, 
Town Clerk. 
Guildhall, 
Worcester. 


ETT? OF WORCESTER. 
ANNUAL ROAD SURFACING CONTRACT—1961. 


TENDERS are _ invited for the FOLLOWING 
CARRIAGEWAY RESURFACING WORKS: 

10,000 sq. yd. Heating and Planing. 

19,000 sq. yd. of Hot Rolled Asphalt and Pre- 
coated Chippings, together with Base Course 
to 860 sq. yd. 

240 sq. yd. of Two Course Dense Tar Surfacing 
at ‘Bus Stops. 

Miscellaneous Trench Reinstatement Works in 
Hot Rolled Asphalt. 

Tender documents are obtainable from the City 
Engineer, 22 Bridge Street, Worcester, upon deposit 
of Two Guineas, returnable on receipt of a bona-fide 
Tender. 

Tenders, in envelope provided, 
reach the undersigned not later 
the 4th May, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
BERTRAM WEBSTER, 
Town Clerk. 


to be posted to 
than THURSDAY, 


Guildhall, 
Worcester. sn ot) ll 
"THE URBAN DISTRICT COUNCIL OF 
SEVENOAKS. 


TENDERS are invited for the SURFACE DRESSING, 
SPREADING OF CRUSHED SHINGLE AND/OR CHIP- 
PINGS and ROLLING of approx. 75,000 super. yd. 
of CARRIAGEWAYS. 

Form of Tender and other particulars may be 
obtained from the Engineer and Surveyor, Council 
Offices, Argyle Road, Sevenoaks, Kent. 

Tenders must be delivered to the undersigned, in 
the official envelope provided, not later than 9 a.m. 
on the 24th APRIL, 1961. 

The Council does not bind 
lowest or any Tender. 


itself to accept the 


A. F. D. DAVIS, 
Clerk of the Council. 
Council Offices, 
Argyle Road, 
Sevenoaks. 
April, 1961. 
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CONTRACTS 
PEMBROKESHIRE COUNTY COUNCIL. 
TENBY-CARDIGAN ROAD, A.478. 


IMPROVEMENT AT PONT BRIDELL. 


FIXED-PRICE TENDERS are invited from experi 
enced public works contractors for the CONSTRUC- 
TION of a REINFORCED CONCRETE BOX CULVERT 
Sift. x Bft. x 130ft. tong, together with approx. 670yd. 
of NEW ROAD of 42ft. overall width, partly on 
embankment. 

Contract documents and Drawings may be obtained 
from the County Surveyor, County Offices, Haverford 
west, on payment of a deposit of Five Guineas which 
will be refunded on receipt of a bona-fide Tender and 
the return of the documents. 

Tenders, on the form supplied, are to be delivered 
to the undersigned not later than Noon on FRIDAY, 
12th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


H. LOUIS UNDERWOOD, 
Clerk of the County Council 








County Offices, 
Haverfordwest. 


BOROUGH OF STOURBRIDGE. 


CONSTRUCTION OF SERVICE ROAD AT 
REAR OF RANDLE ROAD 

TENDERS are invited for the CONSTRUCTION of 
600 sq. yd. of CARRIAGEWAY, and incidental works 
including Drainage. 

Contract documents obtained from the undersigned 
on_receipt of a deposit of Two Guineas. 

Tenders, in plain sealed envelopes 
“Service Road at Rear of Randle Road,’' by Recorded 
Delivery to the Town Clerk, Council House, Stour 
nee. not later than Noon on TUESDAY, 2nd May, 

The Council does not bind 
lowest or any Tender. 


H. W. MORRIS, B.Sc.(Eng.), A.M.1.C.E., 
M.1.Mun.€., 
Borough Engineer and Surveyor. 


endorsed 


itself to accept the 


Council House, 
Stourbridge. 
7th April, 1961. 


BOROUGH OF ALTRINCHAM. 


TENDER FOR ASHBINS—1961 /62. 
The COUNCIL invite TENDERS for 
and DELIVERY of 1,000 1,200 
ASHBINS. 

The Ashbins to be 2'4 cu. ft. capacity and in 
accordance with British Standard Specification No 
792:1947, and amendments. Consideration will also 
be given to ashbins of superior quality to this 
Specification, and the ashbins and lids to be embossed 
“A.C. 1661." 

Tender Forms can be obtained from the Chief 
Public Health Inspector, 16 Market St., Altrincham, 
and should be completed and returned to the under- 
signed, in plain white envelopes endorsed ‘* Tender 
for_Ashbins,’’ not later than 28th APRIL, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender, and any persons tendering 
must comply the Standing Orders and Regulations of 


the Council 
E. GRAHAM THOMAS, LL.B., 
Town Clerk. 


the SUPPLY 
GALVANISED 


Town Hail, 
Altrincham. 


WOKING URBAN DISTRICT COUNCIL. 
SURFACE WATER SEWER. 
OYSTER LANE TO BROOKLANDS. 


TENDERS invited for ABOVE WORKS, comprising 
following approx. quantities: 150 lin. yd. of 24in. 
dia. Concrete Pipe Sewer; 260 lin. yd. of 27in. dia. 
Concrete Pipe Sewer, including 22 lin. yd. of Heading 
under the old Brooklands Race Track. 

Tender documents from Engineer and Surveyor 
upon payment of Two Guineas, refunded only on 
receipt bona-fide Tender not subsequently withdrawn. 
Plans seen normal office hours at Engineer's Office. 

Tenders, in envelope provided, to CLERK OF THE 
COUNCIL by 8.45 a.m., 8th MAY, 1961. 


EXMOUTH URBAN DISTRICT COUNCIL. 
TENDERS FOR REFUSE COLLECTOR VEHICLE. 


TENDERS are invited for the SUPPLY = and 
DELIVERY of ONE 18 cu. yd. capacity DUAL-TIP 
REFUSE COLLECTOR VEHICLE with Petrol Engine, 
fitted with Seven-seater Cab and painted and lettered 
to the Council's requirements. 

The vehicle is to be supplied with all-purpose tyres, 
and the successful tenderer will be required to take 
in part-exchange a 1950 Karrier Bantam Moving 
Floor Refuse Vehicle. 

Any further particulars may be obtained from the 
Engineer and Surveyor, Town Hall, Exmouth. Tel. No.: 
Exmouth 4356. 

Tenders, in sealed envelopes endorsed ‘' Tender for 
Refuse Collector Vehicle,"" and bearing no mark or: 
indication of the sender, must be delivered to the 
undersigned not later than Noon on MONDAY, the 
24th of April, 1961. 

The Council do not bind themseives to accept the 
lowest or any Tender 

R. S. BAGSHAW, 
Clerk and Solicitor. 








Town Hail, 
Exmouth. 


BAST DEAN RURAL DISTRICT COUNCIL. 


SEWER EXTENSIONS—DRYBROOK. 


TENDERS are invited, on a Fixed-price Basis, from 
experienced contractors for the CONSTRUCTION of 
about 1,900 lin. yd. of Gin. dia. STONEWARE and 
CONCRETE SEWERS, together with Manholes, Lateral 
Drains, and incidental works, at THE MORSE, 
DRYBROOK, Gloucestershire. 

Tendering documents may be obtained from the 
Council's Consulting Engineers, MESSRS. LEMON 
AND BLIZARD, Telford House, Hulse Road, South- 
ampton, on or after Tuesday, 18th April, upon pay- 
ment of a deposit cheque for £3 3s. made payable 
to the East Dean Rural District Council, and Plans 
and Sections of the work may be inspected at the 
Council Offices, Cinderford, or at the Offices of the 
Engineers, during normal office hours. Deposits will 
be returned upon the receipt of a bona-fide Tender. 

Tenders, in plain sealed envelopes endorsd ‘*' Dry- 
brook Sewerage,"’ must be delivered to the undersigned 
not later than Noon on TUESDAY, 16th May, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

H. A. HARRIS, 


Clerk to the Council. 
Council Offices, 
Cinderford, Glos. 
8th April, 1961. 


April 13 1961 


CONTRACTS 
NATO COMMON _ INFRASTRUCTURE. 
SLICE VIII. 


NAVAL BASE INSTALLATIONS. 

Final notice is hereby given that INTERNATIONAL 
COMPETITIVE BIDS will be_ invited on or about 
Ist July, 1961, for the CONSTRUCTION of a JETTY 
associated with a _ P.O.L. Storage Depot in the 
CAMPBELTOWN AREA of Sccotland. 

The approx. total value of the jetty works is 
£250,000, and the jetty and its approach spans will 
be constructed of reinforced concrete supported upon 
steel box piles. 

A separate final notice in respect of P.O.L. storage 
depot has been issued. Pipework and terminal facilities 
on the jetty will form part of the contract for the 
P.O.L. storage depot. 

it should be noted that the importation of labour 
from sources outside the United Kingdom may be 
subject to restriction, and that permission could, in 
any case, only be given on an undertaking that the 
contractor would pay rates of wages and observe 
hours and conditions of labour not less favourable 
than those established for U.K. labour for the trade 
or industry in the same area. 

The closing date for the receipt of bids will be 
31st AUGUST, 1961. 

Firms wishirg to bid must 
desire by aprlications to the 
Ist MAY, 1961. 

Within one week after the closing date for the 
receipt of apodlications to bid, firms wishing to be 
invited must forward the following information:— 

(i) Statement of financial resources and evidence 
of financial stability. 

(ii) Details of recent major contracts completed 
for work of a comparable nature, including 
an indication of the value of each. 

Inquiries regarding biading should be addressed to 
Director-General, Navy Works, AOMIRALTY, Cham- 
berlain Way, Pinner, Middlesex, England, quoting 
Reference NWD//Infra'19 (Jetty). 


COUNTY OF NORTHUMBERLAND 


COUNTY SURVEYOR'S DEPARTMENT. 
PURCHASE OF NEW HIGHWAY PLANT. 
The above COUNCIL invite TENDERS for the 
SUPPLY of the FOLLOWING ITEMS of new HIGHWAY 
PLANT:— 
Item 
No. 
(1) Nine Ferguson Industrial Type Tractors. 
(2) 12 7,9-ton Heavy Diese! Motor Wagons 
(3) Six S 6-ton Diesel Motor Wagons. 
(4) Two Mechanical Road Sweepers 
(S) One Gully Emptier. 
(6) Four Mechanical Shovels 
(7) One Linto!l Ditcher 


formally notify their 
address below by 





(8) Six '2 cu. yd. Diesel Dumpers 

(9) 29 Tuke and Bell Type Gritters 

(10) 12 7/9-ton Detachable Bulk Gritter Bodies 
(11) One 10-ton Diesel Roller. 

(12) Two 3-ton Footpath Rollers. 

(73) One Multi-wheeled Rubber-tyred Roller. 
(14) Four Vibratory Rollers, Pedesirian-operated. 
(15) Two Personne! Carriers 

(16) Two Hillman Huskies 

(17) 14 Scwt. Motor Vans 

(18) Six Ferguson Mid-moun:ed Mowers. 

(19) 31 Snowoloughs. 

(20) Two Trailer Tyoe Water Tanks 


(21) Eight Warsop Breakers. 


(22) Six S 3'2 cu. ft. Concrete Mixers. 
Specifications may be obtained from the County 
Surveyor, Phoenix House, Queen Street, Newcastle 


upon Tyne, 1, envelope to be endorsed ‘Application 
for Tender Forms." 

Tenders, in a plain sealed envelope, addressed to 
the Clerk of the County Council, County Hall, Newcastle 
upon Tyne, 1, endorsed ‘‘Tender for New Highway 
Plant—9 a.m., Sth MAY, 1961," should be delivered 
by this time and date 


E. P. HARVEY, 
Clerk of the County Council 


City AND COUNTY OF NORWICH. 





invited for the 


TENDERS SUPPLY of ONE 
HYDRAULIC LOADING SHOVEL. 

Particulars and Specification from the CHIEF 
PUBLIC HEALTH INSPECTOR, 69 Bethel Street, 


Norwich, Norfolk, NOR S7E. 
_Tenders to be submitted by 29th APRIL. 


2s 3 OF STOKE - ON - TRENT. 
HANLEY MAIN OUTFALL SEWER 
STORM WATER SEWERS— 
ETRUSCAN STREET AND CAVOUR STREET. 

The CORPORATION invite TENDERS from civil 
engineering contractors for CARRYING OUT WORKS 
on the ABOVE SEWERAGE SCHEME. 

The works comprise the Laying of approx. 390 
lin. yd. of 24in. to 12in. Concrete Pipes, 330 lin. yd. 
of Qin. and Gin. Salt Glazed Ware Pipes, together 
with Manholes and incidental works. 

Drawings and Conditions of Contract may be seen, 
and Specification, Bills of Quantities, etc., obtained 
from the City Engineer and Surveyor, Town Hall, 
Stoke-on-Trent, on payment of £3 deposit which will 
be_ returned on receipt of a bona-fide Tender. 

Tender and priced Bills of Quantities (in the 
separate envelopes prov.ded) to be delivered to the 
undersigned by 12 Noon on WEDNESDAY, 3rd May, 





1961. 
HARRY TAYLOR, 
ee Town Clerk. 
"THAMES VALLEY WATER BOARD. 
CONTRACT NO. 25 
6IN. DIA. WATER MAIN FROM IPSDEN TO 


EWELME, ETC., OXON AND AT NUFFIELD 

The Board invite FIXED-PRICE TENDERS for the 
ABOVE CONTRACT, comprising: (a) Laying and Joint- 
ing approx. 10,500 lin. yd. of 6in. dia. and 1,400 
lin. yd. of Qin. dia. Spun-iron Water Main and W.O. 
Main; (b) Other appurtenant work, e.g., Fixing 
Specials, Air Valves, Washouts, Hydrants, Sluice 
Valves, etc., with Connections to existing Mains. 

Drawings and General Conditions may be inspected 
at the Office of the Engineer and Manager, 16/20 
The Forbury, Reading. Copies of the Specification, 
Bill of Quantities, etc., may be obtained from the 
unde-signed on payment of a deposit of £3 3s. (made 
payable to the Board) which will be refunded upon 
receipt of a bona-fide Tender and all documents. 

Tenders must be received by me not later than 
9 a.m. on MONDAY, 8th May, 1961, in the 
addressed envelope supplied. 

The Board do not bind themselves to accept the 
lowest or any Tender. 

P. E. B. GOSLING, 
Clerk /Treasurer. 
Berkeley Avenue, 
Reading 


April 13 1961 


CONTRACTS 


METROPOLITAN BOROUGH 
COUNCIL. 


(1) CARPETING OF SETT CARRIAGEWAYS: AND 
(2) SURFACE DRESSING OF ROADS. 
TENDERS are invited for the CARPETING of SETT 
CARRIAGEWAYS (approx. 65,000 sq. yd. in aggre- 
gate); and for SURFACE DRESSING of ROADS 
(approx. 45,000 sq. yd. in aggregate) for the year 

1961/62. 

Forms of Tender, with Conditions, etc., for each 
Contract, obtainable from the Borough Engineer and 
Surveyor, Nos. 227/233 Commercial Road, E.1. 


STEPNEY 





Closing date for Tenders: 1st MAY, 1961. 
WILFRED REEVE, 
Town Clerk. 
Municipal Offices, 
227,233 Commercial Road, 
€.1. 
THANET WATER BOARD. 


LORD OF THE MANOR PUMPING STATION— 
RECONSTRUCTION 


DEEPENING OF EXISTING WELL. 


FIXED-PRICE TENDERS are invited from experi- 
enced coptractors for the DEPENING of an EXISTING 


WELL at the Lord of the Manor Pumping Station, 
Ramsgate 

Tender documents may be obtained from the 
Engineer and Manager, Thanet Water Board, 58 
Victoria Road, Margate, and are to be returned by 
Registered Post not later than 12 Noon on FRIDAY, 
12th May 1961, in the plain sealed envelope 
provided. The envelope must not bear any name or 


mark to indicate the sender. 
The Board does not undertake to accept the lowest 
or any Tender, and will not defray any expenses in 


we T. F. SIDNELL, 
Clerk to the Board. 
58 Victoria Road, 
Margate, Kent. 


ARRY OWNERS invite inquiries from PLANT 
M OPERATORS to EXTRACT, CRUSH and LOAD 
various grades STONE on contract basis. Up to five- 
year agreements in suitable circumstances. Lancashire 


area.—Write in first place to Box X.3947, ‘The 
Contract Journal." 
EADING ESTATE DEVELOPERS in_ the Home 


Counties who are expanding, may wish to engage 
ADDITIONAL CONTRACTORS for the ERECTION of 
DWELLING HOUSES in contracts of approx. value 
£100,000. Any contractors interested and who have 
experience of post-war housing development should 
write, in confidence, when a personal interview will 
be arranged. 7 eo 

Write Box X.3844, “The Contract Journal. 


ld AVAILABLE, Camberley area, 3,000 cu. yd. 
earth filling, no refuse, next 12 weeks.—BRYAN 
WATTRIDGE (PUBLIC WORKS), LTD., The Sandpits, 
Seale, Farnham, Surrey. Telephone: Runfold 2229. 


For Contracts received too late for 
classification see page 137 


APPOINTMENTS VACANT 
LOND ON COUNTY _ COUNCIL. 
HOUSING DEPARTMENT—WORKS DIVISION. 


DIRECT EMPLOYMENT OF LABOUR. 


REQUIRED immediately for SUPERANNUABLE 
POSITIONS : 

(a) Bonus Surveyors, for operation of incentive 
schemes for ail trades on work of new 
construction and modernisation and con- 
version. Z z r 

(b) Maintenance Surveyors, with experience in 
maintenance of houses and flats, estimating 
for repairs, preparation of dilapidation 
schedules and reports. 

(c) Plumbing Technical Assistant, capable of 
taking-off quantities and preparing material 
schedules for internal and external plumbing 
to multi-storey blocks of flats. 

Salary, according to qualifications and 
experience, up to maximum of £960 p.a. 

(d) Building Supervisor (Travelling), in section 
responsible for large programme of modern- 
isation and conversion of blocks of flats. 
Duties include supervision and co-ordination 
of work on some seven or eight sites. 
Ability to prepare concise but clearly 
expressed reports essential. s 
Salary, according to qualifications and 
experience, on Scale £830-£1,250. 

Holiday commitments honoured. - 

Write, stating age, qualifications, details of experi- 
ence, and position applied for, to DIRECTOR OF 
HOUSING (G.1/C/856/4), County Hall, S.E.1. 


BOROUGH OF SOUTHALL. 


APPOINTMENT OF CLERK OF WORKS 
(TEMPORARY). 


APPLICATIONS are invited for the ABOVE POST 
in the Borough Engineer's Department for the super- 
vision of extensive road improvements by contract. — 

The salary scale will be £785/£25/£860, inclusive, 
commencing salary according to qualifications and 
experience. 

Applicants must 
road construction. 

Forms of application, obtainable from the Borough 
Engineer, Town Hall, Southall, must be returned to 
him by 24th APRIL, 1961. 

J. S. SYRETT, 


Town Clerk. 





have considerable experience of 


Town Clerk's Offices, 
South Road, 
Southall, 
Middx. 


SALTBURN AND MARSKE BY-THE-SEA 
URBAN DISTRICT COUNCIL. 


CLERK OF WORKS. 


The Council invite APPLICATIONS from competent 
persons to take charge of a sewer contract of 2,500yd. 
up to 36in. diameter, some of which is in tunnel, for 
a period of not less than 12 months, at a salary of 
£960 per annum, plus £50 per annum for subsistence. 
Applications should be in writing to the undersigned, 
stating the age and previous experience of the 


applicant. 
L. E. HORGAN, 
Clerk of the Council. 
Council Offices, 
Saltburn-by-the-Sea, 
Yorkshire. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


COUNTY OF NORTHUMBERLAND. 
COUNTY SURVEYOR'S DEPARTMENT. 


(A)_ ENGINEERING ASSISTANTS, A.P.T. GRADE Ii! 
(£960-£1,140) AND GRADE III/IV (£960-£1,310). 
(B) JUNIOR ENGINEERING ASSISTANTS, A.P.T. 
GRADE | (£645-£815) AND GRADE I! (£815-£960). 


APPLICATIONS are invited for the ABOVE POSTS 
on the PERMANENT STAFF. 

Applicants should have completed a _ recognised 
course of professional training in Civil or Municipal 
Engineering, or hold a _ University Degree in Civil 
Engineering. Applicants for Appointment A must, in 
addition, for Grade Ill, have passed Parts | and Il 
of the Institutions of Civil or Municipal Engineers 
Examinations, or their equivalent, and for Grade 
1It/IV_ be qualified for election to Associate Member- 
ship in one of these Institutions. In all cases the 
salary offered on the grade for which the candidate 
is qualified will be in accordance with experience. 

The appointments will be subject to the Local 
Government Superannuation Act, 1953, to the 
National Joint Council's Conditions of Service as 
adopted by the County Council, and to one month's 
notice on either side. The successful candidates will 
be required to pass a medical examination. 

Applications, stating age, qualifications, details of 
experience, previous and present appointments, and 
salary, together with the names of two referees, to be 
delivered to the undersigned by FRIDAY, 28th April, 


1961 
G. F. GARNETT, 
: County Surveyor. 
Phoenix House, 
Queen Street, 
Newcastle upon Tyne, 1. 


HERTFORDSHIRE COUNTY 
STEVENAGE BY-PASS. 


APPLICATIONS are invited for the APPOINTMENT 
of QUANTITY SURVEYOR at the salary of £1,385 
per annum. 

This is a temporary appointment on works for a 
period of about 12 months. Candidates should hold 
appropriate qualifications. 

Applications (no forms supplied), stating age, 
qualifications, present salary, details of experience, 
and names of two referees, to be sent at once to the 
COUNTY SURVEYOR, County Hall, Hertford. 


COUNTY BOROUGH OF BURY. 

APPLICATIONS invited for the APPOINTMENT of 
TWO TEMPORARY CIVIL ENGINEERING CLERKS OF 
WORKS for the following works: 

(1) Sewerage.—Applicants should have had 
experience in dealing with contracts for 
large sewering schemes and reinforced con- 
crete works. The duration of the work is 
expected to be 18-24 months. 

(2) Sewage Works Extensions. — Applicants 
should be capable of dealing with large 
contracts covering all aspects of sewage 
works construction. The duration of the first 
contract is approx. six months, but it is 
possible that the appointment will be 
extended for a period of up to five years 


COUNCIL. 





until the completion of the first stage 
extensions. 
The salary for the above appointments is Misc. 


Grade Vi (£760-£825). 

Applications, stating age, experience, present and 
previous appointments, and salary, together with the 
names of two referees, must reach me by 26th APRIL, 


1961. 
EDWARD S. SMITH, 
Town Clerk. 
Town Hall, 
Bury. 
4th April, 1961. 


BOROUGH OF MARGATE. 
BOROUGH ENGINEER'S DEPARTMENT. 


APPLICATIONS are invited from suitably qualified 
candidates for the POST of PLANNING ASSISTANT 
in the Borough Engineer's Office, salary in accordance 
with A.P.T. tll (£960, rising by annual increments 
to a maximum of £1,140 p.a.). 

Applicants should have had wide experience in 
planning matters in the Office of a Local Authority. 

Applications, giving details of experience, and the 
names of two referees, and endorsed ‘** Planning 
Assistant," are to be received by the Borough Engineer 
and Surveyor, 38 Grosvenor Place, Margate, by 
SATURDAY, 29th April, 1961. 

The Council will assist in the provision of housing 
accommodation if required, and candidates should 
disclose whether they are related to any member or 
Chief Officer of the Council. 

T. F. SIDNELL, 
Town Clerk. 

Town Clerk's Office, 

40 Grosvenor Place, 
Margate. 
OF 


CiTry LEICESTER. 


BUILDING and ESTATES SURVEYOR REQUIRED to 
take charge of maintenance work on houses, offices, 


waterworks buildings and estates, and to design 
extensions. Applicants should be registered 
architects or chartered surveyors or equivalent. 


Experience in building construction and maintenance 
by contract and by direct labour. Salary A.P.T. 4 
(£1,140-£1,310). National conditions of service apply. 
Housing assistance if necessary. 

Applications to ENGINEER AND MANAGER, Water 
Department, Bowling Green Street, Leicester, by 
24th APRIL, 1961. 


C rr -@? €¢akep is 
CORPORATION WATERWORKS. 


APPLICATIONS are invited for the FOLLOWING 
PERMANENT APPOINTMENTS on the Staff of the 
Water Engineer and Manager: 

(a) Engineering Assistant, Grade Ill 
(£960-£1,140 p.a.). 

(b) Junior Engineering Assistant, A.P.T. Grade I! 
(£815-£875 p.a.). 

Candidates for Post (a) should possess a University 
Degree in Civil Engineering, or passed Parts ‘“‘A" and 
‘“B" of the Examination of the Institution of Civil 
Engineers. 

Candidates for Post (b) should have experience of 
the supervision of mainiaying. 

General Conditions of Appointment can be obtained 


A.P.T. 


from the Water Engineer and Manager, Municipal 
Offices, Greyfriars Road, Cardiff, and applications, 
stating age, previous experience, and qualifications, 


together with the names of two referees, should reach 
the undersigned, in envelopes appropriately endorsed, 
not later than the 25th APRIL, 1961. 
S. TAPPER-JONES, 
Town Clerk. 
City Hall, 
Cardiff. 
March, 1961. 
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APPOINTMENTS VACANT 
NATIONAL COAL BOARD. 


CIVIL/STRUCTURAL ENGINEERS. 


APPLICATIONS are invited for POSTS on the 
PERMANENT STAFF of the Chief Civil Engineer of 
the National Coal Board, East Midlands Division. 

Salaries, according to age, experience and qualifica- 
tions, range from £665 to £1,550 a year. 

The duties involve the design and execution of large 
colliery projects and reconstruction schemes. Appli- 
cants should have some experience of one or more 
of the following works, preferably for industrial 
Projects: Steel or reinforced concrete design and 
construction; industrial building construction; drain- 
age and sewerage; railway sidings and their ancillary 
services. 

Candidates should be Members or 
Graduates of the Institution of Civil or Structural 
Engineers, or should be making good progress towards 
obtaining a professional qualification. 
eine ae giving age —_ hse details of qualifica- 

xperience, shou be addressed 
DIVISIONAL CHIEF STAFF OFFICER, National Coat 
Board, East Midlands Division, Sherwood Lodge, 
Arnold, Nottingham. Please quote “ §.V.1113." 


BOROUGH OF TENTERDEN. 
WORKS SUPERINTENDENT. 








Corporate 








APPLICATIONS are invited for the ABOVE POST 
from experienced, practical men who must be fully 
qualified building tradesmen. 

Candidates should be able to supervise and co- 
ordinate the direct labour works carried out by the 
Council's own staff, and make routine inspections of 
road and building works, etc., carried out by 
contractors. Ability to drive essential. 

Salary will be in accordance with the scale laid 
down for Local Authorities (Building and Civil 
Engineering) Craftsmen, together with a plus rate of 
£2 (Two Pounds) per week. 

Applications, stating age, qualifications and details 
of experience, present and past employment, together 
with the names and addresses of two referees, to 
reach the undersigned not later than Noon, the 26th 


APRIL, 1961. 
R. J. NICHOLS, 


Borough Surveyor. 
Town Hall, . ~~ 


Tenterden, Kent. 
Sth April, 1961. 


BOROUGH OF SOUTHALL. 
APPOINTMENT OF CLERK OF WORKS 
(TEMPORARY). 





_ APPLICATIONS are invited for the ABOVE POST 
in the Borough Engineer's Department, for the super- 
vision of the building of flats and old persons’ 
dwellings by contract. 

The salary scale will be £78S5/£25/£860 inclusive, 
commencing salary according to qualifications and 
experience. 

Applicants must have considerable experience of 
building construction. 
_ Forms of Application, obtainable from the Borough 
Engineer, Town Hali, Southall, must be returned to 
him by 24th APRIL, 1961. 

J. S. SYRETT, 


Town Clerk. 
Town Clerk's Offices, 


South Road, 
Southall, Middx. 


CITY OF WAKEFIELD. 
CITY ENGINEER'S DEPARTMENT. 


APPOINTMENT OF ASSISTANT QUANTITY 
SURVEYOR, GRADE A.P.T. Il! (£960-£1,140). 


APPLICATIONS are_ invited for the ABOVE 
SUPERANNUABLE APPOINTMENT. 

Candidates should be members by examination of 
the R.1.C.S. or 1.Q.S., and preference will be given 
to those having experience in local authority housing, 
school, and other municipal projects. 

The provision of housing accommodation will be 
considered, and a 5-day week is in operation. 

Applications, stating age, qualifications and experi- 
ence, together with the names of two referees, to be 
sent to the CITY ENGINEER, Town Hall, Wakefield, 
by the 28th APRIL, 1961. 


FFROME RURAL DISTRICT COUNCIL. 


NORTON ST. PHILIP SEWERAGE AND SEWAGE 
DISPOSAL. 


APPOINTMENT OF RESIDENT ENGINEER. 


The above-named Council invite APPLICATIONS for 
the AFOREMENTIONED APPOINTMENT at an 
inclusive salary of up to £1,250 per annum, according 
to experience and qualifications. The appointment will 
be subject to one month's notice on either side, and 
will be a temporary one, although the time allocated 
for the completion of the contract is 15 months. 

The successful applicant will be required to super- 
vise, under the direction of the Consulting Engineers, 
MESSRS. A. H. S. WATERS AND PARTNERS, of 
Birmingham, the construction of sewage disposal 
works and the laying of sewers in stoneware and 
spun-iron pipes, and must have had experience in this 
work. A knowledge of the supervision of reinforced 
concrete work would also be an advantage. 

Applications, stating age, qualifications and experi- 
ence, giving the names of three referees, must reach 
the undersigned by MONDAY, 24th April, 1961. 

The successful candidate will be required to pass 
a medical examination. 

J. C. HUGHES, 
Clerk of the Council. 





Public Offices, 
Frome, Som. 
Sth April, 1961. 





CANTERBURY AND DISTRICT 
WATER COMPANY. 
RESIDENT ENGINEER. 
APPLICATIONS are invited for the IMMEDIATE 


APPOINTMENT of a RESIDENT ENGINEER at a 
salary of £1,250-£1,400 per annum, according to 
qualifications and experience. 4 
The appointment is = a ere nature and is 
ted to last about months. j 
extthe works to be carried out by contract consist of 
the construction of a reinforced concrete service 
reservoir of four million gallon capacity and 5,000yd. 
of 18in. dia. spun-iron water mains, and other 
rtenant works. : 
ae rApplicants must have had experience of this class 
of work and must be capable of levelling, setting-out, 
measuring and supervising work in progress, and be 
able to keep records and check accounts. . 
Applications, stating age, qualifications and “<a 
ence, should be submitted immediately to EN 
TAYLOR AND SONS, Consulting Engineers, Artillery 
House, Artillery Row, London, S.W.1. 








SUPPLEMENT 


132 


APPOINTMENTS VACANT 
ADEN GOVERNMENT P.W.D. 


INSPECTOR OF WORKS (Roads) REQUIRED by the 
above Government, on contract for tour of 18-24 months 
in first instance. Salary, according to experience, in Scale 
(including Pay Differential) £1,040, rising to £1,579 
a year. Supplementary Pay Differential £120 to £144 
a year payable to officer with dependent children. 
Gratuity at rate of 12'2 per cent. of total salary 
drawn. Outfit allowance £60. Free passages for officer 
and wife. Free passages for up to four children, and 
allowance of up to £288 annually for cost of educa- 
tion in U.K. Liberal leave on full salary between tours, 
or terminal payment in lieu if contract not renewed. 
Quarters available at moderate rental. 

Candidates, over 28, must have served apprentice- 
ship in building trade and have had at least five years 
in supervisory capacity. Knowledge of bitumen mixing 
and laying plant, surface dressing and road formation 
construction also desirable. 

Apply to CROWN AGENTS, 4 Milibank London, 
S.W.1, for Application Form and further particulars, 
stating age, name, brief details of qualifications and 
experience, and quoting Ref. M2B 51037 CA. 


ROYAL BOROUGH OF NEW WINDSOR. 
SENIOR ASSISTANT ENGINEER. 


APPLICATIONS are invited for THIS POST on Grade 
A.P.T. IV (£1,140-£1,310 p.a.). Car allowance as a 
casual user. 

Apply to Borough Engineer, Kipling Memorial 
Building, Alma Road, Windsor, for details, conditions 
of appointment, and instructions to applicant, quoting 
Ref. “A.” 

Applications should be sent to. the 
Engineer as soon as elo tee 


Borough 


N. WALDRAM, 
Town Clerk. 


BOROUGH OF EALING., 


TEMPORARY RESIDENT MAIN DRAINAGE 
ENGINEER REQUIRED. Salary £1,600 p.a. inclusive. 

Experience in construction of sewers in trench and 
heading, and reinforced concrete essential. Contract 
commencing May, 1961, approx. 

Application Forms, with full particulars and 
Conditions of Service, from BOROUGH SURVEYOR 
Town Hall, Ealing, W.5 Closing date: Ist MAY 
1961. 


BORO cu BDF CROSBY. 
ASSISTANT QUANTITY SURVEYOR. 


APPLICATIONS are invited for the POSITION of 
ASSISTANT QUANTITY SURVEYOR in the Borough 
Engineer and Surveyor's Department. 

Candidates will be required to possess a sound 
knowledge of methods of taking-off and billing, and 
the preparation of interim and final accounts in 
connection with building work. 

The salary will be within the range A.P.T. 1 11, 
according to qualification and experience, progression 
beyond A.P.T. | being subject to the passing of the 
intermediate examination of an appropriate professional 
institution. 

Applications, on forms obtainable from the Borough 
Engineer and Surveyor, at the address below, must be 
received not later than WEDNESDAY, 26th April, 
1961. 

Canvassing will disqualify. 

HAROLD O. ROBERTS, 
Town Clerk. 





Town Hall, 
Waterloo, 
Liverpool, 22. 
29th March, 1961. 
JTHEDWASTRE RURAL 
COUNCIL. 


WALSHAM-LE-WILLOWS AND BADWELL ASH 
SEWERAGE AND SEWAGE DISPOSAL SCHEME. 


APPOINTMENT OF RESIDENT ENGINEER. 


APPICATIONS are invited from suitably qualified 
persons for the ABOVE APPOINTMENT. The scheme 
involves the construction of about four miles of 
concrete pipe sewers Qin. and Gin. dia.; concrete man- 
holes; 1,500yd. of Sin. dia. rising main in asbestos- 
cement pressure pipes; a sewage disposal works com- 
prising settlement tanks, percolating filters, humus 
tanks and sludge drying beds, mainly in reinforced 
concrete, and two sewage pumping stations also 
mainly in reinforced concrete. 

The works will be under the direction of the 
Council's Consulting Engineers, MESSRS. LEMON AND 
BLIZARD, of 59 Tufton Street, Westminster, S.W.1. 

The salary will be fixed within the range £1,149 
to £1,310, according to qualifications and experience, 
and, subject to satisfactory service, the appointment 
is expected to last approx. 12 months and will be 
terminable by one month's notice on either side. 
There is a possibility that the person appointed will 
be invited to act as Resident Engineer for further 
sewerage and sewage disposal schemes within the 
district. ‘ 

Applications, stating age, qualifications, experience, 
details of present and past appointments, and giving 
the names of two referees, must be delivered to the 
undersigned not later than 17th APRIL, 1961. 

A. OWEN, 
Clerk to the Council 


DISTRICT 


Council Offices, 
Elmswell, 
Bury St. Edmunds, 
Suffolk. 


[.EEDS REGIONAL HOSPITAL BOARD. 


PROPOSED NEW _ GENERAL HOSPITAL AT 
HUDDERSFIELD. 


CLERK OF WORKS (BUILDING AND STRUCTURAL). 


APPLICATIONS are invited for the APPOINTMENT 
of CLERK OF WORKS (Building and Structural), in 
connection with the construction of a new (500-hed; 
approx. total cost £3'2m.) General Hospital at 
Huddersfield. Salary £1,200 per annum. 

The project is being carried out in consecutive 
phases under the direction of the Regional Architect, 
P. B. NASH, A.R.I.B.A., and MESSRS. GEORGE, 
TREW AND DUNN, Private Architects. The main 
building contract has now been running for one year, 
and building on the site will continue for another 
three years. 

The Clerk of Works will have an Assistant Clerk of 
Works (Building) and a Clerk of Works (Mechanical 
and Electrical) to assist him in his duties. 

Applicants must possess a thorough knowledge of 
all aspects of the building trade, and must have had 
extensive experience as Clerks of Works on multi- 
storey reinforced concrete framed buildings. Member- 
ship of the Institute of Clerks of Works or the 
possession of the Clerk of Works Diploma of the 
Association of Building Technicians an advantage. 

Applications, stating age, qualifications, previous 
experience, together with the names of two Architects 
to whom reference may be made, to the SECRETARY, 
Park Parade, Harrogate, within 10 days. 
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APPOINTMENTS VACANT 


LONDON COUNTY _ COUNCIL. 
HOUSING DEPARTMENT—WORKS DIVISION. 
DIRECT EMPLOYMENT OF LABOUR. 


REQUIRED immediately: SITE SUPERVISORS, for 
the erection of houses and biocks of flats. 

Experience of supervision on traditional building 
work and reinforced concrete construction as applied 
to multi-storey flats essential. 

Salary according to qualifications and experience. 
Bonus on results may be earned in addition. Holiday 
commitments honoured. 

Write, stating age, qualifications, details of experi- 
ence, and position applied for, to DIRECTOR OF 
HOUSING (G.1/C/955/4), County Hall, S.E.1. 


COUNTY OF CORNWALL. 
HIGHWAYS DEPARTMENT. 


APPLICATIONS are invited from qualified Engineers 
for the APPOINTMENT of ASSISTANT ENGINEER 
within Grade IV (£1,140-£1,310). A car allowance 
will be paid. 

Applicants must have had experience in design and 
preparation of major road schemes and execution of 
works, including small bridges and culverts. 

Applications, together with names of two persons 
to whom reference may be made, should be sent to 
the County Surveyor, County Hall, Truro, by the 
26th APRIL, 1961. 

E. T. VERGER, 


Clerk of the County Council. 
County Hall, 
Truro. 
30th March, 1961. 


COUNTY BOROUGH OF ROCHDALE. 
APPLICATIONS are invited for the FOLLOWING 


PERMANENT APPOINTMENTS in the Borough 
Engineer and Surveyor's Department: 
(a) Quantity Surveyor—Grade A.P.T. III/IV. 
(b) Assistant Architect—Grade A.P.T. III/IV. 
(c) Heating and Ventilating Assistant—Grade 
A.P.T. TIV. 


The commencing salary will be in accordance with 
experience and qualifications. 

Applications, stating age, qualifications, present and 
previous appointments, and experience, together with 
the names of two referees, to Borough Engineer and 
Surveyor by 29th APRIL. 

Canvassing will disqualify; relationship to any 
member or senior official of the Council must be 
disclosed. Appointments subject to medical examina- 





tion. 
K. B. MOORE, 
* sini Town Clerk. 
Rochdale. 
7th April, 1961. ea = sie es 
BOROUGH OF HIGH WYCOMBE. 


APPOINTMENT OF CLERKS OF WORKS. 


APPLICATIONS are invited for the APPOINTMENT 
of TWO CLERKS OF WORKS at a salary of £950 p.a. 

Applicants must have had experience in the con- 
struction of sewers in water-bearing ground, and 
sewage disposal works. ' 

Candidates should submit full details as to age, 
qualifications and experience, together with the names 
of two persons to whom reference may be made. 

Applications should be forwarded to the under- 
signed by not later than Noon on MONDAY, 1st 


May, 1961. 
J. A. PARKINSON, M.A., A.M.1.C.E., 
Borough Engineer and Surveyor. 
Municipal Offices, 
High Wycombe. 


ie OF LEICESTER. 
NEW SEWAGE DISPOSAL WORKS, WANLIP 
APPOINTMENT OF TEMPORARY INSPECTOR. 


APPLICATIONS are invited from persons with 
suitable experience in the supervision and control of 
extensive reinforced concrete works, to work under 
the direction of the Resident Engineer. 

The Scheme has been designed by MESSRS. J. D. 
AND D. M. WATSON, Consulting Engineers, London. 

The post is conditioned to: (a) the Scheme of 
Conditions of Service for the Miscellaneous Classes of 
Officers at a salary of £17 per week, with customary 
overtime as worked in Civil Engineering; and (b) the 
Local Government Superannuation Acts. 

Applications, stating age, experience, and the names 
of two referees, to the undersigned not later than 
MONDAY, 24th April, 1961. 


JOHN L. BECKETT, M.1.C.E., 
City Surveyor. 
Town Halil, 
Leicester. 


SUNDERLAND _ AND SOUTH SHIELDS 
WATER COMPANY. 


DERWENT RESERVOIR. 
INSPECTORS OF WORKS. 


APPLICATIONS are invited from_ Public Works 
Inspectors for work on the Derwent Reservoir, which 
is situated five miles west of Consett. 

Applicants should have a sound general experience 
backed, preferably, by a trade apprenticeship. Experi- 
ence with drilling, tunnelling or earth dam 
construction would be an advantage. 

Salary will be £750 p.a. plus a lodging or travelling 
allowance of £3 3s. per week. Overtime rates will 
be paid. 

Applications, stating age and other personal par- 
ticulars, and giving full details of experience, should 
be received by me not later than FRIDAY, 21st April. 
Applicants are also required to give the names and 
addresses of two persons to whom reference may be 


made. 
A. G. McLELLAN, 
General Manager. 
29 john Street, 
Sunderland. 


ITE COST SURVEYORS.—Applications invited from 
fully trained Surveyors for important positions 
on building and civil engineering contracts in the 
Midlands area. Applicants should have H.N.C. in 
Building or L.1.0.B., and age range between 26 and 
36 years. Top salary with pension and bonus scneme, 
and good prospects for promotion.—Send full par- 
ticulars in confidence to Personnel Manager, WILSON 
LOVATT AND SONS. LTD., Clarence Street, 
Wolverhampton. 


ENIOR ESTIMATOR REQUIRED to work in New- 

castle. Experienced in pricing bills of quantities 

for all types of building work up to £500,000. Good 

salary and conditions.—Please reply, giving details of 

qualifications and experience, to JOHN TWINAME, 

LTO., Allerdale House, Brigham, Cockermouth, 
Cumberland. 
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APPOINTMENTS VACANT 


ASSEY-FERGUSON INDUSTRIAL DISTRIBUTORS 

require a SALES REPRESENTATIVE based in 
the Reading-Maidenhead vicinity. Previous experience 
with industrial tractors or allied equipment absolutely 
necessary. —- TRACTORS AND FARMAIDS, LTD., 
Stratton Road, Swindon, Wiltshire. 


OVERSEAS VACANCIES FOR ENGINEERS 


Vacancies exist for ENGINEERS with about 10 or 
more years’ experience in civil engineering contracting, 
on an interesting project in South America. Married 
quarters available. 


WRITE BOX V.3833, “THE CONTRACT JOURNAL." 


EARS BROS. (CONTRACTORS), LTD., Civil 

Engineering Contractors, Head Office: 154 Syden- 
ham Road, S.E.26, invite applications from Civil 
Engineers who have had some years of site experience 
and responsibility on construction work. for position 
as ASSISTANT in the estimating department. Ability 
to layout and plan temporary works, plant and labour 
programmes a desirable qualification. The post is 
eminently suitable for outside men who no longer 
wish to travel and are seeking a head office appoint- 
ment.—Applications, in writing, giving particulars of 
experience and salary grade, will be treated in 


confidence by the Personnel Manager at the above 
address. 


PROJECT MANAGER 


A vacancy exists for an experienced PROJECT 
MANAGER on an important civil engineering contract 
abroad. The work requires a man with considerable 
drive, high organising powers and the ability to 
exercise close contro! over a large fast-moving job. 
The salary offered will be commensurate with the 
experience and ability of applicant. Good results will 
be fully recognised in addition. Future prospects are 
assured. All letters will be acknowledged and treated 
in strict confidence.—Write, marking envelope ‘'Strictly 
Confidential,"’ to: 


“Director,” 
BOX V.380S5S, “THE CONTRACT JOURNAL.” 
USSEY, EGAN AND PICKMERE, LTD., have 


vacancies for SENIOR ENGINEERING SITE STAFF 
on sewerage and sewage disposal works contracts in 
England and Wales. Applications are only invited from 
men with substantial previous experience of work in 
difficult ground conditions.—Apply in writing to 24 
Calthorpe Road, Edgbaston, Birmingham, 15. 


SUPERVISOR REQUIRED by CONSTABLE HART 

AND CO., LTD., to work in Midlands, based at 
Derby. Applicants must be fully experienced and 
conversant with all types of surfacing. Pension scheme 
in force, and car would be provided. — Apply in 
writing, in first instance, to ‘‘ H.G.,"’ Constable Hart 
and Co., Ltd., Lion House, Richmond, Surrey, giving 
full particulars and salary required. 


UDDOCK AND MEIGHAN, LTD., REQUIRE 

AGENTS, SITE ENGINEERS for civil engineering 
contracts near London. Good prospects, bonus and 
pension scheme. Some assistance with housing may 
be considered.—Full details to Burford House, Harrow 
View, Wealdstone, Middlesex. 


OUNG ENGINEER REQUIRED for expanding 

contractors’ depot in connection with drawings 
and estimates for precast concrete, shuttering and 
other work. Superannuation scheme. — Apply _ in 
writing, stating age, experience, and salary required, 
» J. ~ KIER AND CO., LTD., Setch, King’s Lynn, 
orfolk. 


J. I. CASE CO., LTD. 


REQUIRE a RESIDENT SERVICE ENGINEER for the 
south western counties (Gloucester to Cornwall). Appli- 
cations are invited from men who are fully experienced 
in the servicing of wheeled and crawler tractors. The 


successful applicant must be prepared to spend, 
initially, up to six months’ training at a J. |. Case 
Service Centre.—— All applications (which will be 
treated in absolute confidence) should be marked 


confidential and sent to: 


The Service Manager, 
J. |. CASE CO., LTD., 
Grangefield Works, Grangefield Road, Stanningiey, 
Near Leeds, Yorkshire. 


Neineens REQUIRED for major road improvement 
4 schemes in the Home Counties area. Experienced 
in site survey, programming, supervision of structures, 


and general site requirements.—Apply in writing, 
giving full details of past experience, and salary 
required, to The Contracts Manager, FITZPATRICK 


AND SON (CONTRACTORS), 
Road, London, E.3. 


ITE AGENT REQUIRED for £100,000 sewage 
scheme. Permanent position offered to right man, 
not afraid of hard work, with experience in sewers, 
timbering, shuttering and tunnelling—experience in 
programming would be preferable, payment by results 
would be made in addition to salary. Assistance would 
be given in housing accommodation.—Write in first 
instance, stating experience, salary required, and 
background, to F. W. DAVIES AND CO., Building 
and Civil Engineering Contractors, The Rhewil, 
Gobowen, Salop. Tel.: Gobowen 270. 


ENERAL FOREMAN, experienced in sewers and 

sewage work, with experience in timbering, 
shuttering, blasting, pipelaying and tunnelling, RE- 
QUIRED; experience in programming would be an 
advantage. Position could be permanent. Assistance 
would be given in housing accommodation.—wWrite, 
stating salary required, experience, and background, 
to Box V.3907, ‘‘ The Contract Journal." 


ORKS MANAGER REQUIRED for plant depot of 

national civil engineering contractors. Age late 
20s to early 30s. Applicants should have experience 
in civil engineering contracting, preferably on plant. 
Salary will be in accordance with age and experience. 
This post offers excellent opportunities within a large 
organisation. — Apply in writing to Box V.3918, 
“The Contract Journal." 


EARS BROS. (CONTRACTORS), LTD. (Civil 

Engineering Contracts; head office: 154 Sydenham 
Road, London, S.E.26), have vacancies in this country 
for AGENTS having some years’ experience in site 
charge of contracts, with ability to organise and handle 
all aspects of the work through to the final account, 
and willing to co-operate in estimating and planning 
if so required. Qualification desirable, and wide scope 
of work available.—Applications in writing, giving 
particulars of experience, previous employers, and 
salary grade, will be treated in strict confidence by the 
Personnel Manager at the above address. 


LTD., 455 Old Ford 
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APPOINTMENTS VACANT 


ATERIAL CLERKS, previous experience essential, 

REQUIRED.—Apply, stating age, past experi- 

ence, and salary required, to A. MONK AND CO., 
LTD., Green Lane, Padgate, Warrington. 


OST CLERK, civil engineering site office, Crawley 


area. Experienced unit costing, wages and 
materials.—Apply in writing to Chief Accountant, 
AMALGAMATED ASPHALTE COMPANIES, LTD., 


Pear Tree Wharf, Greenwich. 
Cyr FOREMAN REQUIRED to supervise site 
covering 10 acres, under civil engineering agent. 
Primary requirements are initiative, drive, and ability 
to control a multiplicity of operations, for which a 
commensurate wage will be paid.—Full particulars to 
RUDDOCK AND MEIGHAN, LTD., Burford House, 
Harrow View, Wealdstone, Middlesex. 


DRAWING OFFICE CLERKS, 
DRAUGHTSMEN and R.C, RETAILERS 


REQUIRED by precast concrete specialists making 
concrete buildings and precast flooring systems. 
Experience in building construction is desirable, but 
for Scheduling Clerks, intelligence and accuracy are 
the only essential qualifications. The company offers 
canteen facilities, local transport arrangements, special 
insurances, superannuation, permanent positions and 
a salary commensurate with qualifications and experi- 
ence.—Apply to: 


The Senior Structural Engineer, 
MARLEY CONCRETE, LTD., 
Peasmarsh, Guildford, Surrey. 


_ have 
staff for 
OFFICE 


ENGINEERING, LTD., 
their outside contract 
MANAGERS and ASSISTANT 


TARMAC CIVIL 
vacancies on 
OFFICE 


MANAGERS, and SITE CLERKS to train as Office 
Managers. Good remuneration and prospects of 
advancement, continuity of employment to suitable 


applicants experienced in any of the above positions, 
who are prepared to travel.—Apply in writing, stating 
age, details of previous employment (which will be 
treated as strictly confidential), to Personnel Officer, 
TARMAC CIVIL ENGINEERING, LTD., Ettingshall, 
Wolverhampton. 
OREMAN. Ambitious man with sound site experi- 
ence, particularly in high-quality reinforced 
concrete work, REQUIRED. —— Apply in writing to 
KOTTLER AND HERON, LTD., Cliftonville, North- 
ampton. 


ENIOR and JUNIOR CIVIL ENGINEERS REQUIRED 
by contractors, for site work in various parts of 

East Midlands and Lincolnshire. Senior Engineers 
should have contracting experience, particularly in 
R.C., or road or airfield construction. Experience not 
essential for Junior Engineers. Permanent positions for 
suitable applicants, with opportunities for varied 
experience and advancement. Superannuation after 
trial period.—A. MONK AND CO., LTD., P.O. Box 
No. 4, Stamford, Lincs. 


DOW-MAC (PRODUCTS), LTD. 


(A member of the Dowsett Group), Tallington, 
Stamford, Lincs. Leading specialists in the supply of 
prestressed concrete for all types of civil engineering 
work, REQUIRE STRUCTURAL DESIGNERS and 
DETAILERS in all grades for work comprising the 
analysis of structures such as bridges, multi-storey 
buildings, etc., into precast concrete elements, both 
in reinforced and prestressed concrete, including 
application and development of prestressing techniques. 
Degree or equivalent preferred, but training given in 
prestressed concrete. Salaries in the range £1,100- 
£1,500 for top grade, but vacancies in all grades. 
The offices are situated in a pleasant country district 


with free transport from town. Five-day week. 
Successful applicants will have furniture removal 
expenses paid and four weeks’ free accommodation 


on engagement.—Applications, in writing, to: 


Technical Director, 
DOW-MAC (PRODUCTS), LTD., 
Tallington, Stamford, Lincs. 


5 Ao firm of old-established asphalt contractors 
have vacancy for MASTIC ASPHALT SUPER- 
VISOR in West of Scotland. He should reside in or 
near Glasgow and must be sound organiser with first- 
class experience of building industry. — Written 
applications, giving full details of age, qualifications 
= experience, to Box V.3917, ‘The Contract 
ournal.”’ 


HE LONDON FERRO-CONCRETE CO., LTD., 
REQUIRE a SENIOR ESTIMATOR experienced in 
tendering for building and civil engineering work. 
Pension scheme. Possible assistance with housing. 
Apply, giving full details, age, experience, and salary 
required, to Chief Estimator, THE LONDON FERRO- 
CONCRETE CO., LTD., Maxted Close, Hemel Hemp- 
stead, Herts. Tel.: Boxmoor 3810. 


IXCONCRETE, LTo., REQUIRE experienced 

READY MIXED CONCRETE MANAGER for their 
plant at Dunstable, Beds.—Please write, stating age, 
experience, and salary required, to Mixconcrete, Ltd., 
Billing, Northampton. 


At REQUIRED for sewerage and sewage dis- 
posal contract in West Country. Duration approx. 
two years, with good future prospects for right 
applicant. Previous experience essential.—Write, giving 
details, to Box V.3934, ‘‘ The Contract Journal.” 


SUPERVISOR 


REQUIRED by CONSTABLE HART AND CO., LTD., 
to work in Midlands, based at Derby. Applicants must 
be fully experienced and conversant with all types of 





surfacing. Pension scheme in force, and car would 
be provided.—Apply, in writing, in first instance, 
giving full particulars and salary required, to: 


» Ge.” 
CONSTABLE HART AND CO., LTD., 
Lion House, Richmond, Surrey. 


GENERAL FOREMEN and GANGERS REQUIRED 
for civil engineering contracts in the Midlands 
area.——Apply in writing to Personnel Officer, TARMAC 
CIVIL ENGINEERING, LTD., Ettingshall, Wolver- 
hampton. 
XPERIENCED ESTIMATOR REQUIRED by civil 
engineering contractors in the West Riding of 
Yorkshire. Applicants should have considerable site 
experience and be able to estimate for medium-sized 
projects with the minimum of supervision. The appoint- 


ment is permanent and offers good conditions of 
employment. A _ contributory pension scheme is in 
operation. — Write Box V.3942, ‘The Contract 


Journal." 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


fF XPeRtencep SITE ENGINEERS REQUIRED for 
road and sewer contracts in Oxford City. Pension 
scheme and good prospects with expanding organisa- 
tion.—Apply in writing, stating age, experience, and 
previous employers, to TILBURY CONSTRUCTION 
CO., LTD., Ruscombe Works, Twyford, Berks. 


Goure COAST plant hire and selling company 
have vacancies for FIELD SERVICE PLANT 
FITTERS and WORKSHOP FITTERS. Applicants should 
be especially familiar with hydraulic excavators, 
crawler tractors and air compressors. Temporary or 
permanent accommodation available for single men or 


families.—Write Box V.3938, ‘* The Contract Journal.” 


ONUS ENGINEER, experienced in concrete work, 
REQUIRED to operate the site incentive bonus 
scheme. Applicants will be based on head office and 
a car will be provided.—Write in confidence, giving 
age and experience, to Contracts Manager, THE 
LONDON FERRO-CONCRETE CO., LTD., Maxted Close, 
Hemel Hempstead, Herts. 





GENERAL MANAGER 


Industrial builders in West of Scotland are desirous 
of appointing a GENERAL MANAGER to inaugurate 
and develop a structural concrete division. The mini- 
mum requirement is for a fully experienced man who 
has been responsible both for the administration and 
site execution of projects such as multi-storey flats 
and office buildings, and a structural design background 
would be an added recommendation. he post will 
provide ample scope for a man of ability and enthu- 
siasm, and will carry a salary commensurate with 
experience. If required, a house will be provided for 
the successful applicant.—Please write, in confidence, 
Stating age, present remuneration, and giving full 
details of experience, to: 


Managing Director, 
BOX 3030, WILLIAM PORTEOUS AND CO., 
Glasgow. 


Engineering Agent as CONTRACTS MANAGER 
for road construction and surfacing.—Only keen men 
write Managing Director at 215 Forest Road, E.17, 
with full particulars of past experience, qualifications, 
and salary required. 
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APPOINTMENTS VACANT 


Cumaen MANAGER.—Yorkshire firm of build- 
ing contractors REQUIRE experienced Contracts 
Manager. Excellent prospects with progressive com- 
pany.—Write, stating age, full details of training, 
experience, and salary required, to Box V.3941, 
“The Contract Journal.” 


“Tennive CONSTRUCTION CORPORATION, LTD., 
REQUIRE several SITE ENGINEERS for contracts 
throughout the Midlands. Good setting-out and tech- 
nical supervisory experience required. Proven record 
of success on large building civil engineering sites. 
Attractive salaries, bonus scheme, pension, life assur- 
ance, with excellent prospects for permanency and 
promotion.—Write personal and experience details to 
Group Personnel Manager, Turriff Construction 
Corporation, Ltd., Budbrooke Road, Warwick. 





SCOTTISH SPECIAL HOUSING 
ASSOCIATION, LTD. 


ASSISTANT PRODUCTION ENGINEER. — CIVIL 
ENGINEER (preferably 25-30 years) to act as 
Assistant Production Engineer in a direct labour 


organisation undertaking extensive multi-storey flats 
and other housing work. Site experience on building 
and civil engineering jobs essential, and experience 
of operational planning and/or work study methods 
an advantage. Headquarters will be in Glasgow. Post 
superannuable under Local Government Superannuation 
Acts. Salary scale £895-£1,385 per annum, with 
placing for experience.—Applications, stating age, 
qualifications and experience, to: 


The Secretary, 
SCOTTISH SPECIAL HOUSING ASSOCIATION, LTD., 
19 Palmerston Place, Edinburgh, 12. 


OBERT M. DOUGLAS (CONTRACTORS), LTD., 
REQUIRE the following staff for civil engineering 
work in Scotland: AGENT and SUB-AGENT: SITE 
ENGINEERS; QUANTITY SURVEYORS: OFFICE 
MANAGER CASHIER; TIMEKEEPERS; SURVEYORS 
and CLERKS to deal with unit costing and bonus: 
SITE STOREKEEPER: a GENERAL FOREMAN, 
TRADES FOREMEN and GANGERS.—Applications in 
writing, stating age, qualifications and previous experi- 
ence, to Robert M. Douglas (Contractors), Ltd., 395 
George Road, Birmingham, 23. 





LANT MANAGER SUPERVISOR REQUIRED. To 

run and expand plant hire fleet. Mechanical 

knowledge essential.—GEO. E. CLOKE, LTD., Neasden 
Lane, London, N.W.10. 


HARGEHAND FITTER REQUIRED for opencast coal 
site in Derbyshire.—Apply ROBERT M. DOUGLAS 
(CONTRACTORS), LTD., 209 Walsall Road, Perry 
Barr, Birmingham. 
OBERT M. DOUGLAS (CONTRACTORS), LTD. 
A FOREMAN FITTER is REQUIRED to take 
charge of contractors’ plant on a large civil engineer- 
ing and building contract in Glasgow about to 
commerce. Applicants should be fully experienced in 
the maintenance and repairs of all types of civil 
engineering plant, including heavy excavating 
machinery. Good prospects of a permanent position 
for the right man. A _ pension scheme operates. 
Applications in writing, stating age, qualifications, 
previous experience, and salary required, to H. Shaw, 
Plant Manager, Robert M. Douglas (Contractors), 
Ltd., Main Plant Depot, 209 Walsall Road, 
Birmingham. 


STEELWORK DRAUGHTSMAN 


REQUIRED. Consulting field. Experience in light and 
heavy construction. Necessarily initial salary to be 
agreed on experience and qualifications, which details 
please send to: 


BOX V.3901, “THE CONTRACT JOURNAL.” 





ENERAL FOREMEN REQUIRED for precast and 

in-situ. concrete work. Applicants should be 
mobile, and experience in precast concrete erection 
would be an SNEED — NYSE: eae ae 
ence and present salary, in confidence, to n 
Manager, THE LONDON FERRO-CONCRETE CO., 
LTD., Maxted Close, Heme! Hempstead, Herts. 


ee REQUIRED by _ old-established and 
rapidly expanding firm of building and civil 
engineering contractors. Candidates must have had 
at least 10 years’ successful experience in tendering 
for contracts up to £500,000, both in building and 
civil engineering, and be fully conversant with modern 
methods of analysis of rates, and be capable of 
working with ree gupervinen Anew = 
fidence, ivin full details of experience, . 
salary required, to WM. EAVES AND CO., LTD., 
Vicarage Lane, Blackpool. , ; ah 
ee MANAGER.— Qualified Mechanical Engineer 

REQUIRED by leading crane company, to super- 
vise fleet maintenance and general engineering work- 
shop. Applicants should have had previous managerial 
and commercial experience with contractors’ plant, or 
similar. Ability to organise scheduled maintenance is 
essential. Commencing salary in region of £1,200 
p.a., according to ability and experience; bonus; 
superannuation scheme; car provided. North Midlands 
area.—Write fullest details, in confidence, to Box 
V.3939, *' The Contract Journal.” 


TARMAC 


Have vacancies for:— 
AGENTS 
ENGINEERS 
LABORATORY ENGINEERS 
QUANTITY SURVEYORS 


Permanent appointments with good prospects, salary 
commensurate with experience. Bonus and _ super- 
annuation schemes in operation. — Applications to: 


Personnel Manager, 
TARMAC CIVIL ENGINEERING, 
Ettingshall, Wolverhampton. 


LTD., 


IVIL ENGINEER WANTED, with practical experi- 
ence in all branches of Bio eee. — 
works contracting. etc., including management, esti- 
mating and costing. Contracts £5,000 to £100,000. 


Salary. car, and pension scheme; annual bonus_ on 
results. Opportunity for ambitious man. South-East 
area.—Write full particulars, in confidence, stating 


salary required, to Box V.3940, ‘The Contract 


Journal.” 


XCEPTIONAL OPPORTUNITY for CIVIL ENGINEER 
E with construction site experience to assist in 
further development of steel shuttering system. Per- 
manent position based on Birmingham. Good salary 
and pension scheme.—Full details experience, etc., to 
the Secretary, RAPID METAL DEVELOPMENTS, LTD., 
395 George Road, Birmingham, 23. 


UANTITY SURVEYOR for the London area 
REQUIRED by MYTON, LTD. (a member of the 
Taylor Woodrow Group). Must be experienced in 
preparation of interim and final accounts. Pensionable 
position, with good prospects.—Replies in confidence, 


with full particulars, to Personnel Manager, Myton, 
Ltd., Western House, Western Avenue, Ealing, 
London, W.S. 





E PERIENCED QUANTITY SURVEYOR REQUIRED 
_ for civil engineering firm operating in Africa. 
Duties will include firstly site measurement and final 
account work on a contract in Nigeria. Applicants 
should be between 30-35 years old, with at least 10 
years’ experience. Previous overseas service would be 
of advantage. 18-months contract offered in the first 
instance, with good prospects of continuity for the 
right applicant.—Please write, stating age and full 
particulars of previous experience, to Box V.3904, 
“* The Contract Journal." 


THE LYON GROUP 


REQUIRE AGENTS and GENERAL FOREMEN capable 
of taking complete charge of large industrial, com- 
mercial and domestic developments, including multi- 
storey structures in reinforced concrete. These positions 
will be well paid and offer great opportunities of 
advancement with an expanding group for determined 
and capable men.—Apply: 


RONALD LYON CONSTRUCTION, LTD., 
Auckland House, 
New Zealand Avenue, Walton-on-Thames, Surrey. 


JFRUILDERS’ SURVEYOR, under 30, REQUIRED for 
expanding South-Western Area office, initially 


’ for a major contract in Plymouth, to carry out valua- 


tions, measure with Quantity Surveyors and sub- 
contractors, etc. — Details to HUMPHREYS, LTD., 
Market Road, Plympton, Devon. 


ARGE Midlands public works contractors REQUIRE 
AGENT or SENIOR GENERAL FOREMAN to 
supervise contracts and develop expanding outside 
organisation.—wWritten applications, stating age and 
brief details of experience, to Box V.3969, “* The 
Contract Journal." 


pratense ASSISTANT REQUIRED by building and 
civil engineering contractors in North West. This 
is an attractive and progressive position for young 








man with initiative. Permanent and pensionable. 
Write full details of age, experience, and salary 
required, to Box J.237, Thompson's Advertising, 


Northwich, Cheshire. 


OUNG MAN with ability REQUIRED to act as 
DEMONSTRATOR AND SERVICE ENGINEER in 
connection with sales of small mechanical equipment 
to builders and contractors throughout Essex.—Write, 
stating age and experience, to Box V.3961, ‘* The 
Contract Journal.” 


CATERPILLAR DEMONSTRATORS 
Vacancies exist with the sales staff of BOWMAKER 


(PLANT), LTO., for highly skilled OPERATORS of 
crawler traccors, wheeled scrapers and traxcavators. 
They will be required to demonstrate all types of 


Caterpillar equipment and, in addition, will have ample 
opportunity to graduate to other positions of respon- 
sibility in the machine sales department. Initial salary 
of £1,000 per annum, plus transport or car allowance 
and all reasonable expenses.—Applicants, whose age 
should not exceed 30 years, are asked to apply, 
giving full details of their experience, to: 


The Sales Director, 
BOWMAKER (PLANT), LTD., 
Watling Street, Cannock, Staffs. 





Cams MANAGER REQUIRED at once by old- 
established expanding company for work in the 
Midlands region. Applicants should possess initiative 
and drive, and be able to supervise personnel. The 
post is pensionable, and the successful applicant would 
be expected to reside in or near Birmingham.—Write 
Box V.3970, ‘ The Contract Journal.’ 


URRIFF CONSTRUCTION CORPORATION, LTD. 
T SENIOR SITE AGENT with proven record of 
ability to control large contracts. Must have experi- 
ence of multi-storey reinforced frames. Very attractive 
salary, pension and bonus schemes. Permanent an 
progressive appointment. — Write or call: aroue 
Personnel Manager, Turriff Building, Great West Road, 
Brentford, Middlesex. 
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APPOINTMENTS VACANT 


“IVIL ENGINEER.—A vacancy has arisen for a 
young Civil Engineer, aged 25 to 30 years, for 
interesting and varied work in Ghana. Applicants, as 
a minimum qualification, should have passed, or been 
exempted from, Parts | and I! of the 1.C.E. professional 
examinations, and should have had some practical 
experience in surveying and general construction 
works, preferably associated with roads or railways. 
The appointment can be permanent and pensionable, 
and offers a good initial salary, depending on quali- 
fications and experience. Interviews will take place in 


London.—Applications, giving full details of age, 
qualifications and experience, should be made_ in 
writing to the Personnel Officer, Box V.3966, 
**The Contract Journal.” i 

LTD. 


bigger CONSTRUCTION CORPORATION, 
SENIOR QUANTITY SURVEYOR, SENIOR COST 
AND BONUS SURVEYOR. Excellent opportunity for 
men of experience, drive and initiative to enhance 
their experience on this work of national importance. 
Attractive salary, bonus and pension schemes. Per- 
manent and progressive appointments.—Write or call 
Group Personnel Manager, Turriff Building, Great West 
Road, Brentford, Middlesex. 


CEMENT AND CONCRETE ASSOCIATION 


TECHNICAL ADVISORY STAFF.— The Association 
wishes to appoint an additional MEMBER to _ its 
Technical Advisory Staff for work which will chiefly 
be in the field of highway construction. The successful 
applicant will be required to visit road sites in the 
United Kingdom to advise on constructional methods 
and to assist in practical research on roads and 
related matters. Previous experience with a local 
authority, contractor or other body responsible for 
road work would be an advantage.—The post is 
permanent and pensionable, and further information 


can be obtained trom: 


The Chief Advisory Engineer, 
CEMENT AND CONCRETE ASSOCIATION, 
52 Grosvenor Gardens, London, S.W.1. 


OUTH, 16/18, WANTED by rapidly expanding 

plant hire and sales company to learn all aspects 

of business. Excellent prospects to keen, hard-working 

person.—DUDLEY VALE, LTD., 3 Buckingham Place, 
London, S.W.1. VICtoria 0252 


Quantiry SURVEYOR for medium-size builders in 
Mid-Wales and Shropshire Border, with experi- 
Capable of 


ence of small- and medium-sized jobs. 
dealing from inquiry to final certificate. Please state 
experience, and salary _ required. Assistance with 


accommodation.—Write Box V.3962, *‘ The Contract 


Journal.” 


,_ BUILDERS’ SURVEYOR REQUIRED, 
preferably with experience in_ the office of a 
Quantity Surveyor or a good-class builder. The posi- 
tion carries a good salary with prospects for an 
ambitious young man about 25 years of age.—Apply 
WILLIAM DAVIS AND CO. (LEICESTER), LTD., 
Forest Field, Forest Road, Loughborough, Leics. 


OUNG ENGINEER-AGENT REQUIRED by civil 

engineering contractors, for shaft sinking and 
tunnelling contract in Mid-Wales. Some experience in 
this type of work necessary. Technical qualifications 
an advantage. Prospect of permanency with expanding 
organisation. —- Written applications, stating full 
particulars, etc., to Box V.3963, ‘The Contract 


Journal."" 


CWUBITts 


HOLLAND & HANNEN AND CUBITTS (G.B.), LTD., 
have vacancies available. 


SEE PAGES 82 and 83. 


OST CLERK REQUIRED on large civil engineering 
contract in North-East England. Applicant must 

be experienced in the production of unit cost on heavy 
civil engineering work and must be capable of work- 
ing on their own initiative with the minimum of 
supervision.—Apply in writing, giving details of past 
experience, and salary required, to the Agent, THE 
DEMOLITION AND CONSTRUCTION CO., LTD., Tees 
Dock, No. 1 Quay, Grangetown, near Middlesbrough. 


ENERAL BUILDING contractors.—ASSISTANT to 
Managing Director REQUIRED for group of com- 
panies, etc., in North-West Midlands. Practical experi- 
estimating 


ence of interim and final accounts, | 
costing and general office management essential. 
Pension scheme. Use of car. Housing accommodation 


could be arranged.—Reply, with full particulars, to 
LANCASTER, KING, RIDGWAY AND CO., Queen's 
College Chambers, Paradise Street, Birmingham, 1. 


PPLICANTS are invited to apply for the position 


of CIVIL ENGINEERING AND REINFORCED 
CONCRETE DRAUGHTSMAN.—Please write, giving 
details of past experience, salary required, etc., to 


Box V.3958, ‘‘ The Contract Journal.” 


CONTRACTS MANAGER 


Civil engineering company.—CONTRACTS MANAGER 
REQUIRED by a civil engineering company engaged 
mainly on roads construction in the Home Counties, 
South Coast and West Country. The preferred age 
range is 35-45, and the applicant should have an 
extensive experience in this class of work, plus 
initiative and drive. The appointment will be based 
on the company's head office in Surrey. Salary will 
be in accordance with ability and experience, but 
will not be less than £1,500 p.a., with car provided. 
Subject to satisfactory probationary period, super 
annuation facilities will be offered.—Write, in confi- 
dence, stating age, experience and ‘present salary, to: 


BOX V.3899, “THE CONTRACT JOURNAL.” 


A SENIOR TECHNICAL ‘REPRESENTATIVE is RE- 
QUIRED by a substantial company to specialise 
in plastic films as applied to civil. engineering and 
building. The post, which will be based in London, 
offers considerable scope for original thought and 
advancement. Candidates should have. experience in 
the civil engineering and building industry, and 
ies akin men a gg a and 35.—Applications, 
Salary required, should be made in writi 
- Box V.3836, ‘‘ The Contract Journal.” snnedbes 


[pt avoeman REQUIRED on agricultural estate, 
West Sussex, to work with the Clerk of Works 
on preparation of plans, planning applications, etc., 
on major programme of cottage modernisation and 
farm building work. Post would be useful experience 
for young man, but consideration would be given to 
more experienced applicants. A cottage could be avail- 
able for a married man. Salary according to experience. 
Write, with full details of experience, and salary 
required, to Box V.3964, “The Contract Journal.” 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


ptant ENGINEER REQUIRED immediately, to take 
charge of workshop maintenance and repair of all 
construction plant and plant hire. Permanent appoint- 
ment, with contributory pension fund after a year's 
trial period.—Apply, stating age, past experience, 
and salary desired, to W. A. DAWSON, LTD., Sundon 
Park, Luton. 

ENERAL FOREMAN REQUIRED for small civil 

engineering firm on South Coast, to supervise 
several small contracts from £10,000 to £40,000, 
mainly sewers, street works and surfacing. Must have 
practical experience and over 40 years of age. Car 


provided.—wWrite salary required to Box V.3949, 
“The Contract Journal.” 
EPUTABLE Leeds public works contractor has 


vacancy for ENGINEER-AGENT. A _ permanent 
remuneration post for an experienced, adaptable man 
aged 30-40. The scope of work covers the whole field 
of civil engineering. Qualifications preferred but not 
essential. —- Write in confidence to Box V.3956, 
‘The Contract Journal.’ 


JNO. CROAD, LTD., PORTSMOUTH 


Member of the 


Building contractors and engineers. r 
vacancies for the 


Trollope and Colls Group, have 
following technical staff:— 
TWO CONTRACTS MANAGERS y 

Capable of organising and supervising building and light 
civil engineering contracts up to £300,000, with the 
ability of producing a high standard of work. 

TWO ASSISTANT CIVIL ENGINEERS 
three years’ site 


Applicants should have at least 

experience on reinforced concrete work, and be 

conversant with the requirements necessary for the 

supervision of civil engineering and building contracts. 
ESTIMATOR 

Capable of preparation and pricing of plan and 

specification estimates and bills of quantities on a 


variety of building works. 
TWO ASSISTANT QUANTITY SURVEYORS | 
accounts interim 


wide 


Experience in measuring for final 
payments and agreeing sub-contractors’ accounts. 
TECHNICAL ASSISTANT 


This appointment offers a wide scope to an individual 
who has a sound knowledge of building construction, 
with the ability to prepare detailed drawings on 
varying contracts. 

THREE GENERAL FOREMEN 
required for general building and 


Experienced men 
£300,000 value. 


engineering contracts of 


light civil 

All the above positions are permanent and_ the 
successful applicants will be required to reside in 
the Portsmouth area.—Apply by letter, giving age, 
full details of experience, salary required, in strict 
confidence, to: 

K. Kanavan, A.1.0.B., Technical Director, 
INO. CROAD. LTD., 
Portiand Street, Portsmouth. 


ENERAL FOREMAN, fully experienced and cost- 


conscious, REQUIRED for work in and around 

the London area. State age, experience, and salary. 

Write JENNERS (BUILDERS), LTD., 22 High Road, 
Woodford Bridge, Essex. 

ONTRACTORS specialising in the sawing and 

sealing of joints have immediate vacancy for 


YOUNG MAN with civil engineering experience. This 
is an excellent opportunity for applicant with initiative 
and good education to follow up inquiries and super- 
vise contracts.—Write in confidence, giving details of 


experience, and salary required, to Box V.3957, 
‘The Contract Journal.’ 
XPERIENCED CASHIER/COST CLERK urgently 


REQUIRED for large opencast coal site in South 
Wales. Excellent salary and prospects to successful 
applicant.—Apply in first_instance to SIR LINDSAY 
PARKINSON AND CO., LTD., Templenewsam, Halton, 
Leeds. 


LERK OF WORKS REQUIRED for new teachers’ 
training college at Bangor, North Wales. Approxi- 
mate starting date of 14-month contract will be June, 
1961. Salary within the range £1,000-£1,250 p.a., 
according to qualifications and experience.—Reply, 
giving particulars and names of two referees, to C. W 
GLOVER AND PARTNERS, Francis House, Francis 
Street, London, S.W.1. 


| Cheater REINFORCED CONCRETE DESIGNER 

is REQUIRED to work in the head office, situated 
in North-West England, of an expanding contractor. 
Applicants must have experience of the design of 
in-situ. and precast structures, and will also be 
required to take a leading part in the activities of a 
newly formed precast concrete works. He should also 
have extensive experience of the design of form work 
in both in-situ and precasting fields.—Write, stating 
details of age, experience, qualifications, and salary 
required, to Box V.3946, ** The Contract Journal.” 


ENGINEERS 


years of age are 


SITE 


Between 22 and 30 
for the Midlands area. 
A FURTHER SITE ENGINEER 
Between 22 and 25 years of age is required for 
our site at N.C.B. New Colliery, Knottingley, East Yorks. 
Permanent, progressive appointments with  super- 
annuation, subsistence and bonus for applicants with 
site experience.—Reply, in confidence, giving details 

of qualifications and site experience, to: 


SIR ALFRED McALPINE AND SON, LTD., 
49 Waterloo Road, Wolverhampton. 


required 


UYER REQUIRED for company expanding on 

contractors’ and builders’ plant manufacture. Age 

below 40.—-Write, stating salary expected, to Box 
V.3971, “The Contract Journal." 


OST CLERK REQUIRED, London office, expanding 

building company. For cost and analysis.—Apply, 

own handwriting, stating age, experience, salary, to 
Box V.3973, ‘‘The Contract Journal." 


OUNG ENGINEER to train as AGENT, rapidly 
expanding company Guildford, chance to show 
initiative. —Write Contract Manager, DRAGON PLANT 


HIRE, LTD., Guildford. s 
NGINEER REQUIRED, aged 23-28 years, with 
minimum three years’ site experience, for small 

but expanding company on South East Coast. This 


would be an appointment offering a good variety of 
work and experience. Excellent opportunity for advance- 
ment.—Write, giving full details, to Contracts Manager, 
THE WINGHAM ENGINEERING CO., LTD., Wingham, 
Canterbury. 


Gates EXECUTIVE REQUIRED to take charge of 
and develop the sales of new and second-hand 
contractors’ and quarry plant. The successful applicant 
must have the ability to-sell from inside, to maintain 
a sales office organisation and to guide the activities 
of outside representatives.—Applications, in confidence, 
to General Manager, SEARCH (LIVERPOOL), LTD., 
Hammond Road, Kirkby Trading Estate, Liverpool. 


April 13 1961 


APPOINTMENTS VACANT 


Union SITE ENGINEER REQUIRED on the Reading 
sewage disposal works contract. Experience in 
ee on and oor necessary.—Apply in writing, 
Stating experience, and salary required, to COLLIER 
AND CATLEY, LTD., Kings Meadow Road, Reading. 


MEDIUM-SIZED highly mechanised firm of 

playing field and land drainage contractors 
REQUIRE a fully experienced PLAYING FIELD FORE- 
MAN, capable of taking complete charge of contracts 
from earthmoving to seeding. The position offered is 
permanent, salaried bonus paid on results.—Apply, 
with full details, in confidence, for the personal 
attention of Mr. John Flood, FLOODS OF QUEENS- 





FERRY, Rectors Lane, Pentre, Queensferry, Chester. 
"T MEKEEPER SITE CLERK REQUIRED for civil 
engineering contract in Lancashire. Previous 


experience not essential, although desirable. Good 
Prospects and permanency offered to suitable appli- 
cant.—Written applications, stating full particulars, 
to Box V.3968, ‘‘ The Contract Journal.”’ 
Cran OF WCRKS REQUIRED for the building of 
Carmel College, near Wallingford, Berks., from 
end of June, 1961, to the end of 1962; thereafter 
possibility of permanent employment by the school 
= Papal erga manager. Salary £1,000- 
’ + according to experience.—Apply in writing 
to MORTON LUPTON, Archit rc 
Wallingtord, Berks. ee 


Gite ASSISTANT REQUIRED for setting-out works, 
etc. Extensive experience not essential, as 
initially guidance is available. For right man would 
be opportunities to develop on measurements side to 
site Q.S. Staff position and such previous experience 
advantageous. Site location Greater London. — SIR 
a eat GIBB AND PARTNERS, Queen Anne's 


Fr'RST-cLass AGENT REQUIRED for large building 
contract in West Country district. A good salary 
is offered to the right man, who must possess drive 
ambition and initiative. Other details such as bonus. 


etc., can be discussed during interview Writ 
— e in 

confidence, Stating age, experience, and previous 

employers, to Box 1036, c/o Murray and Phelan, 


Ltd., Columbia House, Aldwych, W.C.2. 


rr. SERA. FOREMAN REQUIRED 
or large building cont re 
ice 9 ntract in the Herefordshire 
employers, 
Ltd., 


stating age, experience, and previous 
to Box 1037, c/o Murray and Phelan, 
Columbia House, Aldwych, W.C.2. 





For Advertisements received too ‘late for 
classification see page 137 
= 
APPOINTMENTS WANTED 


Cae Se. Eran REQUIRES PROFITABLE 

° xperienced full 

earthmoving. Peoria trplsed. a a: 
Write Box W.3910, “The Contract Journal." 


UCCESSFUL and ambitious SALES MANAGER, 

earthmoving, engine, tractor and agricultural impie- 
ments REQUIRES POST with manutacturer or dealer 
U.K., Europe, W. Africa, S. America, W. indies or 
Middie East English, aged 35. Factory-trainea two 
feading makes U.S.A. earthmoving plant and one 
British agricultural tractor. Highest commercial reter- 
ences show most aggressive record in Atrica to outlets 
sugar, coffee, tea, arabie, mining, logging, earthmoving 
bush and forest clearing, public works. Widely 
cenineiati oe Middie East, Africa, U.S.A. 

ive experienc 

ke een e spares and service. Availabie 

Write Box W.3469, 


ENERAL FOREMAN, civil engineering, 
sewers, deep trunk sewers, bulk 
setting out, levelling and measurement. 
Write Box W.3943, “The Contract Journal.’ 


IGOROUS and energetic CONTRACTS MANAGER 

SEEKS CHANGE. First-class building experience. 
R.C. contracts, schools, flats, industrial buildings, etc 
Age 35. C. and J Appreciates and applies cost 
control, preplanning, modern ideas. Capable of 
managing complete business under a board of directors 

Write Box W.3944, “The Contract Journal.” 


“The Contract Journal.” 


roads and 
excavation, 


iViL ENGINEER, British graduate, with three 

years design experience, at present Site 
Engineer on R.C construction, SEEKS SIMILAR 
APPOINTMENT with chances of overseas visits 


Write Box W.3977, “The Contract Journal.” 


Cv ENGINEERING AND BUILDING GENERAL 
MANAGER SEEKS EARLY APPOINTMENT with 
well-established concern in similar capacity or as 
Contracts Manager. Vast and varied experience in all 
departments, and can control from inquiry to com 
pletion. Drive, personality and top-class ability. Wide 
range of contracts over the country. Highest references 
Write Box W.3959, “The Contract Journal.” 


ONTRACTS MANAGER — PUBLIC wcrRKs— 
SEEKS CHANGE, London area. Over 30 years’ 
experience——all aspecis. Roads, sewers, outfalls, sea 
defences, headings, disposal works, bridges, river 
diversions, jetties, piling, concrete, timber or sheet 
steel, reinforced concrete projects, including estimating 


for and the preparation of tenders for the above, 
measuring for interim and final accounts. All necessary 
office administration and correspondence. Negotiating 
with clients, etc.. Salary required, £1,750-£2,000 
Write Box W.3976, ‘‘The Contract Journal." 
HARTERED ACCOUNTANT / COMPANY 
SECRETARY with building trade experience 
offers his services on a _ part-time basis. Fully 
conversant with all accountancy matters, including 
costing and taxation. 
Write Box W.3972, ‘‘The Contract Journal.’ 





WORK REQUIRED 


VA/Antes. EXCAVATION, SITE CLEARANCE and 
DEMOLITION _WORK. 
R. BARKER (PECKHAM), LTD., New Cross 3337. 


ITE CLEARANCE CO., LTD., specialists in remova! 
of trees and roots. Explosion Engineers and 
Demolition Contractors.—Delph Dene, Quarry Lane. 
Appleton, Warrington. Telephone: Stockton Heath 309 


ISMANTLING and/or RE-ERECTION. — Stripping 
and Resheeting, T2, 81 Hangars, any type of 
Steelwork, and Plant, etc., Sheeting purchased, strinoed 
and removed. Distance no object.—BEDS. DISMANT- 
LING AND DEMOLITION CO., 3 Lurke Street. Bedford 
Telephone: Bedford 66033 


TF GRADING, SEEDING. TURFING and PLANTING 
form part of your CONTRACT, we will be pleased 


to quote you.—HOLDRUP. 139 Rells Hill. Barnet 
Teleohore 9111 
ULK LEARTHMOVING, direct contract or sub 


contract. Also BULLDOZERS and SCRAPERS 
for HIRE.—FRANK R. WALPOLE, LTD., 126 Wing 
Road, Leighton Buzzard, Beds. Leighton Buzzard 3351 
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WORK REQUIRED 
ARTHMOVING of a: 





any description undertaken by 


SAM BOOTH, LTD., 75 Victoria Street. 
Telephone: Sullivan (3791 and Haywards Heath 1126 
ANTED. HIRE of CONTRACT WORK 
for modern fleet of OW21s, O9s, D8s, 15-ton 


Rear Dump Euclids and 38RB Face Shovel.—Apply 
BRODERICK AND RYAN, LTD., 421 Nottingham 
Road, Ilkeston, Derbys. Telephone 4381/2. 


ULK EXCAVATIONS and SITE WORKS under- 

taken. Direct or on SUB-CONTRACT basis. 
Quotations given tor large or smali contracts any- 
where.—S. AND L. BULL BROS., LTD., 126A High 
Street Winchester. Telephone: Winchester 2264. 


ULK EXCAVATION WANTED. —We have our own 
staff of qualified Civil Engineers, and have the 
tollowing machines ready for work: O9s, D8s, O6s, 
D4s, with Dozers, Scrapers and Rooters. Also Ruston 
Excavators with ali equipments, and a fleet of new 
Tipping Lorries. No Job is too smalt or too large. 
SMITHS PLANT HIRE AND CONTRACTORS’ 
(CHELTENHAM), LTD., Southam Court, 98 Prestbury 
Road, Cheltenham Glos. Tel. 52021/56419/56473. 


BE EXCAVATIONS, any quantity quoted for 
Own plant and torries. 
COFF AND SON (EXCAVATIONS), 
Buckhurst Hill, Cheapside, Ascot, 
Ascot 1026/7/8 


QCyvenseace STRIPPING and all EARTHMOVING. 
Free quotations. Hire or contract. Modern 
machines at moderate prices.—-GRANGE PLANT, LTD., 
Honiton, Devon. Telephone: Broadhembury 330- 355. 


XCAVATION SUB-CONTRACTS. Technical staff 

available to analyse prograrime and price 
complex projects. Particular attention given to 
finish and compaction. D9, O8, TO18 and TD14 
Scrapers, Excavators, Loading Shovels and Lorries 
available with competent and imaginative supervision 
tor execution of work.—DICK HAMPTON, Broadview 
Farm, Blacknest, Alton, Hants. Tel.: Bentley 3241. 


>ITE CLEARANCE, BULK EXCAVATION. 
JANES AND CO., LTD., Trading Estate, Slough. 
Telephone: Slough 20361—Ext. 4. 


ONTROLLED EXPLOSIVES. LTD., specialise In the 
fragmentation of mass and reinforced concrete. 
Inside or outside buildings. Demolition of bridges 
and chimneys, mass rock. trenching, sewage beds, 
engine beds, etc. and deep drilling for quarries. 
Particulars ‘rom 11 Church Street, Oldbury Birming- 
ham. Tel.: BROadwell 3117, Blackheath 1996 & 1783. 


EWAGE.—Specialists in FORMING and LAYING 


LTD., 
Berks. 


of GRANOLITHIC or CONCRETE FINISHED 
FLOORS to sloping circular bottoms of tanks, also 
flat tanks. Brickwork and Stonework, etc., also carried 


out. Competitive prices. Contracts wanted—distance 


no object.—M. GREENAN, Labour Only Contractor, 
38 Cawdor Avenue, South Ockendon, Essex. 
Telephone: S.0.0. 2966. 


PECIALISED EXPLOSIVES SERVICES. 
U.K. and OVERSEAS MOBILE UNITS coverage on 
ex-service strong points, sea walls and dangerous 
structures, etc.—124 Old Shoreham Road, Southwick, 
Sussex. Tel.: Southwick 3791 or Shoreham 4193. 


RECTION and DISMANTLING. — Structural Steel- 
work and all types of Prefabricated Components. 
Speedy and efficient service.—ERECTORS, 80 Bulwell 
Crescent, Cheshunt, Herts. Waltham Cross 22564. 


EMOLITION, SITE EXCAVATIONS, PLANT HIRE. 
Hardcore supplied.—D. W. STONE, LTD., 2 St. 
Leonards Road, Hove. Tel.: Hove 46396. 


eee CLRBARANC EGE, EXCAVATION. 
MOBILE HAULAGE, LTD., 


230 Tottenham Court Rd.. London. W.1. Lan. 7833-5. 
XCAVATION, RESTORATION. DEMOLITION, 
HEAVY EXCAVATIONS. Top Soil available, 


large quantities. Seeding and Turfing. Tippers, Heavy 
Plant available anywhere in U.K.—BRYAN WATT- 
RIDGE (PUBLIC WORKS), LTD., The Sandpits, Seale, 
Farnham, Surrey. Telephone: Runfold 2229. 


FINANCE 


IRE PURCHASE FINANCE available for all types 
of MACHINERY, etc.—Apply: D. EVERARD, 
LTD., 62 Oxford Street, London, W.1. MUSeum 0811. 








ANNOUNCEMENTS 


ERNARD SUNLEY AND SCNS, LTD., wish to 
announce that as from the 1st April their 
technical design staff will be operating from Sunley 
Works, Maylands Avenue, Heme! Hempstead, and 
would welcome copies of trade literature, catalogues, etc. 


BUSINESSES—SALE OR WANTED 


ONFECTIONERY BUSINESS in a premier multiple 
~ position in an expanding East Midlands town. 
with excellent living accommodation. Business and 
Freehold. Excellent net income. Rising T.O. Ref. 


$80(3).—- BAILEYS, Westminster Bank Chambers, 
Grantham. 


UILDFORD. — BUILDERS’ 
BUSINESS for SALE. 
13,000 sq. ft. Close 
and vehicles available. 





AND CONTRACTORS’ 
Valuable freehold site, 
to by-pass. Plant, machinery 
€ Stock and work in progress at 
valuation. — Apply: EDWARD SYMMONS AND 
PARTNERS, 18/20 York Buildings, Adelphi, W.C.2. 
Telephone: Whitehall 8711. 
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SALES BY TENDER 


LINDSEY COUNTY COUNCIL. 


HIGHWAYS DEPARTMENT. 


Available for SALE:— 
(a) One Aveling-Barford Trench Cutter. 
(b) One Scammell Fire Pump. 
(c) One Climax Fire Pump. 
(d) One S/3'2z Concrete Mixer. 
(e) Two 7/S Concrete Mixers. 


(f) One Petrol Roller (Wallis and Steevens, 
1931), 3 tons. 
(g) One Marshall Compound Steam _ Roller, 


12 tons, 1921. 
(h) One Johnston Frog Rammer. 
(i) One Lister 3-cyl. 27/3 Diesel Engine. 

The above plant may_be inspected at the Plant 
Repair Depot, Waterloo Street, Market Rasen, during 
normal working hours (except Saturday), or _ by 
appointment with the Superintendent Engineer (Tel.: 
Market Rasen 2380). 

Offers for one or more of the items to be sub- 
mitted in envelope endorsed ‘‘Tender for Plant,”’ not 
later than 19th APRIL, 1961, to COUNTY SURVEYOR, 
County Offices, Lincoln. 


BORO UGH OF WANSTEAD AND 
WOODFORD. 


PLANT for SALE:— 
Karrier Bantam Tipper Lorry. 
3/4-ton Bedford S.W.B. Tip Lorry. 
Ford Popular Saloon. 
Bray Dualoader Mechanical Shovel. 
Set ‘of Gang Mowers. 
Forms of offer can be obtained from BOROUGH 
ENGINEER, Municipal Offices, London, £.18, to be 
returned by 7th MAY, 1961. 


CCANNOCK URBAN DISTRICT COUNCIL. 
SALE OF PUMPS. 


The Council offer for SALE the FOLLOWING 
FULLWAY VERTICAL SPINDLE PUMPS manufactured 
by Pulsometer Engineering Co., Ltd. The pumps 
are complete with Electric Motors and Watford Starters: 

Three 4in. units each capable of delivering 530 
gallons per minute of sewage against a head 
of 34ft. 

One Gin. unit capable of discharging 1,130 
gallons per minute against a head of 17ft. 

Tenders should reach me by Noon on the 17th 
APRIL, 1961, and further particulars may be obtained 
from E. LOMAX, A.M.I.C.E., M.1.Mun.€., the Council's 
Engineer and Surveyor, at the address given below. 

Cc. ALLEN, 
Clerk of the Council. 








Council House, 
The Green, 


Cannock, Staffs. 
"THE SUFFOLK AND 
AUTHORITY. 
For SALE by TENDER, 
FIRE-FIGHTING EQUIPMENT, 


C : comprising Fire Bells, 
Branchpipes, Nozzles, Delivery Hose, Couplings and 
various Adaptors. 


Details may_be obtained from the Chief Fire Officer, 
1 Rose Hill Crescent, Ipswich. 

Tenders must be sent to the CLERK OF THE FIRE 
a County Hall, by FRIDAY, 21st April, 
_The Authority does not bind 
highest or any Tender. 


IPSWICH FIRE 


@ quantity of surplus 


itself to accept the 





PROFESSIONAL SERVICES 


ETTING-OUT ENGINEERS and LAND SURVEYORS 
supplied with full equipment and transport to work 
singly or in teams in ANY PART OF THE WORLD. 


Motorways, multi-storey works, tunnels, route 
location, baselines, precise levels, machine setting. 
PRECISE SURVEYS — Worcester 27584. 


\ALCULATING SERVICE for BILLS OF QUANTITIES, 

ESTIMATES, INVOICES, etc.—BYWATER AND 

PARTNERS, 59 Bartholomew Close, €.C.1. Tel.: 
MONarch 1351. 


ROFESSIONAL SERVICES available on fee basis 
to concerns not desirous of maintaining permanent 
staff—surveying, levelling, interim and final accounts, 
bills of quantities and full contract documents 
prepared, claims consultant, etc. 
Write Box W.W.522, “The Contract Journal." 


IVIL ENGINEER, 8.Sc., widest contracting experi- 
ence, OFFERS SERVICES on fee basis to con- 
tractors and others not desiring to employ full-time 
engineering staff or temporarily overloaded. Estimating. 
Surveys, Claims, Monthly Certificates, Contract 
Organisation. Own transport.—Write Box_ X.3897, 
“The Contract Journal."" or ‘phone ADD. 3712. 





INVENTIONS 


NDUSTRIAL ENGINEERS OF REPUTE invite 
in strict confidence, DETAILS of INVENTIONS, 

with object of manufacturing and world distribution. 
Write Box K.L.517, “‘The Contract Journal.” 








LAND AND PROPERTY 


ANTED TO PURCHASE, FREEHOLD BUILDING 
LAND or existing PREMISES in South London 
(preferably Croydon/Mitcham area), suitable for con- 


tractors’ yard and machinery. maintenance depot. 
Write Box X.3914, “The Contract Journal.” 
RAVEL-BEARING LAND for SALE, near the 


proposed M.2 road. 
planning permission. 


Write | Box X.3936, 


CR SALE. 

Erith.—FREEHOLD LAND with planning per- 
mission and plans approved for eight maisonnettes 
and eight garages, £6,400. 

Erith.—-FREEHOLD LAND with planning permission 
and plans approved for 16 maisonnettes and 
16 garages, £12,800. 

Erith.—-FREEHOLD LAND with planning permission 
and plans approved for 14 semi-detached four- 
bedroom houses with garage selling at £4,450, 
£14,000. 

Erith.—-FREEHOLD LAND with planning permission 
for 120 dwellings, layout and roads approved, 
valuable site, £110,000. 


Write Box X.3948, ‘“‘The Contract Journal." 


The site has excavation 


“The Contract Journal." 





DIRECTORSHIP 
IRECTORSHIP. — EXECUTIVE 





POSITION 


SOUGHT, would invest. Over 20 years precast 
concrete. Considerable experience in factory design, 
home and overseas. Specialist in mould design and 


modern finishes. South Coast preferred. 
Write Box X.3960, “The Contract Journal.” 
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FULLER HORSEY 


sons ads 8eut 


AUCTIONEERS AND VALUERS 
OF 
PLANT, MACHINERY AND 


FACTORIES 
Since 1807 
10 LLOYDS AVENUE 


LONDON E:-C:8 
TELEPHONE: ROYAL 4861 





Rethbore 
en 
DIVING 

IVERS ang FROGMEN at immediate notice 
DIVING SPECIALISTS, LTD., Dartford 24139 
Night—Farningham 24582. Sh ge lk ae a 
EED AND MALLIK, tTo., Civil ‘Engineering 


Contractors (Diving Division), 
Wiltshire. Teleohone 5141 


IMMEDIATELY AVAILABLE. 
construction, etc. 


Miitord Manor, 






"Welding, 
Any part of worid. 


cutting, 
UNDER WATER WELDERS AND REPAIRERS, LTD., 


Cardiff. Tel. 29631. 
Brighton 61228. 


(After hours: Penarth 58131.) 





ACCOMMODATION 


CCOMMODATE YOUR EMPLOYEES in a 4-bertn 
CARAVAN, tuily equippea with neating, tigntng, 
cooking and washing facilities Hire rates from 50,- 
ver week for four persons. Also MOBILE OFFICES. 
Delivered anywhere.—-NURTHERN CARAVAN UIS 
FRIBUTORS. Handforth, Cnes Tet.. Mercury 4255/6 


OR HIRE, ali types of CARAVANS available. 
Usual amenities. From 40/- per week. Delivered 
anywhere.——-CATERHAM CARAVAN CENTRE, LTD., 
Godstone Road, Whyteleate, 


The A.22 Roundabout, 
Surrey. Telephone: Upper Warlingham 3590/3807. 


ARAVANS TO RENT for men with tamilies. 
Rent £7 to £17 per month. Delivery anywhere 














LANDSMAN'S_ SERVICES, 
Buckden, Huntingdonshire. Telephone: Buckden 287 
AGENCIES 
Resrsaas FIRMS REQUIRING FULL REPRE- 
SENTATION in the NORTH-EAST to architects, 
local authorities, National Coal Board, hospital 


management boards, contractors and industry, please 





write with details at earliest convenience. Storage 
space available if required. 
Write Box X.3974, ‘“‘The Contract Journal." 
HORTICULTURAL 
'URF LAYING, SEEDING, TREE and HEDGE 


PLANTING, CONTRACT MOWING.—For keenest 
quotes, consult: FAIRVIEW NURSERIES (GILLING- 
HAM), LTD., Tel.: Rainham 81244. 


URFING — SEEDING — HEDGING. 
Quotations for all branches of landscape work, 
the U.K. C.E. contracts a_ speciality. 








anywhere in 





WEBSTER STER BROS., of Horsforth, Leeds. Tel. 2364. 
UICKS, extra quality fibrous rooted: 12-18in., 
16/-, 145/-; 18-24in., 24/-, 200, 24-3Cin. 

23/-, 270/-, extra heavy: 30-40in., 35 -. 33¢ 


4-year old Pyramid Box Plants, 5/- ea. Oval Leaf Privet: 
12-18in., 22/-, 21S/-, 16-24m., 28/-, 275:-, special 
transplanted bushy: 18-24in., 35/-, 340/-; 24-30in., 
$0/-, 470/-; 30-36in. 70/-, 670/-. Beech: 10-16in., 
20/- per +00: transplanted 3-year: 18-24in., 50/-, 
480/-; 30-36in., 75/-, 700/-. conicera Nitida: trans- 
planted: 18-24in., 40/-, 375/-; bushy transplanted 
Hornbeam: 18-24in., 70/- 100; 30-36in., 110 .- 100. 
All above prices at per 100 and 1,000. Cupressus 
Lawsoniana: 12-24in., 130/- per 100. Laurels, trans- 
olanted: 12-18in.. 16-- per doz; 18-24im.. 24/- per 
doz. All carriage paid for C.W.O. over £1, under add 
2/6.—GARDEN BEAUTY PRODUCTS. Wicktord, Essex. 
felephone 2152. 


URVES.—1,000,000 


~ anest quality Kent ‘Marsh 


Turves, 3ft. x 1ft., for Immediate delivery to all 
districts. — For keenest quotes, ‘phone FAIRVIEW 
NURSERIES, LTO., Wigmore, Gillingham, Kent. 
Tel.: Rainham, Kent, 81244. 





URVES.—Machine-cut, 3ft. x tIft., close mown, 

weed-treated, 60/- per 100. Keen trade rates. 

We would be pleased to quote for your levelling and 

laying. — E. R. RANCE, LTO., 24 Sheepcot Lane. 
Watford. Telephone: Garston 2725. 


URFING — SEEDING — PLANTING. 


Competitive prices throughout U.K.—KENTISH 
LANDSCAPES, LTD., Dillywood Lane, Hignam, 
Rochester Telephone ‘Strood 78028 


‘HE FRANT HCRTICULTURAL AND FORESTRY 

CONTRACTING SERVICE (Tel.: Frant 206). 
Tunbridge Wells, Kent, undertake in the south of 
England all types of GRASS MOWING, ROTATORY 
HOEING, _SEEDING, TREE FELLING, etc. 


HORN QUICKS.—We are supplying contractors 
from Land's End to John o' Groats at the 
keenest prices in the land. Now clearing stocks at 
knock-out prices. — ALFRED |. COX (GARDENS), 
LTD. Stoke Poges, Bucks. Tel.: Farnham Common 881. 


URF SUPPLIED. — Finest quality, weed-treated, 
close-mown. Machine-cut to specification. Price 
quoted ex field or delivered by road or rail. Contract 
Laying a speciality—LANDSCAPE AND TURF CO., 
LTD., Orchard Dene Nursery, Hadlow, Tonbridge, 
Kent. Telephone: Hadlow 416. 
COILING, SEEDING and TURFING. Site Clearance. 
Excavation and Levelling Work undertaken in 
any part of the U.K. at competitive prices.—GILLIAM, 
Purlev UPlands 9222/6 


ULK TURF and TOP-SOIL DELIVERIES 24-hour 
auotations given for London and Home Counties. 

J. P. TOMLINSON, Longlands Nursery, Blackness Lane, 
Keston, Kent. Telephone: Farnborough (Kent) 51000. 


ARTH FILLING AVAILABLE, 20,000 cu. yd. West 

Surrey area. — BRYAN WATTRIDGE (PUBLIC 

WORKS), LTD., The Sandpits, Seale, Farnham, Surrey. 
Telephone: Runfold 2229 
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Self Priming Water Pumps 


No other Pumps give you all these advantages— 


@ Patent Fully Automatic Self Prim- 
ing—no valves or adjusters-giving 
quicker prime and larger air capacity 
than any other pumps of their size. 


@ Can pump extremely dirty water, 
containing up to 25% solid matter 
in suspension. 
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@ High output at all lifts. 


@ Utterly reliable in day to day 
working — and in emergencies. 


@ Petrol, diesel, electric or indepen- 
dent drive. 


@ Sizes up to 80,000 gallons per hour. 


RANSOMES & RAPIER LIMITED ENGLAND 


A Newton Chambers Company 


April 13 196] 


IPSWICH-Waterside Works 

Telephone: Ipswich §6383 

Telex: Rapier 1876 Ipswich 

Telegrams and Cables: Sluice, Ipswich, Telex 


LONDON-31 Victoria Street S.W.1 
Telephone: London Abbey 6383 

Inland Telegrams: Sluice, Sowest, London 
Cables: Sluice, London 
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MIDDLEWICH URBAN _ DISTRICT 


COUNCIL. 


DEMOLITION OF PROPERTY IN NEWTON BANK, 
MIDDLEWICH. 
TENDERS are invited for the DEMOLITION of 
EIGHT HOUSES on LAND adjacent to NEWTON 
BANK, Middlewich. 


Copies of the Conditions and Specification and 
Forms of Tender may be obtained from the Council's 
Surveyor, D. A. STUBBS, at Victoria Building, Lewin 
Street, Middlewich; and Tenders, in plain sealed 
envelopes bearing no mark of the sender, and endorsed 
“Newton Bank Demolition,” are to be received by 
me the undersigned, not later than First Post on 
SATURDAY, the 6th May, 1961. ; 

The Council does not bind itself to accept either 
the lowest or any Tender. 


ARTHUR GOULDEN, 

Clerk of the Council. 
Victoria Building, 

Lewin Street, 
Middlewich, Ches. 
April, 1961. Ba ee 7 
SUNBURY-ON-THAMES 

URBAN DISTRICT COUNCIL. 


HIGHWAYS ACT, 1959—GOVETT AVENUE (PART). 


TENDERS are invited for MAKING UP the ABOVE 
PRIVATE STREET with HOT ROLLED GRAVEL 
ASPHALT CARRIAGEWAY, A.S.P. Footways, Con- 
crete Kerbing and Channelling, Concrete Surface Water 
Drainage, and ancillary works. 

"Brawines may be inspected at the Offices of the 
Engineer and Surveyor, from whom Tender documents 

ay be obtained. s F 
neyenders must be returned to the undersigned, in 
plain sealed envelopes, not later than Noon on 29th 


1961. 
ne a T. L. WATTS, ; 
Clerk of the Council. 


RURAL DISTRICT 


POCKLINGTON 
COUNCIL. 





CO-ORDINATION WATER SUPPLY SCHEME— 
PHASE Ii. 


CONTRACT NO. 3. 


TENDERS are invited for the CONSTRUCTION of a 
100,0UU galions REINFORCED CONCReTE SERVICE 
RescRVOIR at ARRAS; 8 ee Oe an, an, 
AARKT WEIGHTON; and 10,8U0 lin. yd. Oo in. dia. 
SPUNSIRON MAINS between MARKET WEIGHTON 
ana CHERRY BURION. y 

Contractors wishing to tender should apply for 
documents and Drawings to the Council's Consulting 
Engineers, JOHN H. HAISfE AND PARTNcRS, 
Beimont House, 20 Wood Lane, Headingley, Leeds, 6, 
enciosing a deposit cheque value Ynree Guineas made 
payable to the Pocklington R.O.C., such deposit to 
be rerunded upon receipt of a bona-fide Tender and 
tne return of ail the documents and Drawings. 

Tenders, with the Bills of Quantities priced in ink, 
are to be submitted to the undersigned not later than 
12 Noon on the 12th MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender they may receive. 


J. STANLEY BROWN, 
Clerk to the Council. 
Grove House, 


Pocklington, 
york. 
vuth April, 1961. : es 
PECIALIST constructors REQUIRE MAN, age 


25-35, with civil engineering background or with 
building surveyor experience for work at head office 
and on contracts. Pe:manent and progressive position, 
with good salary and bonus.—write Box V.59/9, 
** ne Contract journal.” 


RAUGHTSMAN/DESIGNER. — Applications are 

invited trom experienced Draughtsmen interested 
in an appointment in Remploy's Shelving Division, 
who are anxious to deveiop a flair for original designs 
on new work involving doubie-tier construction of 
the pretabr.cation Lundia wooden shelving, acclaimed 
as the most versatile system in this field. Experience 
in shop and showroom fitting would be an advantage, 
and some knowledge of stress loading of structure 
is required. Post is pensionable, with a good com- 
mencing salary, and sound prospects.—Write, with 
full details, to Staff Officer, REMPLOY, LTD., Remploy 
House, 415 Edgware Road, London, N.W.2. 


OBERT M. DOUGLAS (CONTRACTORS), LTD., 

REQUIRE QUANTITY SURVEYORS, experienced 
in the preparation of final accounts, for major civil 
engineering and building projects in the North East. 
Applications, in writing, stating age, qualifications, 
and previous experience, to Mr. S. J. Pediar, M.A., 
Secretary, ROBERT M. DOUGLAS (CONTRACTORS), 
LTO., 395 George Road, Birmingham, 23. 


AINTING MANAGER.—An expanding building and 
civil engineering organisation, working on indus- 
trial work throughout the country, REQUIRES a 
first-class man as a PAINTING MANAGER. Applicants 
should preferably be now engaged in a similar capa- 
city and be capable of negotiating, pricing and 
organising all painting and allied trades.—Apply in 
writing, giving full details of age, experience, and 
salary required, to Contracts Director, INDUSTRIAL 
DEVELOPMENT AND CONSTRUCTION, LTD., 
Industrial House, Masons Road, Stratford-on-Avon. 


ARPENTERS REQUIRED for bridge construction 
work on Bristol/Birmingham Motorway. Subsist- 
ence and bonus paid.—Applications to Site Agent, 


A. JACKAMAN AND SON, LTD., Site Office, High 
Green, Severn Stoke, near Worcester. Tel.: Severn 
Stoke 265. 


GENT/GENERAL FOREMAN REQUIRED to take 
charge of medium-size sewerage scheme and dis- 
posal works in Herts.—Applications in confidence to 
MACTRAC, LTD., 159 St. Leonards Road, Windsor. 
ITE ENGINEER, aged 25-30, REQUIRED for 
setting-out and site measurements, etc., for 
medium-size sewerage scheme in Herts.—Applications 


in confidence to MACTRAC, LTD., 159 St. Leonards 
Road, Windsor. 


URVEYOR REQUIRED to assist in estimating 
department dealing mainiy with earthmoving. 
Apply to WILLMENT BROS., LTD., 462 London Road, 


Isleworth. a ; Sud . 
co. oF wincHeEsT E R. 


For SALE, One 20-ton WEIGHBRIDGE, with 
platform 18ft. x 8ft., complete with headwork. In 
working condition. — Apply ciTY ENGINEER, 


Guildhall, Winchester. 


DISTRICT COUNCIL OF 
ADWICK-LE-STREET. 


TENDERS FOR MATERIALS AND THE 
APPLICATION OF TAR. 


TENDERS are invited for the SUPPLY of_ the 
UNDERMENTIONED MATERIALS, the APPLICATION 
of TAR and WORKS required for the MAINTENANCE 
—- during the year ending 31st March, 
1 — 

Tarred Steel Slag. 

Steel Slag Chippings. 

Refined Tar to Road Board Specification. 
Proprietary Preparations. 

‘gin. Bituminous Siag and Fine Cold Asphalt. 
Slag Filter Media. 

Mechanical Application of Tar or Proprietary 
Preparations for Surface Dressing. 
Burning-off and Planing to Carriageways. 
Forms of Tender may be obtained from E. A. 
DAUBNEY, Acting Engineer and Surveyor, Council 

Offices, Adwick-le-Street, near Doncaster. 

Tenders, on the prescribed form, sealed and en- 
dorsed, must be delivered to the Chairman of the 
Council, Council Offices, Adwick-le-Street, near Don- 
faa not later than First Post, MONDAY, 1st May, 

The Council do not bind themselves to accept the 


lowest or any Tender. 
Cc. R. MARSHALL, 
Clerk to the Council. 


URBAN 


Council Offices, 
Adwick-le-Street, 
Near Doncaster. 

___——i10th April, 1961. he Re iat 
LLANDEILO RURAL DISTRICT COUNCIL. 
COMPREHENSIVE WATER SUPPLY. 
CONTRACT REF. 69D1. 
MAINLAYING. 


FIXED-PRICE TENDERS are _ invited for_ the 
EXCAVATION FOR, SUPPLY, LAYING and JOINTING 
of approx. six miles of Gin., seven miles of 4in., 6'2 
miles of 3in. and '2 mile of 2in. dia. WATER MAINS, 


together with Specials, Valves, Incidentals, Two 
Reinforced Concrete Balancing Tanks, and ancillary 
works. 

Tender documents. may be _ obtained from_ the 


Council's Consulting Engineers, MESSRS. SANDFORD 
FAWCETT AND PARTNERS, 53 Victoria Street, 
London, S.W.1, on payment of a deposit of Five 
Guineas which will be refunded on receipt of a 
bona-fide Tender not subsequently withdrawn, and the 
return of ail documents. 

The Drawings may be examined at the Office of the 
Engineer and Surveyor to the Council, Council Offices, 
Liandeilo, Carms., and at the Offices of the Consulting 
Engineers. 

Sealed Tenders, in plain covers endorsed ‘* Tender 
for Contract Ref. 69D1—Mainlaying,"’ should reach 
the undersigned not later than Noon on the 13th 
MAY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

D. T. M. JONES, . 
Clerk of the Council. 
R.D.C. Offices, 
Liandeilo, Carms. 


EAST DEVON WATER BOARD. 
WILMINGTON RURAL DEVELOPMENT SCHEME. 


RIDGE CROSS PUMPING STATION. 


TENDERS are invited from pump manufacturers for 
the SUPPLY and ERECTION of DUPLICATE 
ELECTRICALLY POWERED PUMPS. with Auxiliary 
Equipment, for the ABOVE STATION. 

The pumps will be operated automatically, and will 
be required to ore 1,500 gallons per hour against 
a total head of 190ft. ‘ 

Full details of the Contract, including the Specifica- 
tion, Drawings and Conditions of Contract, may be 
obtained from the Chief enateeer to the Board at the 
undermentioned address, and the completed documents 
must be returned to the Clerk of the Board not later 
than First Post on the morning of 1st MAY, 1961. 

The documents must be sealed in the envelope 
provided, which must bear no indication of the person 
tendering, and the Board do not bind themselves to 
accept the lowest or any Tender. 


D. G. BRUCE, 
Clerk of the Board. 











The Laurels, 
46 New Street, 
Honiton, 
Devon. 


EXPERIENCED EXCAVATOR DRIVERS REQUIRED 
for 10RB, 19RB and 22RB machines. Good wages 


paid to efficient. men.— Apply: R. G. HORTON 
(ENGINEERS), LTD., Delph Road, Brierley Hill. 
ITE ENGINEER, fully experienced wages, etc., 


REQUIRED for civil engineering contract in 
Lancashire. Good prospects and permanent position. 
Written applications, stating full particulars, to Box 
V.3967, ‘‘ The Contract Journal.” 


XPERIENCED FITTERS REQUIRED, capable of 
major repairs to R.B. excavators, Caterpillar 
tractors and civil engineering plant. Good wages paid 
to efficient men.—Apply: R. G. HORTON (ENGI- 


NEERS), LTD., Delph Road, Brierley Hill, Staffs. 


There is no better medium than 


THE CONTRACT JOURNAL 


for small classified 
advertisements 


Telephone for 
LINAGE RATES to 
WATerloo 3411 





METROPOLITAN BOROUGH OF 
ST. MARYLEBONE. 


DISTRICT INSPECTOR REQUIRED, Borough 
Engineer's Department. Grade Miscellaneous V 
(£685-£760), plus London Weighting. Permanent. 
superannuable appointment. Five-day week. Staff 
canteen. Candidates should possess all-round know- 
ledge and experience of construction and maintenance 
of highways by contract and direct labour, together 
with control of manual staff. 

Write ESTABLISHMENT OFFICER, Town Hall, St. 


Marylebone, W.1, for appli 
ist MAY. pplication form, returnable by 


"THURROCK URBAN DISTRICT COUNCIL. 


ENGINEER AND SURVEYOR'’S DEPARTMENT. 


APPOINTMENT OF TEMPOR 
CIVIL ENGINEERING CLERK OF WORKS. 


APPLICATIONS are invited for the 
APPOINTMENT at a salary, Miscellaneous Grade Vi 
£825 per annum (maximum), plus £1 16s. 7d. per 
week differential payment. ‘Applicants should have 
considerable experience in the supervision of civil 
engineering contracts, particularly in the construction 
of Sewers, pumping stations and roads. Appointment 
ee by one week's notice on either side. 
me Pplications, stating age, qualifications and 
of thes and quoting three referees, to the CLERK 

E COUNCIL, Council Offices, Grays, Essex, by 
1961 Canvassing —_ disqualifies. 
or senior officers of the 


HESTER-LE-STREET AN : 
C REET URBAN DISTRICT 




















SEWAGE DISPOSAL WOR KS—EXTENSIONS. 


The above Council invite TE 
PRICE BASIS, e NDERS, on a FIXED- 
DISPOSAL Wohus"* CONSTRUCTION of SEWAGE 


Constant Velocity’ Chan erising. Screening Chamner, 
Percolating Filters, Koannels. sedimentation Tanks, 


i » E 

po Fitters? station and Alterations fo Existing Tees 
appurtenant Works. omplete with Pipework and other 

ontractors desirous of tenderi 
ng ar 

ne BAL FOUR” Rap and addresses “to MESSRE 
Caledonian Suitde SONS, Consulting Engineers. 
upon Tyne, 1 Fags: 145 Pilgrim Street, Newcastle 
or a cheque’ fonaingers for the Work, accompanied 
Council, not tater than 8th MAY get? the above 


full particuiars will be Sorwnanet 1861, after which 


The deposit wi 
Tender and on rege 7” receipt of a bona-fide 


Contract yl, of all particulars after the 
S essential that the contract 

resend ae experience in similar — — 

tne foe urnish good and approved s i , 
Tenden tt “ the Contract, er 

» In plain sealed \ 

f envelopes = 

oe ee Sewepe Disposal Works. suse ender 

Engines Y a date to be given by the 
The Council do not 


lowest or any Tender, I"d themselves to accept the 


By Order, 
THOS. D. GIBBs, 
Council Chambers, Clerk of the Council. 
Chester-le-Street, 
Co. Durham. 
14th April, 1961. 


LLANDEILO RURAL DISTRICT COUNCIL. 


LL 
WATER SUPPLY. 


es 
CONTRACT REF. 69D2. 


front® Council will be inviting Fixed-pri 
CONTRACT? firms for the CARRYING: UT as 
ch 480,000 gallant SONSTRUCTION of 9 RESERVOu 
and. PRESTRESSED na episcity in REINFORCED 
cia alves and Pipework and 
’ th 
= of approx. 1,000yd. of Qin. fe. tee 
Application Forms 
Council's Consulting En ineers, SANOEORD fom TF 
Gineers, SA 
Londen anette shen comp! Street" Westminger 
returned not later than the 28th APRIL Ween = 


D. T. M. JONES, 


R.D.C. Offices Clerk of the Council. 


Llandeilo, Carms. 


(XENERAL FOREMAN. w 
G consciou AN. who must be 


Planning 
sa 
time schedule, Re able to run contracts to 


a stri 
EQUIRED by expanding and owe. 


Coes oats nd contractors for new contracts in 
class opportunity for m 


who are interested in advancement 

and pro r 

Lime. Weise: station, Mghoclass work ‘carried. out on 
o e . experience, ee 

The Contract Journal.” etc., to Box V.3975, 


T. CHOWN AND CO., LTD., REQUIRE GENE 
A. FOREMEN for new contracts in the London 
area. Applicants must be conversant with planning 
techniques_and able to run contracts strictly to pro- 
gramme. The position is progressive, and there is 
great opportunity for advancement for men of 
enthusiasm and ability. Salary according to experience. 


Write, with full parti 
wate Particulars, to 1 Cromwell Road, 


a 
praxt HIRE COMPANY in Middlesex REQUIRE 


experienced MAN to control accounts and hiring 
out of plant. — Full 


Contract Journal."* 


MiaAnAcen REQUIRED to take charge of the 
_asphalt and macadam surfacing department, 
operating from York and covering the three Ridings 
of Yorkshire and adjoining counties. Pension scheme. 
Good prospects for further promotion.—Applicants 
should write, stating age and experience, to the 
Secretary, NORMAN W. DUNN AND CO., LTD., 
1 East Mount Road, York. 


NGINEER REQUIRED for road construction and 
surfacing contracts in East Anglia. Experience 

in the manufacture and laying of hot asphalt and 
coated macadam. Permanent position, with super- 
annuation, group life and bonus schemes. Car pro- 
vided.—Please apply in confidence, with details of 
experience, age, necessary references, and salary, to 
Generali Manager, EAST ANGLIAN ROADSTONE 
AND TRANSPORT CO., LTD., 66 Bracondale, Norwich. 


Quaveves REQUIRED for London contract, mostly 
excavation.—Apply to WILLMENT BROS., LTD., 
462 London Road, Isleworth. 


details to Box V.3978, “The 
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TIES 


Williamsform Ties are designed 

to provide maximum re-use, only the 
smaller diameter high tensile 

steel rods being expendable. 
Williamsform Ties give increased 
ethciency, speed construction 

and cut building costs. 














No Slipping 
No Stretching 

No Wedging 

No Flimsy Forms 

No Exposed Ties 

No Unbanded Patches 
No Water Seepage 
No Rust Streaks 

No Warped Surfaces 


A WEDGE-LOCK TIE WITH ENDS THAT DO NOT HAVE TO BE THROWN AWAY 


Accurate Spacing 
Rigid Form 
Positive Tie Disconnection 
Tie Bonded Patch 

(will stand Hammer Tool) 
Better Finish 
Perfect Alignment 


JOHN LYNN & Go. Ltd. 
(Land Division) 


HEAD OFFICE * Pallion, Sunderland — Telephone + Sunderland 56037 


LONDON OFFICE + Creechurch House, Creechurch Lane, London, E.C.3. AVE 9271 
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WILL CONSTRUCTION DEMAND 
BE RESTRAINED? 


HE fact that from time to time the Government are forced to act to 

restrain demand is not a contradiction of the general policy of encouraging 
economic growth.” So says the Economic Survey for 1961. It forecasts a 
further rise in investment this year but issues a warning about the upward 
pressure on costs and prices. 


It seems unlikely that the three year stability in construction costs will 
be maintained this year having regard to the wage increases granted and the 
slight easing of the highly competitive trading conditions. 


But the main problem that must be worrying the Government in relation 
to construction is whether the time has come to restrain demand. Mr. Brooke 
says he cannot step up the housing programme without cutting down on 
something else. Mr. Marples says the same thing about the road programme. 
How are the competing claims to be balanced? How is the construction cake 
to be shared? 


At times such as these when the construction industry looks full up the 
traditional attitude is one of restraint. A backward glance over the past 
fifteen years reveals a disquieting record of licensing controls, credit squeezes, 
capital cuts and other forms of restrictions. 
times been necessary. 


To be fair, restraints have some- 
To be fair, the construction programme has grown. 
But the plain fact is that whenever an economic crisis has threatened the 
axe has always been wielded at construction. 
even in the absence of licensing, because 
government control. 
deflationary. 


It is such an easy axe to wie'd, 
so much work is under direct 
It is such a tempting axe to wield because its effect is 


The result has been that with one or two notable exceptions, the dynamic 
approach has been entirely lacking in construction. Its growth record compares 
unfavourably with most other industries as also does its productivity record. 
There has been a tendency to put the blame entirely on the industry. But 
the government must take its fair share of the responsibility. 


Consider for a moment the exceptions. Opencast coal was one of them. 
Given a firm programme (since cancelled) contractors raised output sharply 
and held costs down by mechanisation despite having to work deeper seams. 
Housing was another. Given the drive, the previously “inviolate” ceiling of 
200,000 houses per annum vanished overnight and became 300,000. 


These two examples show what can be achieved by a dynamic approach 
in two aspects of the construction programme. What is now required is that 
the same approach be injected into the construction programme as a whole. 
Only in that way can the industry escape from the dreary four-year cycle, 
half accelerator, half brake, which has constituted the all too stagnant pattern 
since the war. Momentum, once gained, has immediately been sacrificed. 


Overloading of the construction industry must obviously be avoided. It 
causes delays, inefficiencies and inflation of costs. But that is not to say that 
increases in the programme should not be planned, announced and budgeted 
for. At times such as these when the volume of work looks as large if not 
larger than the industry can handle the government, instead of reaching for 
the axe, should put on its thinking cap and plan dynamically for the long 
term future. 
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CITY OF LONDON’S NEW 12-STOREY 
TELECOMMUNICATIONS CENTRE 


Fleet Building Built to 11ft. 5Zin. Module 


[% planning the new 12-storey Fleet 
Building in Farringdon Street, 
London, E.C.4, for the G.P.O., the 
Ministry of Works’ architects worked 
to a module dimension of 11ft. 54in. 
The building is London’s new tele- 
communications centre and the opera- 
tional requirements dictated the plan of 
the building, the module of Ilft. 54in. 
being chosen to agree with Post Office 
apparatus lay-out. This module runs in 
both directions and within each module 
dimension two window bays have been 
provided, which has meant the standard- 
isation of dimensions throughout the 
building. The irregular dimensions of the 
northern boundary which is occupied by 
buildings have been taken up with three 
staircases, which vary in width. 

The site is approximately square in 


shape, having a frontage of 230ft. to 
Farringdon Street, 250ft. to Stonecutter 
Street and 230ft. to Shoe Lane. There 


is a difference of about 16ft. between the 
levels of Farringdon Street and Shoe Lane, 
with a gradient of 1 in 16 to Stonecutter 
Street. 

The building has been set back in Stone- 
cutter Street to allow for widening. Shoe 
Lane has also been widened, and Farring- 
don Avenue, which crossed the site, has 
now been closed. 

The building is roughly E-shaved on 
plan. The lower arm along Farringdon 
Street and the upver arm being five 
storeys, the centre arm six storeys, with 
the tower block rising above the main 
member facing Stonecutter Street. 

There is a total of 15 floors, the lower 
floors being 14ft. 9in. floor to floor and 
designed to take heavy loading for Post 
Office equipment. The upper nine floors 
are 10ft. floor to floor, with lighter office 
loading. The three lower floors are mainly 
in basement accommodation. 


Construction 


The town planning authority insisted 
that a height of 80ft. be adhered to in 
Farringdon Street and the height of the 
tower, approximately 165ft. above street 
level, was dictated by daylighting con- 
siderations, An attempt has been made 
to add interest at street level to Farring- 
don Street with a number of faience 
murals and display cases to exhibit Post 
Office activities. The whole of the Stone- 
cutter Street frontage at street level has 
been taken up with the dining room. This 
accommodation, together with its kitchen, 
was possible only at this level in view of 
the size required to meet staff demands. 

On Shoe Lane the elevations have been 
set back to accommodate the curve and 
rise to this frontage. Advantage was taken 
of the boundary wall to place ventilation 
grilles behind it. The projecting staircase 
serves the double purpose of providing a 
stop to the north elevation and also sup- 
port to the adjoining party wall. 

The superstructure is of reinforced con- 
crete construction throughout, with solid 
floors in operational areas and hollow pot 
tile construction for office floors and roofs. 
Generally, the columns are carried directly 
on the retaining walls and the foundation 
slab next to earth. The column spacing 
externally is 5ft. 8jin., to suit the module 
construction throughout. Where the con- 
struction is hollow tile, a flush soffite 
appears between the internal spine beam 
and external columns; in operational areas 
cross-beams span at 5ft. 8jin. centres, 

The building is founded on firm clay 
at a maximum deovth below pavement level 
in the south-west corner of approximately 
50ft. The walls of the basement are of 
semi-mass concrete construction with a 
maximum thickness of 9ft. Most of the 
retaining walls were constructed by the 


“trench and dumpling” method. Little 
water was encountered during the excava- 
tions. 

Specified minimum concrete cube 
strength at 28 days was 4,000lb. for all 
structural members. The mix was care- 
fully controlled throughout the job to 


structional difficulty was experienced with 
adjoining buildings. 

At second floor level an assembly hall 
rising through two floors has been pro- 
vided together with two large conference 
rooms, 

Tracking for permanent window clean- 





The site in May, 1958 


ensure this strength and also economy in 
materials, particularly cement. 

Generally, the columns and beams have 
been left fair-face and not plastered and 
throughout the job column and pier sizes 
were standardised. Bored piles were used 
on the northern excavations where con- 


ing gear has been laid on all roofs. The 
window cleaning trolleys at the top of 
the building have been designed to 
operate at a high level so that the roof 
space under can be used by the staff. 
Glass panels form the balustrading to 
allow those who are seated there to obtain 





View taken in June, 1959, showing reinforced concrete framework 
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an unobstructed view and also get 
tection from the wind. 

In view of the size of the building, 
adequate yard accommodation for ser- 
vicing the building had to be given at 
street level, and garage space allowed for 
off-street parking. It was necessary to 
give early occupation of the basement 
areas to enable Post Office equipment con- 
tractors to install the Telex automatic 
equipment, which came into operation in 
December, 1960. This meant that this 
area had to have temporary overhead pro- 
tection against the weather and also 
adequate heating arrangements while the 
remainder of the building proceeded. 


pro- 


Finishings 


The external stonework is Portland 
stone with the exception of the end flank 
walls, which are in-filled with Derbydene 
stone. Window frames are in teak with 
the exception of those of the dining room, 
which are of aluminium, 

Windows throughout the building have 
been standardised. Windows to offices and 





The spacious dining hall 


those operational areas which require 
quietness, have been double glazed; 
venetian blinds will operate between the 
two sheets of glass. 

Because of the modular lay-out of the 
building, it was possible to standardise 
partition lay-out and these are fully 
demountable in dry construction and faced 
with an easy cleaning plastic finish. The 
partitions, in one-bay lengths, can be taken 
down and re-erected by two men in 
approximately one hour. Electrical ser- 
vices have been accommodated on solid 
walls to facilitate the auick taking down 
and erection of demountable partitions. 


Continuous ceiling trunking has been 
provided in the office areas with adaptable 
lighting units, which can be repositioned 
to suit various lay-outs. 


Services 


Lavatories and plumbing have been con- 
centrated mainly in two vertical service 
ducts, which extend throughout the height 
of the building. The fittings below street 
level, because of the relatively high sur- 
charge in the Fleet sewer beneath Farring- 
don Street, have had to be taken through 
an automatic ejector system. The re- 
mainder of the fittings, however, discharge 
by gravity at all street frontages. 

The drainage to the basement garage has 
been taken through the petrol interceptor 
to the sub-basement floor level from where 
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it is then pumped into the gravity surface 
water system. 

The main stacks in the two vertical 
ducts which house the pipework and flush 
systems are of cast-iron. All the branch 
wastes—excepting urinal wastes which 
are lead-—are of copper which, with the 
repetitive nature of the layout of the 
fittings in mind, made prefabrication of 
parts simpler. The use of two stacks to 
each duct taking discharge from alternate 
floors means that, in the event of one 
stack being out of commission for main- 
tenance, then no staff have to go more 
than one floor up or down. 

The drainage in the kitchen area has 
been laid within a void of Ift. 3in. between 
the permanent floor slab and the under- 
side of the false floor; this void is water- 
tight to give protection to the Post Office 
apparatus immediately below. 

Drinking water and fire hose reel supply 
was needed at each floor level and also 
a supply from storage to serve the sanitary 
fittings. The water storage is at 5th and 
13th floor levels. The mains pressure 


of the new Fleet Building 


(60lb. p.s.i.) is insufficient to provide a 
service to the 13th floor tanks and a boost 
unit with compressed air vessel is used 
to maintain adequate pressure in the rising 
mains, serving the 13th floor tanks and 
drinking water above 5th floor level; and 
in a separate riser serving fire hose reels 
at all floor levels. 


Mechanical Services 


The boiler house in the sub-basement 
is approximately 30ft. in height. It has 
four Economic type boilers which are fired 
by modulating oil burners with sequence 
control operating on 900 secs. The boilers 
provide high pressure hot water at 290 F. 
and feed six calorifiers for central heating 
and three for domestic hot water. 


The building is divided into six zones 
for heating purposes, each zone being on 
one calorifier with thermostatic control 
working in conjection with exterior pilots 
registering the outside atmosphere. The 
domestic hot water calorifiers are fed 
from the main boilers during winter 
months and from a small oil-fired boiler 
during the summer, again under thermo- 
static control. An out-flow heater is fitted 
in each oil tank connected to the high 
temperature hot water system, one tank 
being fitted additionally with an electric 
thermostat for starting-up periods. 


Heating is bv low pressure hot water 
radiators throughout and the surface area 
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of pipes, convectors and radiators totals 
64,000 sq. ft. Each main boiler is capable 
of producing 4 million B.Th.U.’s—one 
being a stand-by—and the estimated total 
load is 11 million B.Th.U.’s, of which 
750,000 B.Th.U.’s relate to hot water 
service load. 

Of the three domestic hot water calori- 
fiers, one feeds the upper floors, one feeds 
the lower floors and the third feeds the 
kitchen, 

In the lower five floors forced ventila- 
tion is through filters which, in the case 
of the basement accommodation, are 
electro-static in order to maintain absolute 
cleanliness in these areas. In addition the 
basement accommodation is served by air- 
cooling plant during summer, 

The extract ventilation of the conference 
rooms and assembly hall is sufficiently 
effective to withdraw tobacco smoke 
fumes and a small inlet ventilation plant 
also serves the assembly hal!. Extract 
ventilation for the kitchen is to roof level. 

The supply for lighting and power is 
brought into the building at high tension 
through two transformer and two main 
switch rooms. Distribution to lighting 
circuits and power points is by means of 
rising ibus-bars and underfloor ducting. 
Most of the lighting is fluorescent, the 
fittings for which are attached to the con- 
tinuous lines of ducting. 

There are six high-speed passenger lifts 
in two groups of three, each with special 
automatic group control for rapid dis- 
persal of the staff to and from the 15 
tloors. These lifts function at the rate 
of 500ft. per minute, The top floor of the 
tower block is not served by lifts, so that 
the lift over-run can be accommodated in 
the roof structure. There is also a goods 
lift to serve the kitchen, and registries, 
etc., on the floors above, leading direct 
to the yard. 


Costs And Quantities 


Tenders were invited in March, 1957, 
for the construction of the building, on 
the basis of a programme laid down by the 
Ministry, in conjunction with the Post 
Office. The contract was placed in the 
following May with Tersons, Ltd. 

The estimated final cost is £1,883,841; 
total cubic content, 6,116,670 cu. ft.; 
cost per cu. ft., 6s. 2d.; gross floor area, 
397,370 super. ft.; cost per super. ft. gross, 
£4 14s. 10d. 

Quantities incorporated in the building 
are as follows: 

Excavations—82,000 cu. yd.; concrete 


34,000 cu. yd.; reinforcement steel— 
2,565 tons; structural steel—65_ tons; 
shoring and _  carcassing timber 170 


standards; Portland stone—12,536 cu. ft.; 
Derbydene and Ashburton’ marble- 

18,073 super. ft.; granolithic floor paving 
-4,679 super. yd.; tile floor paving—943 
super. yd.; wood block flooring—1,738 
super yd.; wood strip flooring—312 super. 
yd.; polyvinyl floor covering—1,100 super, 
yd.; Terradura block floor covering- 

1,800 super. yd.; linoleum floor covering— 
22,834 super. yd.; number of windows- 

1,800; area of glass—124,820 super. ft.; 
number of doors—1.500; area of decora- 
tive surfaces—92,906 super. yd. 


Consultants 


The Ministry of Works officers respon- 
sible for the design of Fleet Building were 
W. S. Frost, A.R.I.B.A., A.M.T.P.I., senior 
architect, assisted by N. V. A. Crick. 
A.R.1.B.A. Mechanical and_ electrical 
engineering services were carried out in 
conjunction with the Post Office engineer- 
ing department by A. M. Palmer, B.Sc., 
A.M.I.H.V.E., senior engineer, and J. H. 


Bryant, M.I.H.V.E. 

Structural design was by L. R. Creasy, 
B.Sc.(Eng.), A.M.ILC.E., M.I.Struct.E., 
superintending structural engineer, and 


G. H. Stewart, M.I.Struct.E., senior struc- 
tural engineer in association with Messrs. 
W. V. Zinn, consulting engineers. 

Drainage, plumbing and cold water ser- 
vices were carried out under the super- 
vision of D. D. Lewis, A.M.I.C.E., 
F.I.P.H.E.. A.M.I.Mun.E., senior engineer, 
and quantity surveying was done by T. L. 
McSwiney and A. D. Poore, senior quan- 
tity surveyors, 
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£5M. HIGH SPEED TEST 
FACILITY COMPLETED 
AT BEDFORD 


FURTHER major test facility, 

estimated to cost about £5m., has 
been added to the Royal Aircraft 
Establishment at Bedford with the 
recent opening of a high supersonic 
speed wind tunnel for the Ministry of 
Aviation. 

The purpose of the tunnel, which is the 
most powerful in Western Europe, is to 
provide facilities for advanced research 
and development work on the performance 
and design of supersonic aircraft and 
missiles by testing stationary scale models 
in air travelling at speeds up to five times 
the speed of sound or about 3,700 miles 
per hour. 


Gene al Operation 


Air in the closed circuit of the tunnel 
is compressed by a powerful compressing 
plant. It is then permitted to expand 
through a large nozzle in which it is 
accelerated to supersonic speeds before 
meeting the model. . 

The expansion of the air through the 
nozzle results in such a large drop in 
temperature when working at the highest 
speeds that liquefaction of the air and 
condensation of any moisture contained 
in it would occur if steps were not taken 
to prevent this happening. To avoid these 
difficulties almost all the moisture content 
is extracted from the air admitted to the 
tunnel circuit and the air in the circuit 
is pre-heated up to 150 deg. C. 
before it exvands through the nozzle. 

Auxiliary machinery installed for the 
former purpose compresses air drawn from 
the atmosphere to a very high pressure 
and literally squeezes the moisture out of 


Essa 
es 
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it. About 30 tons of 
dry air is stored in 
cylindrical steel 
reservoirs at high 
pressure for use as 


required, the quan- 
tity of air used to 
charge the tunnel 


circuit sometimes 
being as much as five 
tons. Some of the 
dry air is also used 
to seal shaft glands 
and joints in the 
tunnel circuit to prevent inward leakage of 
moist air from the atmosphere at points in 
the circuit where the internal pressure may 
be below that of the atmosphere. 

The model inside the tunnel can be 
remotely controlled to simulate’ the 
various conditions of flight. Information 
on the attitude of the model to the air- 
stream, the forces acting upon it, the air 
speed, temperature and pressure is trans- 
mitted by electrical circuits to automatic 
recording equipment. By these means the 
performance of a model over a wide range 
of conditions can be evaluated in a very 
short time. The model can also be viewed 
through a closed circuit television system 
and a visual display of the air flow pattern 
in the vicinity of the model is provided 
by an optical device. 

The tunnel is operated by electrical 
machinery developing a total of more than 
93,000-h.p., requiring an input from the 
electricity supply grid of 75,000-kW. 


Pipework 


The tunnel air circuit comprises the 
working section leg, the compressors, the 





Main tunnel hall 


coolers and a system of pipework and 
valves necessary to complete the closed 
circuit and to permit the compressors of 
each set to be operated either in series or 
parallel according to the characteristics 
required. 

Different sections of the pipework, 
waich is mainly of 84in., 60in., 48in. and 
36in. diameter, are subject to pressure 
conditions ranging from zero to 180lb./sq. 
in. abs. and temperatures ranging from 
ambient to 255 deg. C. at the compressor 
outlets. All pipework was fabricated from 
26/30-ton boiler quality steel plate to 
B.S.S.14 of 4in. and jin. thickness. The 
total length of pipework in the circuit is 
approximately 2,000ft. and the total weight 
about 730 tons. 

More than 40 right angle bends are in- 
corporated in the circuit. Each bend is 
fitted with cascades to reduce turbulence, 
the design being such that the cascade 
vanes provide the stiffening required by 
the elliptical cross-section where they are 
fitted so that external stiffening rings are 
unnecessary. 


The pipework system is anchored or 





General view of office block, working section, control deck and compressor hall 
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constrained at the connections with the 
compressors, at one point in the working 
section leg and at certain other points. 
In between these points the pipes are sup- 
ported at the centre line on spherically 
ended spring loaded struts which allow 
free movement of the pipework to take 
up changes in linear dimensions due to 
temperature changes. Expansion and con- 
traction in the length of the pipes is 
accommodated by the use of a combina- 
tion of externally linked bellows joints 
each of which permits bending in one 
plane without releasing heavy thrust loads. 
This arrangement has eliminated the need 
for a considerable number of heavy con- 
crete foundations which would otherwise 
have been required to anchor the pipe- 
work between expansion joints. 

Subject to limitations imposed by trans- 
port arrangements and erection considera- 
tions the pipework was prefabricated at 
works in sections, using machine welding 
methods to a considerable extent. Design 
and workmanship were required to con- 
form to Lloyd’s Rules for Class 2 Welded 
Pressure Vessels and as an additional con- 
tinuous check on the quality of welding, 
5 per cent. of the welds were radiographed. 
The percentage was increased to 100 per 
cent. in the case of welds on certain of 
the bellows joints where the 5 per cent. 
check revealed the probability of other 
defects. 

Before despatch to site prefabricated 
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wood wool slab, which was chosen both 
for its thermal and sound insulation pro- 
perties, 

The roof is composed of wood wool slab 
carried on roof purlins spanning 30ft. to 
6ft. centres. These purlins are pre- 
tensioned concrete beams, precast at 
works, and are the exception to the other 
precast concrete members, which were 
formed on site. A double-frame expan- 
sion joint is provided at approximately 
halfway along the length of the building. 

Patent glazing and metal windows have 
been used for natural lighting purposes. 

A feature of the compressor hall is the 
provision of a 50-ton gantry crane which 
travels on prestressed concrete crane rail 
beams. The deflection on these beams, 
with the maximum load on the crane, is 
0.15in. 


Working Section 


A similar type of structure has been 
used. for the working section, which 
accommodates the tunnel itself. The 
building is 210ft. long and 52ft. high, and 
flooring consists of steel platforms with 
open-mesh decking to let light through to 
the plant beneath. 

Foundations in the working section are 
about 13ft. at their deepest, due to the 
need to accommodate a pit beneath the 
tunnel for removal of the flexible nozzle 
plates without impairing the strength of 
the foundations. 


Auxiliary plant building 


sections were shot blasted internally and 
externally to remove mill scale and rust. 
External surfaces of pipes to be erected 
out of doors were sprayed with aluminium 
to a coating thickness of 4/1,000in. All 
other surfaces were given temporary pro- 
tection against rusting. 

After erection and completion of site 
welding the complete L.P., I.P., and H.P. 
zones of the pipework were hydraulically 
tested to 30, 140 and 360lb./sq. in. 
respectively. 


Buildings 


A number of large structures have been 
erected to house the tunnel and its equip- 
ment, and these consist of a compressor 
hall, the working section, a control deck, 
an auxiliary plant building, a workshop 
and an office block. 

The compressor hall, which houses the 
main compressor sets, is of precast, post- 
tensioned concrete frame _ construction, 
with reinforced concrete columns and side 
rails, Other buildings, with the exception 
of the workshop, are of similar construc- 
tion which enabled the building pro- 
gramme to be met by obviating long waits 
for steel deliveries. 

With a clear span of 48ft.. the com- 
pressor hall is 46ft. high and 330ft. in 
length. Cladding on the open, exposed 
side consists of Kynalock externally, with 
an internal lining of lin. wood wool slab. 
Gable ends are clad with panel asbestos 
sheeting, also lined internally with lin, 


As previously stated, large concrete 
corner anchorages have been eliminated by 
the use of tied bellows joints acting as 
hinges in the tunnel. Design require- 
ments in the working section called for 
the distribution of about 700 tons from 
the tunnel. 

Between the working section and com- 
pressor hall is the control deck section, 
from which the tunnel is overated and the 
results noted. This section is of load- 
bearing brickwork carrying a 6ft. 6in. ser- 
vice void for services between the com- 
pressor hall, working section and control 
instrumentation, 

A concrete filler joist floor above the 
service void gives flexibility for variations 
in service connections. The control rooms 
and data reduction rooms have a sus- 
pended plastic egg-crate type ceiling con- 
cealing fluorescent tubes giving diffused 
general lighting. 

The walls of these rooms are covered 
with perforated Asbestolux on battens for 
acoustic insulation, and the floor is 
finished with PVA tiles. This whole con- 
trol area is air-conditioned. 

The auxiliary plant building is also of 
precast prestressed portal frame construc- 
tion, externally clad with external corru- 
gated asbestos sheeting, and _ lined 
internally with wood wool slab. The roof 
is also of wood wool slab on precast pre- 
stressed concrete purlins. 


A working platform at 8ft. level over 
the whole area consists of a steel frame- 
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work, carrying open mesh flooring giving 
light at a lower level to services distribu- 
tion connecting compressor plant at the 
working platform level. Windows are of 
patent glazing. 

As it was phased for a later part of the 
building programme, the workshop was 
able to be constructed with a steel frame. 
Cladding is Kynalock, with a plasterboard 
lining to the walls. The roof is of wood 
wool slab carried on steel purlins, and 
natural lighting is provided through patent 
glazing. 


Offices and Laboratories 


The high supersonic speed wind tunnel 
has its own block of offices and labora- 
tories, constructed of precast prestressed 
beams at 5ft. 6in. centres on reinforced 
concrete posts, A 4in. thick reinforced 
concrete floor slab spanning 5ft. 6in. 
carries a wood block floor finish to offices 
and laboratories. 

Window units consist of centre-pivot 
hung windows, 5ft. 6in. wide, the space 
between ground and first floor windows 
being filled with vitreous enamel panels, 
factory-bonded to in. fibreboard backing. 
Behind the panels the inner skin consists 
of a structural concrete beam 5}in. thick. 

Burgess hot water ceiling heating is 
used throughout on the ground floor, the 
first floor being heated by conventional 
convector radiators. Partitions are de- 
mountable units, with a mixture of single 
and double thickness to give varied sound 
insulation requirements. 


Cooling Tower 


Heat transferred to cooling water in the 
air coolers of the main and auxiliary com- 
pressor plant and in the cooling systems 
of the driving motors, compressors and 
evacuators, is rejected to atmosphere by 
means of an induced draft type water 
cooling tower. 

The tower is constructed with a rein- 
forced concrete frame and roof over a 
cooling water pond 275ft. 3in. long by 
39ft. 10in. wide by 8ft. 3in. deep which 
contains 462,000 gallons at the average 
water depth of 7ft. 6in. Sides and ends 
are clad with asbestos cement sheets and 
the tower is divided into seven cells which 
can be operated as individual cooling units 
or in any required combination to suit 
the cooling load and ambient conditions. 

The splash packing in each cell is of 
impregnated timber and extends from 
3ft. 6in. to 23ft. above the pond sill level. 
To prevent loss of water due to entertain- 
ment of droplets in the upward current 
of air a spray eliminator is fitted 7ft. 
above the top of the packing. 


Designers and Contractors 


Design and construction of the wind 
tunnel and plant installations were the 
work of a partnership between Ministry 
of Works’ engineers and _ architects, 
Ministry of Aviation scientists and engi- 
neers, Lloyd’s Register of Shipping, and 
contractors. Mr. S. G. Page, A.R.I.B.A., 
senior architect, Ministry of Works, was 
responsible for the design of the buildings. 
The consultants for the concrete work 
were Felix J. Samuely and Partners. 

Principal contractors and sub-contrac- 
tors were as follows: John Laing and Son, 
Ltd.—buildings and plant foundations; 
Associated Electrical Industries, Ltd.— 
main compressors, motors, gears, coolers 
and control equipment; Horsley Bridge 
and Thos. Piggott, Ltd.—air circuit pipe- 
work; Harland Engineering Co., Ltd.— 
air circuit rotating plug valves; J. Blake- 
borough and Sons, Ltd.—air circuit and 
cooling water gate valves; The General 
Electric Co., Ltd.—working section leg 
comprising inlet and outlet sections, 
adjustable nozzle, No. 1 model support 


section, calibration section, supersonic 
diffuser, servo positioning and sensing 
devices, controls and _ instrumentation; 


Constructors John Brown, Ltd.—Nos. 2 
and 3 model supvort sections; Harland 
and Wolff, Ltd.—H.P. compressors and air 
drying plant; Vickers Armstrong, Ltd.— 
H.P. air storage vessels; Reavell and Co., 
Ltd.—evacuators; Davenport Engineering 


(Concluded on page 146) 
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The Italian Demonstration Team passing the Colosseum on its way through Rome. 


The best of machines 
demands the 
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[% Royston U.D.C. v Royston Builders, 

Ltd., reported in The Estates Gazette 
for March 11, 1961, a long-standing dis- 
pute on a housing contract was decided 
in the High Court on a case stated by an 
arbitrator. 

On April 2, 1951, a contract under seal 
was entered into between the council and 
the contractors to build 28 houses. The 
conditions were R.I.B.A, and the question 
at issue was whether in the circumstances 
the fluctuation clause, Clause 25A, was 
applicable to the contract or not. 

The events leading to the executing of 
the contract were as follows. The builders 
tendered in November, 1950. Their 
tender stated the contract sum and con- 
cluded with these words: “We undertake 
to satisfy the Council that the prices 
attached to the several items in the copy 
of the original bill of quantities which we 
have priced are those on which our tender 
is based, and that they bear reasonable 
relations to each other” and there was a 
note at the foot, ‘Tenderers must furnish 
with their tenders appropriate details in 
the form given in Appendix 1 to Condition 
25A of the General Conditions of Con- 
tract.” Appendix 1 was sent with the 
tender and contained the following para- 
graph: ‘Variation of the contract sum will 
only be permitted for materials and goods 
the value of which is individually an im- 
portant element in the contract sum and 
which the contractor is unable to purchase 
at fixed prices, and the contractor is to 
confine entries in this appendix to such 
items.” There followed a_ heading, 
“Materials and goods, to be purchased 
directly by the contractor, in respect of 
which variation of the contract sum is 
desired in accordance with Condition 25A 
of General Conditions of Contract.” There 
then followed a list of materials or goods 
with the basic price set out against each 
item. 

This tender was sent on November 7, 
and was accepted. The priced bills and 
tender and Appendix 1, duly filled in, had 
all been signed by the builders. In Febru- 
ary, 1951, the Council wrote to the 
builders telling them that the Ministry of 
Health had felt that the price was too 
high and then asked the builders for a 
reduction in accordance with a list of 
additions and deletions to and from the 
Bills, e.g., copper was substituted for lead. 
The builders replied as follows: “We have 
gone through your lists of additions and 
deductions, as made out by you, in 
reference to the above, and we are in 
agreement with all the figures mentioned 
therein.” 

The court felt that the effect of this 
list of additions and deletions was to vary 
the original priced bills but that it did 
not result in destroying the original 
tender, nor by itself could it render the 
original list of basic prices sent in with 
the tender ineffective. Nevertheless, if the 
builder wished to have the benefit of 
Clause 25A, some revision of that basic 
price list was necessary in view of these 
amendments to the work as originally 
billed. In fact, as it transpired, the 
builders wanted a great deal more than 
a different basic price list. 


Oral Negotiations 


Just before the contract was sealed a 
director of the builders had an interview 
with the council’s surveyor. The arbi- 
trator found that the director mentioned 
increases in cost prices of materials that 
had occurred since the date of the tender 
and that the builders would not stand by 
their fluctuations list and would exvect to 
be paid for increases in cost prices of all 
materials whether listed in the fluctuations 
list or not. The surveyor had no authority 
from the council to accede or dissent from 
this proposal nor was it mentioned to the 
council. Nevertheless, the arbitrator 
found that the builders remained in their 
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A LAWYER CONSIDERS... 


A Claim for Fluctuations 


expectation of fluctuations on all materials 
at the time when the contract was 
executed. However extraordinary it may 
seem, the builders took no steps to see 
that this oral “agreement”, if one may so 
call it, was included in the contract. The 
court, quite naturally if one may say so, 
felt that if one party to a proposed con- 
tract which is being negotiated wants to 
make some fairly major alteration it is 
up to him to ensure that the document, 
when executed, does in fact record what 
he wants. The builders here did not do 
so and they executed the agreement on 
April 2, 1951, without this vital amend- 
ment. 


Builder’s Arguments 


The builder firstly contended that 
Clause 25A did not apply at all. This 
clause provides in sub-clause (2) that for 
fluctuations on materials a list of materials 
and their basic prices must be attached 
to the Bills, by which the court under- 
stood that they should be actually, 
physically, attached. This had not been 
done in this case. Did this omission, this 
deviation from the strict letter of the 
contract, mean that the whole operation 
of the fluctuation clause on materials had 
been frustrated? The arbitrator had not 
been of that opinion; in his view it had 
been what he termed a clerical error and 
that the list must be deemed to have been 
incorporated in the contract. The court 
confirmed this view. It was quite certain 
that Clause 25A was applicable to the 
contract nothwithstanding the fact that 
the list prepared in November, 1950. had 
not been revised and was never physically 
attached to the Bills. 

If the builder had been successful in 
his contention that Clause 25A formed 
no part of the contract in so far as it 
referred to materials, he proposed to argue 
that there was a common intention that 
that should be such a fluctuations clause. 
The later events were sufficient to show 
that there had come into existence an 
agreement dealing with price variation to 
which both parties gave effect and which 
was binding. In support of this it was 
shown that the builders had delivered 
schedules showing materials bought and 
giving in one column a basic price and 
in another the actual price and totalling 
a claim under this supposed new agree- 
ment. Moreover, it was shown that, up 
to a late stage in the contract, these 
schedules were paid without question. 
But the court were unable to spell out of 
this any such binding new agreement. 
Against its existence were powerful argu- 
ments; such an agreement ought, at that 
date, to have been under seal: that the 
acts relied on were the acts of a person 
who had no authority to bind the council: 
that there was no evidence at all to show 
that the council intended to contract on 
these alleged new terms, The court there- 
fore rejected this argument of the builder. 

If, therefore, Clause 25A was part of 
the contract, and the basic price list was 
the one included in the executed agree- 
ment of April 2, 195l1—how could the 
contractor still argue that the real agree- 
ment was to allow him fluctuations on 
all materials? He tried the following 
argument. 

At the time of the executed agreement 
there was a collateral agreement entered 
into derived from the stipulations of the 
director of the building company that he 
would not stand by his original list but 
expected to be paid fluctuations on all 
his materials. This is a difficult argument 
to pursue. As Lord Moulton once said 
in an earlier case in which it was alleged 
that there was a collateral contract to 
pay £100 more, “such collateral contracts 
must, from their very nature, be rare. 
The effect of a collateral contract . 
would be to increase the consideration of 
the main contract by £100 and the more 


natural and usual way of carrying this 
out would be by so modifying the main 
contract and not by executing a con- 
current and collateral contract. Such 
collateral contracts, the sole effect of 
which is to vary or add to the terms of 
the principal contract are therefore viewed 
with suspicion by the law. They must be 
proved strictly . .. any laxity on these 
points would enable parties to escape from 
the full performance of the obligations of 
contracts unquestionably entered into by 
them and more especially would have the 
effect of lessening the authority of written 
contracts by making it possible to vary 
them by suggesting the existence of verbal 
collateral agreements relating to the same 
subject-matter.” The court’ therefore 
viewed this contention that there had been 
a collateral contract on such an important 
matter with great suspicion and refused 
to find that any such collateral agreement 
had been entered into. It was interesting 
to note in connection with this argument 
that at the end of 1951 the council asked 
the builders if they would agree to carry 
out work involving the construction of 
10 more houses; the builders agreed but 
made no mention of any such collateral 
agreement and the terms of the contract 
executed on April 2, 1951, applied. 


Estoppel 


The builder had one last shot. He said 
that in the circumstances the council were 
estopped from relying on the strict legal 
position and were bound to give effect 
to the builder’s view that they were to 
be paid for every material fluctuation and 
that having paid on that basis on the 
schedules referred to above they could 
not go back on that position. In other 
words the council, by its conduct, had 
represented that they were willing to pay 
the increased price on all materials. But 
the court rejected this argument. It was, 
the court felt, like the case where a 
creditor puts in claims in good faith for 
extras to which he was not entitled and the 
debtor in equal good faith pays them: 
did that stop the claims being regarded 
as not maintainable? Of course not and 
the mere fact that for most of the contract 
the council proceeded on an erroneous 
basis and paid the contractor in accord- 
ance with the schedules did not preclude 
the council from setting up, and relying 
on, the true contractual position—that 
only fluctuations in accordance with the 
list which was part of the executed con- 
tract of April 2, 1951, were payable. 
Judgment was given for the council 
though the court did, though not as part 
of the judgment, add that in its view the 
council would not be acting improperly 
if it did not pursue its counterclaim for 
the extra fluctuations it had wrongly paid 
because, to some extent, the difficulties of 
the case could be laid at the council’s 
door. ; 

This case illustrates how important it 
is to get a clear written agreement and 
that if it is to be altered at anv later 
stage that such alterations should like- 
wise be in writing. be clear and be 
executed by both parties. While cases like 
the one described may be a monument to 
the ingenuity of counsel engaged in them 
it is really better for the industry that 
they should never occur. 


1.0.B. ANNUAL GENERAL 
MEETING 


This year’s annual general meeting of the 
Institute of Builders will be held at the 
Royal Festival Hall, London, on Wednes- 
day, Avril 19. The principal speaker will 
be Sir Keith Joseph, Parliamentary Secret- 
ary to the Ministry of Housing and Local 
Government, who will give a talk entitled 
“The Breakthrough”. 
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MUNICIPALS’ SUMMER SCHOOL 
AT DURHAM 


TT\HIS year’s summer school of the 
Institution of Municipal Engineers 
(Northern Districts) will be held in 
Durham Castle from July 20 to 23. Dr. 
D. G. Christopherson, The Warden of 
the Durham Colleges, has agreed to 
welcome students to the school, and 
the president-elect of the Institution, 
Mr. J. H. Melville Richards, has been 
invited to give the inaugural address. 


The programme for this year’s school 
has been based on a_ general theme 
“Improving Environment”, and the three 
lecture days will be devoted to the topics 
of “Communications and Traffic”, “Urban 
Planning, Development and Renewal” and 
“Public Health”, respectively. Lectures 
and Papers have been arranged as follows: 


Thursday, July 20. 

“City Traffic—Scientific Method v_Sub- 
jective Impressions,” by Professor W. Fisher 
Cassie, Ph.D. MS., F.RS.E. M.IC.E., 
M.Inst.H.E., professor of civil engineering, 
University of Durham. 

“The Design of Urban Traffic Routes,” by 
Mr. N. H. Stockley, M.I.Mun.E., M.LC.E., 
A.M.T.P.I., deputy city engineer, Liverpool. 

“Solving Road and Traffic Problems in the 
Central Area of Coventry.” by Mr. Granville 
Berry, M.I.Mun.E., M.I.C.E., city engineer and 
surveyor, Coventry. 


Friday, July 21. 

A Paver on urban planning and develop- 
ment (title to be announced later) by Mr. 
R. T. White, Local Government Commission 
for England. ” 

“The Engineer and New Towns,” by Mr. 
O. W. Gilmour, M.A., M.A.I. M.LC.E., chief 
engineer, Harlow Development Corporation. 

“Renewal and Redevelopment in Towns,” 
by Professor J. S. Allen, B.Arch., F.R.LB.A., 
P.P.T.P.1., University of Durham, King’s 
College. meets 

“The Develoning Urban Landscape,” by Mr. 
Peter Spooner, A.R.1L.B.A., A.R.A.LA.. 
A.LL.A., senior lecturer in landscape design 

-Department of Town and Country Planning, 
University of Durham, King’s College. 


Saturday, July 22. 7 
“The Changing Pattern of Public Health, 
by Dr. W. Mary Markham, B.Sc., M.R.CS.. 
L.R.C.P., D.P.H., deputy medical officer of 
health, County Borough of Darlington. 

“Clean Rivers from Source to Sea,” by Mr. 
R. |. H. Dyson, B.Sc., F.R.I.C., M.Inst.S.P., 
chief pollution officer, Northumberland and 
Tyneside River Board. 

“Some Modern Trends in the Disposal of 
Liquid and Solid Wastes,” by Mr, James R. 
Simpson, B.Sc., S.M., Grad.I.C.E., A.Inst.S.P., 
M.R.S.H., lecturer in public health engineer- 
ing, Department of Civil Engineering, Univer- 
sity of Durham. 


(Concluded from page 144) 


Co., Ltd.—cooling towers; Sulzer Bros., 
Ltd.—cooling water pumps; Stewarts and 
Lloyds, Ltd.—H.P. air, evacuator and cool- 
ing water pipework: Wharton Crane Co., 
Ltd.—cranes; English Electric Co., Ltd.— 
33-kV switchgear main substation, 11-kV 
switchgear variable frequency substation; 
A. Reyrolle and Co., Ltd.—11-kV_switch- 
gear main substation, 11-kV switchgear 
ring main substation; Johnson and Phillips, 
Ltd. — 25-MVA transformers 33/11-kV; 
C. A. Parsons, Ltd.—20-MVA transformer 
33/11-kV: Ferranti, Ltd.—5-MVA _ trans- 
former 11/3.3-kV; Crompton Parkinson. 
Ltd.—electric power and control cables 
(external); London Electricity Board—con- 
trol and instrumentation cables (internal); 
Pye, Ltd.—closed circuit television equip- 
ment; Tannoy Products. Ltd.—intercom- 
munication equipment; Newalls Insulation 
Co., Ltd.—thermal insulation air circuit 
pipework; Maurice Hill, Ltd.—plant and 
pipework painting: Gamma Rays, Ltd. 
radiography; Lloyd’s Register of Shipping 

inspection services; G. E. Taylor and 
Co., Ltd.—electric lighting and_ small 
power services; G. N. Haden and Sons, 
Ltd.—heating services. 
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BIRMINGHAM’S MAJOR 
HOUSING SCHEME 


( N the old Castle Bromwich Aerodrome 

site, recently acquired by Birmingham 
Corporation for £1,750,000, homes for 
16,400 people are to be erected on a park- 
like estate, where over 120 acres will be 
reserved for open spaces and playing 
fields. 

The estate, which will cover 430 acres, 
will be developed as a_ self-contained 
community with ten residential “units”, 
consisting of multi-storey flats, as well as 
houses. Some 21 acres have been reserved 
for schools, including five nursery schools, 
five primary schools and two secondary 
schools together with 50 acres of school 
playing fields. Sites will be provided for 
shopping centres and for civic, cultural and 
community buildings. 

Altogether, some 4,000 homes will be 
provided on what is likely to be the last 
major housing scheme in the City. 

Because of the former use as an aero- 
drome, the site is at present flat and 
rather bleak and exposed. To overcome 
this, a comprehensive landscape scheme 
will be carried out. Mounds will be con- 
structed of spoil from the extensive sewer 
works required, with considerable tree 
planting to act as windbreaks and produce 
an interesting landscape pattern. 


B.C.A.S. COUNCIL AND OFFICE 
BEARERS 


Members of the British 
Society for the year 


The Council 
Compressed Air 
1961/62 are: 

Ordinary Council Members: Mr. P. C. 
Bevis—Broom and Wade Ltd.; Mr. D. A. 
Hannay—Cooper-Stewart Engineering Co. 
Ltd.; Mr. E. A. Martin—Padley and 
Venables Ltd.; Lt.-Col. K. Reavell—Reavell 
and Co. Ltd.; Mr. R. A. Rust—Joy- 
Sullivan Ltd.; Col. R. W. W. Taylor 
Lang Pneumatic Ltd.; Mr. C. T. Wardman 
—Air Industrial Developments Ltd.; Mr. 
J. M. Williams—Holman Bros. Ltd. 

Associate Council Members: Mr. I. E. 
Graham—James Howden and Co. Ltd.: 
Mr. S. A. Gregory—A.E.I.-Birlec Ltd. 

Ex-officio Council Members: Immediate 
past-president—Mr. E. A. Martin; hon. 
technical director—-Mr. T. C. Hore. 

At the first meeting of the new Council. 
Lt.-Col. K. Reavell (Reavell and Co. Ltd.) 
was elected president, and Col. R. W. W. 
Taylor (Lang Pneumatic Ltd.) was elected 
vice-president of the Society. 

Mr. T. C. Hore (Holman Bros. Ltd.), 
was re-elected hon. technical director, and 
Mr. H. S. Parsons (Consolidated Pneumatic 
Tool Co. Ltd.), was re-elected hon. 
publicity officer. 


April 13 1961 


£21IM. DEVELOPMENT PLAN 
FOR SNOW HILL STATION 


A PLAN to build two hotels, shops, a 
sports stadium and a heliport above 
Snow Hill Station, Birmingham, at a cost 
of about £21 million, is to be submitted to 
the British Transport Commission by City 
Wall Properties, Ltd., and Birmingham City 
Council. The plan has been approved in 
principle by the city’s public works com- 
mittee. 

Included in the outline designs are two 
hotels, one with flats above, two blocks 
of offices, a department store, a circular 
sports stadium and the helicopter stage 
which would provide a taxi service into 
the city from Birmingham Airport. 
Pedestrians would be able to shop on more 
than one level, and an underground car 
park is envisaged beneath the station. 
Gardens would be laid out between the 
buildings. 

If approved, the scheme could start with- 
in the next three years, to coincide with 
the building of the inner ring road. The 
£21 million would be spent over ten years. 

The architect is Mr. G. S. Kelly, of 
Surman, Kelly and Surman, 35 Calthorpe 
Road, Birmingham 15. 


LONDON HEATING 
CONTRACTORS’ MEETING 


One hundred members of the London 
and Home Counties Branch of the Associa- 
tion of Heating, Ventilating and Domestic 
Engineering Employers attended their 
branch annual general meeting at the 
Connaught Rooms recently. 

After an Address by the Association's 
president, Mr. Roy Cox, there was a lively 
discussion on a wide variety of topics in- 
cluding firm price tendering, wage claims 
and training arrangements. 

Members of the branch were warned 
that their intake of operative apprentices 
was much too low. The fact that the 
industry could not have skilled men 
tomorrow if it did not train them today was 
a constant theme. 

There was, however, an interesting side- 
light on the training programme for quali- 
fied heating engineers at the industry's 
National College. Mr. Cox, the president, 
contended that contractors were under- 
taking more than their fair share of this 
training and that consulting engineers, 
local authorities and other bodies should 
make more use of the training facilities. 
At the moment, about 80 per cent. of the 
students at the National College were 
placed there by contractors, he said. 

Mr. F. Hubbard was re-elected chairman 
of the branch for a second year of office 
and Mr. C. Oates was elected vice-chair- 
man. Mr. F. Carter was re-elected branch 
representative on the Association Council. 





Compressor hall and cooling plant 


April 13 1961 
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URBAN SURVIVAL AND TRAFFIC 


This Week’s Symposium at Newcastle 


N International Traffic Conference, 
probably the most important to be 
held in Britain in 1961, opened this 
week at King’s College, Newcastle 
upon Tyne. Traffic and planning experts 
from the U.S.A., West Germany, South 
Africa, Australia, Spain and Great 
Britain are contributing papers to a 
Symposium “Urban Survival and 
Traffic’ which was opened by Mr. A. S. 
Hamilton, president of the Institution 
of Municipal Engineers and Borough 
Engineer of Blackpool. 

Speaking at the opening Mr. WILFRID 
ANDREWS, chairman of the Roads Cam- 
paign Council—one of the sponsors of the 
Symposium—said: “We are apnalled at 
the confusion, indecision and lack of plan- 
ning that confronts the observer ot the 
scenes of gigantic congestion that are 
choking the life out of our cities. 

“Instead of planning for 1980, like cities 
all over the western world, we are limiting 
our horizons to unrealistic targets which 
already are known to be _ inadequate. 
Another disturbing feature of the urban 
problem is the apparent lack of co-opera- 
tion between the professions whose duty 
it is to provoke a dovetailed plan that will 
end this curse of our times—traffic con- 
gestion. 

“We firmly believe that the situation to- 
day is fraught with failure unless there is 
unanimity fundamental to success among 
the experts,” he said. 

The Symposium, which will last until 
tomorrow, April 14, when a summary of 
conclusions common to all the professions 
attending will be framed, is also sponsored 
by the Departments of Architecture, Town 
and Country Planning and Civil Engineer- 
ing, of King's College, University of 
Durham. 

Attended by over 120 delegates from 
Government Ministries, local government 
and the professions concerned with urban 
planning and traffic, the aim of the Sym- 
posium is to ask: Can Your community 
Survive? And to provoke urban planning 
suitable for use by the next generation in 
the year 2000. 

The first-ever British conference of its 
kind, the Symposium seeks to reconcile 
the often differing interests of architects, 
town planners and engineers to produce 
master plans for British Cities accommo- 
dating the needs of traffic into mass city 
redevelopment. 


Learning to Live With the Car 

“The motor car is necessary—a neces- 
sary evil, if you please—but a thing to be 
lived with, not repressed. Without trans- 
portation, and efficient transportation, the 
society of this century does not exist.” 

This was stated at the Symposium when 
a Paper by Doctor J. D. CARROLL, JrR., 
director of the Chicago Area Transporta- 
tion Study, was read. 

“No one likes to live on a busy, heavily 
trafficked street,” 
he said, “but 
neither does any- 
one like _ living 
next to railway 
tracks or the run- 
ways of a iet air- 
port. These are 
necessary aspects 
of urban life.” 

The major fea- 
ture of . Dr. 
Carroll’s Paper 
was a strong plea 
for co-operative 
planning by all 
the professions 
architects, town 
planners and civil 
engineers—to pro- 
vide a joint master plan to keep cities 
abreast of the present-day requirements of 
the citizens. 


Dr. J. D. CARROLL 





“When public taste is clear to condemn 
and berate such taste is not the prerogative 
of the professional planmaker. The form 
of cities must reflect the functions, aspira- 
tions and preferences of the inhabitants. 

“City congestion and the car could be 
eliminated by prohibiting travel or by tax- 
ing the car out of existence. This is just 
a treatment for symptons. Instead it is far 
wiser to organise highways so that con- 
gestion is overcome by separating heavy 
traffic from those areas where people live,” 
Dr. Carrol’s Paper said. 


When Property Booms 


City motorways plus off-street parking 
facilities can result in property values 
doubling in central city areas. This was 
stated by an American traffic expert, PRoF. 
D. K. BLyTHE, of Kentucky University. 

Quoting examples from Detroit (pop. 
three million), where urban motorways fit 
for the forecast traffic need of 1980 are 
being built, Prof. Blythe said land was 
worth from $200 (£71 10s.) to $300 
(£107 5s.) a foot in the central area in 
1954. By 1960, with expressways being 
built, the same land was worth $375 (£134) 
to $650 (£232 7s. 6d.) a foot. 


“With the construction of expressways 
which make access to the city centre fast 
and safe, private capital is building office 
and residential buildings in the heart of 
Detroit, Cincinatti and Louisville. As a 
result, land values are increasing instead 
of falling. Shopping centres with sufficient 
free parking are well established and repre- 
sent a new way of 
urban life,” he 
said. 

“Everyone con- 
cerned must 
adjust to the 
changes,” Prof. 
Blythe added, “if 
the city is to re- 
main healthy.” 

He declared 
that city centres 
have an essential 
part to play in the 
community life as 
the scene of com- 
merce, govern- 
ment, cultural and 
social recreations. 
But he added: 


“People must feel that they have ready 
access and parking or they will seek these 
facilities in other places.” 

Highlighting the need for co-operative 
replanning of cities by each and every 
agency and authority concerned with 
movement, commercial progress and im- 
proved living standards, Professor Blythe 
said that city motorways could often spur 
extensive and necessary redevelopment of 
poorer areas. 

Prof. Blythe quoted the example of 
Philadelphia to show that public transport 
still has an important role to play in cities 
where extensive multi-million dollar road- 
building schemes are being carried out. 

“Philadelphia found it more economical 
to subsidise some rail transportation for 
fast, comfortable passenger service, than 
to build expressways,” he said, adding that 
the subsidy cost £11 10s. per head of the 
commuters per year compared to £53 10s. 
per commuter for an urban motorway. 

“At the same time,” Prof. Blythe de- 
clared, “The city has planned 100 miles 
of expressway and started their construc- 
tion.” 


Pror. D. K. BLYTHE 


Picture of Sordid Confusion 


Mr. CoLin BUCHANAN, urban roads plan- 
ning adviser to the Minister of Transport, 
described London’s crush-hour traffic as 
a “picture of sordid confusion, auite 
terrifying” when he addressed the Sym- 
posium. 

Expressing his personal views and not 





those of the Ministry, Mr. Buchanan 
added: “These sort of conditions are 
brewing up everywhere all over big, 
built-up areas.” 

He gave a graphic precis of London’s 
traffic tangle as 
seen from the new 
10-storey Ministry 
building in South- 
wark Street, 
South London. 
“All day long a 
torrent of traffic 
with many heavy 
vehicles pours 
along the road,” 
he said. “The 
noise is tre- 
mendous and I 
doubt whether 
there is anyone in 
any office facing 
the road who is 
free from discom- 
fort. 

“Even at the back of the building on 
the third floor I cannot have the windows 
open without being seriously  incon- 
venienced by the noise. At five o’clock 
a most interesting situation develops. The 
huge office, and others in the vicinity, dis- 
gorges its occupants, The narrow 
streets become rat-runs as hundreds scurry 
along on their homeward journeys.” 

He added: “At the same time private 
cars are unleashed and commercial vehicles 
come hurrying home to factories and ware- 
houses. Every minor street seems to be 
in turmoil. Vehicles are everywhere. I 
am one of the rats who make this journey 
on foot and I can tell you that I regard 
the crossing of every street as a potential 
death trap. Conditions on dark, wet 
nights are terrible.” 

Mr. Buchanan, qualified as an architect, 
civil engineer and town planner, sum- 
marised his answer to Britain’s urban 
traffic tragedy in two words: “Traffic 
architecture.” 

“Sooner or later peonle will demand 
towns that cater properly for what has 
probably been the most fantastically suc- 
cessful invention in history and they will 
be prepared to pay for it,” he said. “A 
social revolution has been taking place 
before our very eyes, but, by some mis- 
chance, it has remained virtually undocu- 
mented. 

‘*‘Motor traffic, for all its utility, is play- 
ing havoc with the basic civilised values 
of our towns and threatening the con- 
tinuance of our whole tradition of urban 
living. The apparently complex move- 
ments one observes in the streets are, 
virtually without exception, described by 
vehicles in search of buildings. 

“It is ludicrous to keep the planning of 
roads and buildings in separate compart- 
ments. You might as well hand over the 
rooms of a house to one designer and the 
passages and staircases to another, 

“This new means of getting around in- 
volving the use of a fast-moving, noisy, 
smelly and (potentially) dangerous vehicle 
has put the traditional arrangements of 
streets and buildings completely out of 
date. New arrangements are needed if we 
want to use this machine to the best 
advantage. It is not a matter of a few 
new roads and more car parks. It is a 
matter of a new environment and this 
means reconstruction on a big scale.” 


Mr. Buchanan said none knew the shape 
the new environments should take because 
basic studies are still lacking. He added: 
“Large areas of most towns will be coming 
up for renewal in the ordinary course of 
events and if we can re-shape these areas 
comprehensively the opportunities will be 
considerable. The real challenge is to 
combine reasonable exploitation of the 
motor vehicle while retaining towns 
broadly in the compact tradition.” 

(Concluded on next page) 
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C. D. BUCHANAN 
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£4—£5M. L.C.C. HOUSING SCHEME 
Deptford Site to be Redeveloped 


HREE 24-storey towers are included 

in a £4—£5 million scheme by the 

L.C.C. for the redevelopment of a 45 

acre site in Deptford, extending from 
the Thames to Deptford Park. 

The scheme will break through the con- 
tinuous barrier of industry and warehouses 
and will provide the borough with its first 
public access to the Thames. 

The whole of the river front is to be 
laid out as public open space with a general 
quayside character, that is mainly paved, 
with robust river walls, bollards, tar and 
whitewash. It will incorporate the exist- 
ing river gates and stairs, the oldest ware- 
houses, which it is hoped can be converted 
for dwellings or communal services, and 
an existing walled garden where it is 
planned to have a tea room. The remain- 
der of the public open space, amounting 
to some 12} acres, will stretch back along 
the river from the south of the site and 
will be laid out as general grassed areas 
with trees and playing pitches. 


Roads 


Adequate roads to serve the sports field 
and the car park, the new local shopping 
centre and the tenants’ garages are pro- 
posed including eventually a new road 
bridge over the Surrey Canal, A measure 
of segregation of wheeled traffic from 
pedestrians is planned by the provision of 
a two-level system of circulation; vehicles 
on the ground and pedestrians on the 
elevated walk-way. 

The pedestrian way would begin in 
Deptford Park with ramps up to a bridge 
over Evelyn Street, continuing as a raised 
walk-way adjoining the school, over the 
Surrey Canal, past the first tower block, 
over Grove Street and into the shopping 
centre, which will be at walk-way level 
with service yards and garages below. From 
here the walk-way will split, in one direc- 
tion leading to the main sports field and 
in the other continuing to the group of 
squares near the river front. The largest 
of these, containing many fine existing 
trees, is bounded on one side by a terrace 
of Admiralty Georgian houses which will 
be retained. 

It is intended to provide housing in 
three main types of block. The three 24- 
storey towers are each sited to mark a 


(Concluded from previous page) 


“Congestion in our city centres is not 
a new phenomenon. In 1890 we find a 
Report on London calling attention to the 
extreme congestion at Hyde Park Corner 
and recommending that urgent steps be 
taken to redesign the intersection.” This 
was stated by Mr. J. T. Durr, of the 
Ministry of Transport. 

“Congestion was confined mainly to 
larger cities; today it is characteristic of 
every town, large or small, and covers all 
the central areas,” Mr. Duff said adding 
that the average speed in’ London was 
10 m.p.h. He gave these figures for other 
cities: Edinburgh, 13 m.p.h.; Glasgow, 
8 m.p.h.; Newcastle, 9 m.p.h.; Stafford, 
14 m.p.h.; Stamford, 14 m.p.h. and 
Worcester, 12 m.p.h. 

Urban travel had increased by 33 per 
cent. in the last three years, the speaker 
said, compared with 31 per cent. in rural 
areas, 


“Hyde Park Corner, considered to be 
working to capacity in 1935, carried 12 
per cent. more traffic in 1958.” Mr. Duff 
stated. Among the reasons he gave for 
this were “better performance of vehicles 
and the great skill of drivers; the 
acceptance by drivers of slower speeds and 
shorter headways.” 


He said waiting 
streets, prohibited 


restrictions, one-way 
turning movements, 


significent point in the plan—the entry to 
the main development, the shopping centre 
and the quayside. The dwellings in these 
towers will be “split-level” flats of a new 
type which are at present being developed 
in the Housing Division of the L.C.C. 
Architect’s Department. 

The dwelling units will interlock verti- 
cally in a way which could be likened in 
section to a pair of open scissors with living 
rooms for handles, bedrooms for blades 
and bathrooms at the pivot. Tenants will 
thus go either upstairs or (in alternate 
dwellings) downstairs to their bedrooms, 
the bathrooms being at the intermediate 
level. The same type of unit, but capable 
of increased size to give more bedrooms, 
will also be used in the second type of 
building in the form of an eight-storey 
“City Wall” running through the length 
of the site to provide continuity and a 
link from park to river and a horizontal 
contrast to the tower blocks. The third 
type of building will be three-storey flats, 
colonnaded where near the river-front to 
afford a visual link into the site. 

About 1,300 new homes will be provided 
in all, the density of the housing develop- 
ment being around 140 persons to the 
acre. To cater for the greater number of 
children living in the area, Deptford Park 
Primary School will be enlarged. An old 
people’s home is also proposed. 

The tower blocks will be heated by the 
new system of central heating having boiler 
houses at roof level which is now being 
developed by the L.C.C. The remainder 
of the dwellings will be heated by solid 
fuel; the grates will be suitable for the 
smokeless type. The intention is to pro- 
vide a minimum of 50 per cent. garaging 
and parking space, the majority of the 
garages being placed under the 8-storey 
blocks. 


1962 Start 


It is expected that work will begin in 
1962. Parallel groups in the Housing 
Division of the L.C.C.’s Architect’s Depart- 
ment are working closely together on the 
development of the total layout and over- 
all design of the new housing types, i.e., 
the 8-storey “scissor” block and the tower 
block. 

These groups are working under the 
direction of Kenneth J. Campbell, principal 


improved signal control and some stagger- 
ing of working hours had helped to in- 
crease street capacity. 

“Further increases are still possible but, 
in the absence of physical improvements 
there is a limit to what these measures 
can achieve,” he added. 

Mr. Duff said: “It is customary nowa- 
days to predict that in a few years traffic 
in our cities will be at a standstill. This 
has confidently been predicted for London 
for the past 10 years but, except on special 
occasions, it has yet to happen. 

“As there is a limit to the capacity of 
existing streets so there is a limit to the 
ordinary individual’s tolerance to delay. 
When the delay becomes intolerable he 
takes action by seeking employment else- 
where, by not making his journeys to the 
centre for recreation, shopping and so on. 

“In turn, industry, commerce and shops 
are forced eventually to follow’ the 
individual. 

“The result, if no measures are taken 
to deal with the situation, is not standstill 
in traffic but change in the character of 
the city and in the cultural life of its 
people.” 

Referring to traffic engineering methods 
like tidal traffic and linked traffic signals, 
Mr. Duff said accurate traffic forecasts 
were essential and added that urban car 
populations would increase by about five 
per cent. a year. Urban motorways should 
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housing architect, Jack Whittle assistant 
housing architect, and E. E. Hollamby, 
assistant senior architect. 

Chief Officers of the L.C.C. responsible 
for the scheme are: architect to the 
council, Hubert Bennett, F.R.I.B.A.; deputy 
architect, F. G. West, F.R.I.B.A.; chief 
engineer, J. Rawlinson, C.B.E.; valuer, 
William Webb, F.R.I.C.S.; director of 
housing, R. J. Allerton, F.R.I.C.S.; and, 
chief officer of the parks department, L. 
Huddart, F.I.L.A. 


LUTON AIRFIELD LIGHTING 
INSTALLATION 


A further stage in the development of 
Luton Municipal Airport has been reached 
with the completion of a new airfield 
lighting system for Luton Borough Council. 

The lighting installation comprises high 
intensity runway and threshold lights, 
high and low intensity approach lights, 
taxiway lights, an illuminated wind sock, 
identification beacon and apron floodlights, 
together with the necessary transformers, 
switchgear, control equipment and cable. 

Included also is a visual glide path in- 
dicator installation. Luton is the first air- 
port to be equipped with a full V.G.P.I. 
system using the new G.E.C. ZA.707 Units 
and one of the first to have this advanced 
landing aid. 

The lighting system was supplied by The 
General Electric, Co., Ltd., Magnet House, 
Kingsway, London, W.C.2, and installed by 
C. Maurice Contractors, Ltd., Bishop's 
Stortford. Herts., under the direction of 
Luton’s borough engineer, Mr. F. Oliver, 
A.M.1.C.E. The cost is estimated at £35,000. 


GEOPHYSICAL SURVEY WORK 
AT EDINBURGH 


Edinburgh City Council have arranged 
for geophysical survey work to be under- 
taken at Ferniehill and Hyvots Bank prior 
to their development of these sites for 
housing. 

This is the first time the Council has 
undertaken such site investigation which is 
to be carried out for them by Drilling and 
Prospecting International Ltd., of Warwick. 

An area of approximately 65 acres is 
involved and the Resistivity method of in- 
vestigation is being used. 


have the same widths as rural motorways 
(12ft. per lane) but they could be narrower 
because speeds would be less, he said. 


Durham’s Road and Parking Plan 


Durham played host yesterday ‘*o the 
delegates and contributors to the Sym- 
posium, The purpose of the study tour was 
to view Durham’s £3.75 million roadworks 
plan plus kindred development. 

County council officials are currently 
preparing the comprehensive development 
area map for Durham in co-operation with 
the city council. The plan is expected 
to be ready by the end of this year for 
Ministerial approval. 

The city’s roads programme has been 
given top priority in the county council’s 
four-year plan and city officials hope that 
the Minister of Transport will include 
their projects in his three-year cycle. 

Major features of Durham’s road plans 
include an underpass at Claypath and two 
new bridges over the River Wear. The 
new bridges are the one forming the 
Claypath underpass and a footbridge. 

Redevelopment at Millburngate will in- 
clude a two-storey underground parking 
garage near a projected shopping area. 
Other parking areas will be on ground 
level. This scheme has been approved by 
the Royal Fine Art Commission who have 
also endorsed the new River Wear bridges 
designs. 
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POST-TENSIONED SHELL ROOF ON NORWICH 


ne hall of a new covered swimming 
pool recently completed for 
Norwich City Council is in nine bays, 
18ft. across and 82ft. long, of shell 
construction. Only 24in. thickness of 
concrete is used for most of the width 
of each shell, the shells being post- 
tensicned with a total loading of about 
2,000 tons. 

Critical conditions encountered in 
swimming pool construction, where the 
air is heavily charged with vapour and 
chemicals, were kept in mind throughout 
the planning and construction of the 
building. To reduce condensation, the 
windows are double-glazed and the roof 
is lined externally with cork slabs and 
sprayed internally with asbestos fibre. 

The building is designed to accommo- 
date a swimming pool with seating for 
spectators, a slipper bath annexe and 
public lavatories. There is a paved car 
park for about 80 cars as well as a covered 
cycle shelter. 

The swimming pool is 110ft. long and 
42ft. wide and there are six racing lanes 
for competitive swimming. Three lengths 
of the pool are equal to 100 metres. The 
pool varies in depth from 3ft. to 12ft. 6in. 
at the deep end where there are two spring 
boards and a fixed 5-metre platform. 

Seats for 364 are provided in the 
spectators’ gallery. For gala and exhibi- 
tion events the number can be increased 
to 500 by adding chairs. 

The building is entered under a free- 
standing canopy where at night-time a 
large number of special reflector type 
lamps recessed into the canopy. will 
illuminate the entrance. 

Visitors, while in the entrance hall will 
see the paybox where tickets are available 
for bathers, slipper baths and spectators. 
On the left-hand side are the entrances to 
the men’s and women’s slipper baths. To 
the front is the staircase to the refresh- 
ment balcony and spectators’ gallery. To 
the right on either side of the paybox are 
the entrances to the men’s and women’s 
changing rooms. The bather will collect 
a basket and after using one of the 35 
cubicles provided for men and women will 
pass the basket over a counter for safe 
keeping. 


SWIMMING POOL 


Passing down the corridor between the 
cubicles the bather will step into the foot- 
bath and through a shower and enter the 
pool hall. Each changing room _ is 
equipped with a fresh water shower and 
usual lavatory accommodation. 


Administrative and _ staff rooms are 





and the walls varying in thickness from 
lft. 10in. at the base at the deep end, to 
8in. at the top. 


As a result of a site investigation the 
column bases and the pool wall were 


designed for a maximum bearing pressure 
of two tons per sq. ft., and because the 


An interior view 


served by a corridor off the entrance hall. 
This corridor has a glass panelled screen 
overlooking the shallow end of the pool. 
On the end of the suite of administration 
rooms and facing the entrance hall is a 
wall faced in Hornton stone, 

The pool has been constructed in rein- 
forced concrete with a floor 12in. thick 


The new swimming baths 


shear strength of the chalk subsoil was 
negligible a 4in. thick layer of consolidated 
gravel was used between the concrete base 
and the formation to develop the necessary 
friction and prevent, the concrete slid- 
ing on the formation. Moreover, as an 
additional precaution against sliding, part 
of the pool floor was designed as a tie 
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beam connecting the opposite sides of the 
wall. 

The pool was isolated from the sur- 
rounding structure to prevent forces being 
transferred from one to the other, 

Considerable care was taken in the 
curing of the concrete. Immediately the 
formwork was struck, the inside face was 
sprayed with Concure, the outside face 
painted with bituminous paint, and the 
pool was filled as soon as possible. 

Prior to tiling, all the walls were 
brushed and washed thoroughly with 
detergent and an application of Plaskey 
was made to form a key for the mortar 
backing to the faience tiles. 


Filtration and Treament Plant 


The total capacity of the pool is 204,000 
gallons. Five 8ft. diameter air scoured 
pressure filters are provided with three 
Worthington Simpson monoblock pumps 
each capable of delivering 27,240 gallons 
per hour. Normally, two “of these pumps 
are used for the water circulation to give 
a four-hour turnover period. However, 
the design allows for the occasional use 
of all three pumps together to give a turn- 
over of 34 hours. 

Circulating water is fed through 11 3in. 
diameter inlets each controlled by a sluice 
valve. Seven inlets are at the shallow end 
while there are two on each side wall to 
ae the chlorine residual at the deep 
end. 

The chlorinator has a capacity of inject- 
ing 6lb. of chlorine gas per hour and has 
automatic changeover when one bank of 
gas cylinders is empty. Soda is injected 
by an electrically driven diaphragm pump 
automatically controlled by the chlorinator 
while alum is injected by a similar pump 
under manual control. 


Lighting 


Owing to the 2in. thickness of the roof 
it was impossible to instal lighting within 
the roof in the conventional manner. 
When considering the lighting alternatives 
for the main pool area, the question of 
glare remained predominant. Care had to 
be taken to avoid any glare to spectators 
on the spectators’ gallery, restaurant area 


and to swimmers. The image of light 
source on the water was also to be 
avoided. 


All lighting for the main pool area is 
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lighting scheme of 34,500-W_ floodlight 
projector fittings installed at very high 
level. Each fitting has been aligned very 
carefully onto a certain area of the roof, 
the light of which will then be reflected 
to floor level. 

Also installed below the floodlight fit- 
tings on the spectators’ gallery side are 
36 150-W floodlamps which project down- 
wards and fluorescent lighting behind a 
metal pelmet installed around most of the 
pool to provide a pleasant decorative con- 
trast to the general lighting. 


Diving Arrangements 


A reinforced concrete 5-metre diving 
platform, 18ft. long, 6ft. 6in. wide and on 
a single column, 15in. by 2lin., is pro- 
vided, Floodlights are fixed on the under- 
side of this platform and there is an 
arrangement to spray chlorinated water on 
to the pool to agitate the surface of the 
water during special diving events. 

A fibreglass springboard is fitted to a 
similar platform at the 3-metre level and 
there is a springboard at 1 meter high, 
fixed to the pool surround, 


Designers and Contractors 


The pool was designed by the city _ 


tect, David Percival, B.A., A.R.I. 
M.T.P.I., with the city engineer, H. C. 
Rowley, M.I.C.E., M.I.Mun.E., acting as 


consultant for the foundations, pool struc- 
ture, diving platforms and plant. The 
consultant engineer for the superstructure 
was H. G. Cousins, B.Sc., M.I.C.E., 
M.1.Struct.E. 

T. Gill and Son (Norwich), Ltd., were 
the general contractors. 


HOVERINGHAM GRAVELS’ 
FURTHER ACQUISITIONS 


Mr. Harold Needler, chairman of 
Hoveringham Gravels Ltd., announces the 
recent purchase of two further companies 
for £400,000 each. One is Wyre Gravel 
Ltd., operating on the line of the pro- 
posed new M.6. Motorway north of Pres- 
ton which will serve the Lancashire market. 
The other is Lound Aggregates, operating 
near Retford, which supplies Sheffield and 
the West Riding. These two purchases 











fixed to the vertical reinforced columns. comprise over 700 acres of gravel boring 
The main lighting consists of an indirect land. 
TENDER COST ANALYSIS 
Cost % of % of 
Element per Total Cost Cost Total 
sq. ft. of Pool Cost 
s. . £ s. d. 
1. Preliminaries and insurances, etc. 3 3 3,605 0 0 2.7392 
2. Contingencies 1 4 1,500 0 0 1.1238 
3. Foundations to reinforced con- 
crete frame ; r 7 1,762 0 0 1.3345 
1. Main building foundations and 
work up to D.P.C., including 
floor slab but exclusive of 
foundation to frame given 
above ee : a * 5 43 5,999 00 4.5479 
5. Main building above  D.P.C., 
exclusive of frame and _ roof, 
but inclusive of all finishes to 
frame and roof ox a 34 4 38,153 0 0 28.9376 
6. Reinforced concrete structure 
and shell roof (excluding felt 
covering and insulation and 
finishes) bas 14 10 16,466 0 0 12.5022 
7. Reinforced concrete pool, ‘includ- 
ing barrier rails and rails to 
steps, etc.. and sub-soil drain- 
age and diving platforms and 
equipment es ll 0 12,215 0 0 9.2713 
8. Reinforced concrete chimney a 8 733 00 5619 
9. Reinforced concrete fuel tank 
reservoir an eo 33 348 00 .2634 
10. Faience tiling to pool 4 4 4,825 0 0 3.6523 
ll. Filtration plant .. 8 73 9,600 0 0 7.2871 
12. Heating, hot water and ventilation 15 54 17,189 0 0 13.0290 
13. Electrical installation oes 5 24 5,802 0 0 4.3898 
14. Drainage = 4 1 4,535 0 0 3.4416 
15. Cycle shelter 44 420 0 0 3161 
16. Site works 7 10 8,672 0 0 6.6023 
Total per sq. ft. floor area 
swimming pool ; =, 118 74 131,824 0 0 100.0000 93.25 
17. Slipper baths 9,542 00 -- 6.75 
Total—swimming oa and vee 
baths ‘ 100.0000 100.00 


£141,366 0 0 
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A.T.V. STUDIOS AT 
BOREHAM WOOD 
Progress on £4m. Scheme 


I 'HE first pair of studios to be built 
under A.T.V.’s £4 million develop- 
ment scheme at Boreham Wood, Herts., 
was handed over recently by the con- 
—_ Sir Robert McAlpine and Sons, 
td. 


Started in December 1959, the contract 
involves the provision of nine buildings 
with a total space of 6,164,000 cu. ft. 
There will be two pairs of studios—-con- 
versions of old buildings—giving a floor 
area of nearly 32,000 sq. ft. 

A three-storey technical facilities block 
has also been built, together with 
restaurant to seat 500, a_ three-storey 
studio facilities building and a single-storey 
steel-framed building with a 90ft. portal 
span. This last building measures 450ft. 
by 9lft. and houses a fleet of scenery vans 
and outside broadcast units. 

An existing structure has been converted 
to house four boilers and ancillary plant 
and a two-storey block has also been con- 
verted to provide 36 dressing rooms, ward- 
robe stores and allied departments. 

Work is now about to start on a seven- 
storey administration and rehearsal room 
block and Economic Foundations, Ltd., 
have begun excavations for about 100 
cylindrical piles, which will have diameters 
between 3ft. and 4ft. 6in. with bases belled 
out up to 9ft. in diameter. The piles will 
be sunk to a depth of 40ft. 

A peak labour force of 500 has been 
employed on the contract, and materials 
used to date have included 1,500,000 
bricks, 4,000 tons of cement, 1,500 tons 
of structural steel, 400 tons of reinforce- 
ment, two miles of drain pipes and 
40,000 cu. yd. of excavation. 

The architects for the scheme are Stone, 
Toms and Partners, the consulting engineer 
is Robert D. Ward and the heating and 
ventilating engineers are G. H. Buckle and 
Partners. 


JUNE TENDERS FOR £1M. 
BIRMINGHAM SPORTS CENTRE 


Birmingham University will invite ten- 
ders in June for the construction of a new 
physical education and sports centre at 
Edgbaston, to cost about £550,000. Work 
is expected to commence in September. 

An unusual feature of the project is the 
swimming pool, which will be built on 
stilts above an atrium forming the main 
entrance to the centre. Gymnasia, teach- 
ing and administrative blocks will be con- 
structed on terraced levels with a total 
height variation of 35ft. 


The architects for the scheme are 
Chamberlin, Powell and Bon, Avenue 
Studios, 15 Sydney Mews, Fulham Road, 


London S.W.3. Other consultants are 
Davis, Belfield and Everest, quantity sur- 
veyors, 9 Ashley Place, London S.W.1, and 


Flint and Neill, consulting engineers, 
Ashford House, Wilton Road, London, 
S.W.1. 

@bituary 
It is with regret that The Contracr 


Journal records the death of the following: 


Mr. Eric White, a director of James 
Longley and Co., Ltd., Crawley, since 
1940. He was for many years chairman of 
the research committee of the Southern 
Counties Federation and represented the 
N.F.B.T.E. in their liaison with the Build- 
ing Research Station at Watford and also 
on the British Standards Institution. 


Mr. George Moncur, who retired in 1959 
after 23 years as borough engineer and 
surveyor of Burton. 


Mr. George Lee, M.I.C.E., 
former county engineer of Galway, 


aged 70, 


Eire. 
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WORK BEGINS 


ORK began last week on _ the 

atomic power station at Sizewell, 
Suffolk, which is being built for the 
Central Electricity Generating Board by 
the English Electric, Babcock and 
Wilcox, Taylor Woodrow atomic power 
group. 

The most powerful of its kind ordered 
so far—output on completion in 1966 will 
be 580-MW--it is also the most compact 
and it will be the first to have both 
reactors housed at either end of a com- 
posite building. 

Plant brought into action for the early 
earthmoving operations had been assem- 
bled at Sizewell over the previous few 
days. Although much of it came direct 
from the Southall, Middlesex, head- 
quarters of Taylor Woodrow Construction 
Ltd., some travelled from the Bristol 
Channel, where the consortium are in the 
later stages of construction the first 
500-MW atomic power station at Hinkley 
Point, near Bridgwater. 

Equipment will grow in size as work 
advances, culminating in the dismantling 
at Hinkley Point and re-erection at Size- 
well early next year of the Babcock and 
Wilcox 400 ton Goliath crane. The crane 
will straddle the reactor building on its 
own railway lines and insert from above 
heavy sections of the steel pressure vessels 
and the boiler shells. 


Excavation 


In all, excavation will amount to over 
} million cu. yd., but before detailed ex- 
cavation of the foundations can begin, it 
is necessary to move and level approxi- 
mately 300,000 cu. yd. of sand. By bulk 
excavation methods, scraper type equip- 
ment will have moved most of this quantity 
within five weeks of the starting date. 

While this is in hand, progress is being 
made on a system of access roads round 
the site and the erection of the many 
temporary buildings required. 

Three months after the starting date, by 
the beginning of July, detailed excavation 
of the reactor foundations will be well 
advanced, and the majority of the tempor- 
ary works required initially on site will be 
in Operation. These include concrete 
batching plants—the site will make its 
own concrete at a rate of up to 4,000 
yd. cu. weekly—workshops, offices, and a 
canteen, 

As soon as the 
operating, a start will be made on the 
reactor foundations and the first of the 
heavier equipment will be brought into use 

two 7 ton ground derricks with 120ft. 
jibs. To minimise differential settlement 
effects, comparable operations on the two 
reactors will take place within a _ short 
interval of time. 

Foundations are to be of the raft type 
constructed in a series of lifts and bays. 
They will involve the excavation of 17,000 
cu. yd. of sand and the placing of 140,000 
cu. yd. of concrete, and the reinforced 
concrete raft will be 225ft. long by 110ft. 
wide. 

Both gabbard derricks and tower cranes 
will be used to master and assist the con- 
struction of the biological shields and the 
superstructure of the 193ft. high, 400ft. 
long reactor building. The primary bio- 
logical shield, which will contain the pres- 
sure vessels, will have 6ft. thick concrete 
walls forming a duodecagon rising to a 
height of over 86ft. above the foundations, 
and will be supplemented by extensive 
secondary shields. 

The foundations of the turbine house 
are deeper than those of the reactor, and 
involve excavation to a maximum depth 
of 35ft. The consortium problems here 
are conventional, although the two massive 
turbo-bases are unusual. In the founda- 


batching plants are 
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tions for the turbine house some 140,000 
cu. yd. of sand will be excavated and 
approximately 130,000 cu. yd. of concrete 
placed below ground level. An extensive 
de-watering system will be required to 
lower and control the ground water. 


Cooling Water Intake 


Another important feature of the civil 
engineering work will be the construc- 
tion of the cooling water intake 1,800ft. 
from the shore, through which sea water 
will be drawn at the rate of over 27 million 
gallons an hour, and after use, discharged 
at a point 500ft. off-shore. 

Four tunnels of 10ft. diameter have to 
be driven on the off-shore works. Two 
of these lead to the intake position and 
two to the discharge position. These 
tunnels will be driven under compress2d 
air conditions to positions below the intake 
and outfall. 


Shafts will then be jacked upwards 
through the sea bed to form intake and 
outfalls. These will be finished off from 
working platforms established above high 
water level. 


A major operation of de-watering will be 
involved in the construction of the cooling 
water pumphouse and access shaft to the 
cooling water tunnels. Excavations will 
go down to a depth of some 70ft. and the 
ground water table will be lowered by 
some 40ft. A system of deep wells will 
be sunk to control the ground water as 
necessary. The tunnel access shaft will 
be formed within a curtain of steel sheet 
piling. The excavation of the C.W. pump- 
house will be carried out within a system 
of open cut batters and steel sheet piling. 


Site Investigations 


To facilitate the planning of the work, 
additional site investigations have been 
earried out in the past three months. 
These have included additional boreholes 
for further soil mechanics information; a 
detailed survey of the site; a test well to 
investigate ground water control problems; 
ground stabilisation investigation; and the 
testing of alternative sheet piling proce- 
dures to determine the optimum method 
for driving such piles. 


This photograph 
Old Tower, was shown at the recent 
Guildhall, City of London. 


engineers, Ove Arup and Partners; and 


of the new Coventry Cathedral under construction, t 
“Building in the ‘Sixties’ Exhibition held at the 
The architects are Sir Basil Spence and Partners; consulting 
the contractors 


LARGEST ATOMIC 


The labour force, of whom 300 were 
engaged initially, will rise to about 2,400 
in 1962, some of whom will have living 
quarters in a site camp. 

In charge of Taylor Woodrow operations 
at Sizewell is Mr. V. Blondell from Hinkley 
Point, who was also site agent at Calder 
Hall, the atomic power station. 


Heavy Engineering 


The heavy mechanical engineering phase 
of the undertaking and some of the nuclear 
engineering work is the responsibility of 
Babcock and Wilcox Ltd., who will manu- 
facture the component parts at their works 
in Renfrew and Dalmuir, Scotland, from 
where they will be shipped for complete 
fabrication and erection on site. 

Among the plant they have designed and 
are now building are two 634ft. diameter 
reactor pressure-vessels, eight 914ft. high 
and 224ft. diameter boilers and all the 
ancillary coolant gas ducting and steam 
piping. They will also supply thirteen 
cranes ranging in capacity from 2 tons to 
250 tons, besides the Goliath crane. 


Electrical and Nuclear Engineering 


The English Electric Co., Ltd., will be 
responsible for the nuclear and electrical 
engineering, and in the latter will be 
supplying the main turbo-generators, trans- 
formers, switchgear, circulating fans and 
auxiliary motors. The station will be 
exceptional in that it will only use two 
very large generators, each of 325,000-kW 
capacity, to produce power for the Super- 
grid and to drive the circulating fans. 

The turbine house will be about 385ft. 
long by 155ft. wide, flanked by the elec- 
trical annexe at a higher level. 


The turbo-generators will be made at 
English Electric’s Rugby works, and 
nuclear components at Whetstone, alterna- 
tors, motors, transformers and switchgear 
at Stafford and Liverpool and the con- 
densing plant at the Netherton factory, 
near Liverpool. 

A heavy-lift 200 ton crane has been 
installed by the C.E.G.B. at the South Quay 
at Lowestoft, where the heaviest and most 
bulky equipment will be landed after ship- 
ment from the Clyde and Merseyside. 





taken from the 


John Laing and Son, Ltd. 








EXPANDING TOWNS IN 
HAMPSHIRE 


HE New and Expanding Towns 
Committee of the L.C.C. report 
that the drive for expanding towns in 
Hampshire will produce new forms of 
consultation and organisation of officers 
between the Council, the Hampshire 
C.C. and Andover and Basingstoke 
Baas 

At Basingstoke, a separate organisation 
is to be set up immediately consisting of 
specially recruited officers, to take over 
the completion of the Basingstoke town 
map and subsequently to implement the 
plans for the further expansion of the 
town. A general manager and an archi- 
tect/planner will be appointed in the near 
future. A small team of officers will work 
direct to the Basingstoke Joint Town 
Development Committee and will be re- 
sponsible to them for the execution of the 
scheme as a whole. Much of the detailed 
work will be put out to architects and 
other specialists in private practice. 

At Andover a joint committee consisting 
of four members of Andover Borough 
Council, three of Hampshire C.C. and 
three of the L.C.C. will be responsible for 
the preparation and execution of the town 
development scheme. It has been agreed 
that the L.C.C. will act as agent for the 
B.C. for the development of its housing 
and industrial sites and the council is now 
recommended to enter into a formal agree- 
ment, 

The original expansion proposals are to 
be extended to provide for an additional 
population of 25,000 (5,000 by private 
development) which, allowing for natural 
increase, means that the total population 
of Andover will rise to about 48,000 ulti- 
mately. This increased expansion involves 
the erection of 6,000 dwellings over 20 
years of which about 4,000 would be built 
in the first 10. 

The amount of town centre redevelop- 
ment necessitated is more than Andover 
B.C. could bear unaided and it has been 
agreed in principle that the L.C.C. and 
Hampshire C.C. will assist in the phased 
acquisition of certain central areas. 

Banbury Scheme 


At Banbury, Oxon, an agreement is to 
be entered into between the L.C.C. and 
the B.C. for a town development scheme 
involving the erection by the B.C. of about 
2,000 dwellings for Londoners and develop- 
ment of industrial sites over a period of 
about 10 years. The L.C.C. will meet 
interest charges during construction of the 
houses and half the housing deficiency 
for 10 years for each dwelling occupied 
by a tenant nominated by the L.C.C. 


CEMENT WORKS’ SAFETY RECORD 


An accident-free record of 0.5 per 
100,000 man hours worked in 1960 is 
reported by the Blue Circle Group of 
cement companies. There was a total of 
91 lost time accidents in 1960 compared 
with 145 in 1959, in 29 cement producing 
units. In all, 9 works were completely 
accident-free. : 

The year 1960, jubilee year of Associated 
Portland Cement Manufacturers Ltd., the 
Blue Circle parent company, was_ the 
fortieth year of accident prevention efforts 
by the companies. 


INDUSTRIAL AND FACTORY LAW 


A course of lectures on industrial and 
factory law will be given by Mr. Harry 
Samuels, O.B.E., M.A., under the auspices 
of the Industrial Welfare Society, at their 
headquarters, 48 Bryanston Square, Lon- 
don, W.1, on May 9—11. 

The course covers the legal groundwork 
necessary to industrial managers and exe- 
cutives and in view of recent important 
legislative changes in this sphere is also 
intended as a refresher course. 

Further particulars may be obtained 
from the secretary of the society. 
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£1M. CONTRACT FOR CITY 
OFFICES 


START is about to be made on the 

£lm. scheme for an office block at 
Queen Victoria Street, London, E.C.4, for 
Priane Investment Co., Ltd. Taylor Wood- 
row Construction, Ltd., have been awarded 
the contract, which will take two years to 
complete. 

The building will incorporate a museum 
for the College of Heralds, and will have 
frontages to Queen Victoria Street and 
to Carter Lane. It will be six storeys high, 
with a floor area of 200,000 sq. ft. 


Campbell Jones and Sons, 9 Dowgate 
Hill, London, E.C.4, are the architects, and 
Widnell and Trollope, Broadway Court, 
London, S.W.1, are the quantity surveyors. 
The consulting engineers are Malcolm 
Glover and Partners, 276 Terminal House, 
Grosvenor Gardens, London, S.W.1. 


£552M. PLAN FOR LONDON 
CAR TUNNELS 


A plan for solving Central London's 
traffic congestion by the construction of 
eight double-decker tunnels for commuter 
cars has been sent to the Minister of 
Transport by Covell and Matthews, archi- 
tects and planning consultants. The plan 
would cost £552 million. 


It would take 20 years to complete the 
scheme, which provides for 52ft. diameter 
tunnels running between eight points on 
the urban ring road around London, 
proposed by the British Road Federation. 


The plan is based on the principle of 
separating pedestrians from high-speed 
vehicles and of one class or group of 
vehicles from another. Public transport 
and delivery vehicles would continue to use 
the surface roads. 


SURREY ROAD IMPROVEMENT 


Mr. Ernest Marples, Minister of Trans- 
port, has made a grant of £117,750 to 
Surrey County Council for the improve- 
ment of a one-and-a-quarter mile stretch 
of the A.25 route in that county. Total 
cost of the work is estimated at £157,000. 


The immediate scheme will provide a 
Straighter 33ft. wide carriageway and 6ft. 
footpath between Oxted and Limpsfield. 
A by-pass for Oxted will later be under- 
taken, and ultimately the improvement 
will be carried to the Kent boundary. 


BIRMINGHAM INNER RING ROAD 
Tenders Shortly for Underpass 


It is anticipated that tenders will be 
invited by public advertisement in about 
three weeks’ time for the road and struc- 
tural work in connection with building an 
underpass in Section 1, Part 111 of the Bir- 
mingham Inner Ring Road Scheme. 


The City Engineer and Surveyor is Sir 
Herbert J. Manzoni, C.B.E. 


SECRETARY TO ADDRESS 
CANADIAN CONFERENCE 


Mr. Walter Woodford, secretary of The 
Institution of Production Engineers, has 
been invited to address the conference 
which is to run concurrently with the 
National Industrial Production Exhibition 
in Toronto, next month. 


He will ‘speak at one of the plenary 
sessions, on “International Co-operation 
for Productivity in the Future”. 


Mr. Woodford will spend about three 
weeks in Canada, and will take the oppor- 
tunity of meeting officers and members of 
the Institution’s Canadian branch, and will 
explore the possibility of establishing a new 
Section in Montreal. 
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New OXFORD COLLEGE. Work will 
begin at the end of this month on the 
foundations and drainage for the new St. 
Catherine’s College at Hollywell Great 
Meadow, Oxford. The contract, worth 
about £120,000, has been placed with 
Marshall Andrew and Co., Ltd., 40 Broad- 
way, London, S.W.1. The superstructure 
contract is expected to go out to tender 
in May. Prof. Arne Jacobsen, Pembroke 
Studios, Pembroke Gardens, London, W.8, 
is the architect, and the consulting engi- 
neers are Ove Arup and Partners, 13 Fitz- 
roy Street, London, W.1l. The quantity 
surveyors are Northcroft, Neighbour and 
Nicholson, Victoria House, Southampton 
Row, London, W.C.1. 

WATFORD Factory.—J. Jarvis and Sons, 
Ltd., 239 Vauxhall Bridge Road, London, 
S.W.1, have been given the contract to 
build a factory and office block at Bushey 
Mill Lane, Watford, for R. and J. Beck, 
Ltd. The architects are Dawe Carter and 
Partners, 33 Clarendon Road, Watford, 
and the quantity surveyors are V. B. 
Johnson and Partners, 16 King Street, 
Watford. 

IPSWICH PRIMARY SCHOOL.—The tender 
of Sadler and Sons, 81 Richmond, Ipswich, 
amounting to £106,125, has been accepted 
by Ipswich B.C. for the erection of the 
Gusford Primary School, 

PORTSMOUTH HOUSING. Portsmouth 
City Council have been recommended to 
accept the £128,919 tender of H. E. Collins, 
Ltd., Eastern Road, Farlington, Ports- 
mouth, for building 50 houses and 44 


garages at Clacton / Halstead Roads, 
Wymering. 

LARGE BIRMINGHAM CONTRACTS.—During 
last month Birmingham City Council 


accepted the following tenders for housing 
development: 214 dwellings and 134 
garages, Kingshurst Hall Estate—Morris 
and Jacombs, Ltd., 71 Hob Moor Road, 
Birmingham, 10, £447,153; 68 dwellings 
and 25 garages, Newtown Redevelopment 
Area, Unit 102—-George Wimpey and Co., 
Ltd., London, W.6, £209,230; 100 dwel- 
lings, a shop and 16 garages at Highgate 
Redevelopment Area Direct Labour, 
£279,280; 216 dwellings and 140 garages, 
Fox Hollies Hall Estate—-Morris and 
Jacombs, Ltd., £615,397. 

DWELLINGS AT WELLINGTON. Two 
housing contracts have been placed with 
Lewis Bros. (Wednesfield), Ltd., Wednes- 
field, Staffs., by Wellington (Salop) R.D.C. 
One is for 148 dwellings at Oakengates, 
Donnington, £227,675, and the other for 
116 dwellings at Hadley Vallens, Hadley, 
£180,839, 

SEWAGE WoRKS EXTENSION.—Subject to 
Ministry approval, Wokingham (Berks.) 
R.D.C. are to accept the tender of 
Shephard Hill and Co., Ltd., 25-27 Central 
Chambers, London, W.5, at £159,968, for 
extensions to the Marsh Farm sewage dis- 
posal works. The consulting engineers are 


Howard Humphreys and Sons, West 
Street, Epsom, Surrey. 
NOTTINGHAM HousinGc. — Nottingham 


City Council have negotiated a contract 
with Rostance (Builders), Ltd., Beechdale 
Road, Nottingham, for the erection of an 
ll-storey block of 45 two-bedroom 
maisonnettes north of Boden Street. The 
cost will be £121,888. 

PLYMOUTH FLATs.—The £168.068 tender 
of Staverton Contractors, Ltd., Totnes, 
Devon, has been accented by Plymouth 
City Council, for building 84 flats at Ker 
Street. 

CONTRACT FOR 246 DwELLINGs.—Crewe 
B.C. have awarded a contract to Reema 
Construction Co., Ltd., Salisbury, Wilts., 
for the erection of 246 dwellings at Moat 
House Farm. The tender amounted to 
£454,935. 

Notts. Factory ExTENSION.—Sir Robert 
McAlpine and Sons, Ltd., have been given 
a contract to build extensions to the Metal 
Box factory at Sutton-in-Ashfield, Notts. 
Work is about to begin on the contract, 
which involves a_ single-storey factory, 
office blocks and ancillary stores. The 
architects are Booth Ledeboer and 
Pinckhead, Oxford. 


~~ 
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DEVELOPMENT OF READY-MIXED CONCRETE 
Modern Plant and Methods 


* 1 EADY-MIXED concrete has come 
to stay and as the years go by 


more and more contracts will be 
organised to take advantage of the 
facilities which it offers,’ said Mr. 


Victor S. WIGMORE, F.S.E., concrete 
consultant, in a Paper presented at a 
meeting of the West of England branch 
of the Reinforced Concrete Association 
held in Bristol recently. 

“It is up to the suppliers of ready- 
mixed concrete (particularly the ‘new boys’ 
coming into the industry) so to control 
the quality of their concrete, and so to 
perfect their organisation, that ready- 
mixed concrete will be regarded as the 
thoroughly dependable product it can 
and should—be” hé stated. 

Mr. Wigmore commenced his Paper by 
describing concrete and its constituents 
and then dealt with the history and 
development of ready-mixed. Dealing 
with modern plant and methods he stated: 

The real increase in the number of ready- 
mixed concrete plants has taken place over 
the last five years and it is estimated that 
there are now well over 200 plants in the 
United Kingdom. Some of the plants are 
designed for use in conjunction with 
agitators only, some for truck-mixers only 
and some for both agitators and truck- 
mixers, 

Types of Plant 


Plants for use with truck-mixers only 
are usually referred to as dry-batching 
plants, the aggregates and cement being 
weighed and dropped direct into the 
truck-mixer. Some of these dry-batching 
plants also weigh and measure the water 
before it is delivered into the water tank 
on the truck-mixer so that the driver's 
responsibility, as far as the water is con- 
cerned, is to see that the tank is com- 
pletely emptied into the mixer at the appro- 
priate time. At other plants measuring 
devices on the water tanks fitted to the 
truck-mixers are used and the driver is 
given instructions as to the number of 
gallons to add. 

The plants used for agitators have a 
central mixer of a capacity to suit the 
size of agitators used and range up to four 
or more cu. yd. At these plants the whole 
of the aggregates, cement and water are 
thoroughly mixed before being dropped 
into the agitators. 

The type of plant used varies consider- 
ably, from simple manual control where 
a man pulls levers, to the highly auto- 
matic where one just presses a button. 
The essential requirement of a batching 
plant is that it shall weigh accurately every 
ingredient and, given good technical con- 
trol just as good concrete can be supplied 
from the simple weigh-batcher as from the 
highly automatic plant. Most weigh- 
batchers now have dials which indicate 
the quantities being weighed and, from 
the standpoint of accuracy, the dial should 
be of large diameter with increments 
clearly marked, The general rule is a 
maximum increment of 20lb. for the dials 
measuring the aggregates, and of 2lb. for 
the dials measuring the cement and water. 
Flowmeters which register the quantity 
of water flowing into the tank—somewhat 
in the same way as petrol is measured at 
garages—are sometimes used instead of 
a weigh tank, 

There are many different types of 
apparatus on the market for determining 
the moisture content in the aggregates, 
but the one which is probably most useful 
for the ready-mixed concrete producer is 
the type that can be fitted to the sand 
weigh-hopper or to the mouth of the bin 
just above the weigh-hopper. This auto- 
matically records the opercentage of 
moisture for each batch of sand. It is 
usual to run off some of the sand before 
reading the meter in case any water has 
drained down to the bottom of the bin, 


So far as the moisture in the coarse aggre- 
gate is concerned it is possible, after a few 
weeks of operation, to be able to fix an 
average percentage to cover the normal 
fluctuations. 

The methods used for filling the bins 
with aggregates vary according to the 
set-up of the plant and consist of belt con- 
veyors, bucket conveyors and cranes as 
well as a kind of cliff-lift in which two 
syd. skip-hoists are filled from a boot and 
climb at a steep angle to the top of the 
bins. They are counter-balanced so that 
when one container is emptying itself at 
the top, the other one is being filled at 
the bottom. A chute at the top of the 
bins, controlled by push buttons in a hut 
on the ground, delivers the aggregate into 
its proper bin. These bins normally con- 
tain single-sized aggregates, l}in., jin., 
gin., and sand, and vary in capacity 
according to the size of the plant. 

The larger cement bins are divided into 
compartments to contain two or more 
types of cement and the cement is usually 
blown into the bins from pressurised bulk 
containers. Bucket elevators are also 
used. 

At some plants control of trucks and 
agitators is exercised by radio installed in 
the drivers’ cabins; the depot is kept in- 
formed of delays and fresh instructions can 
be issued to the drivers if necessary. 

Extra water to be used for washing out 
the drum on the return journey is carried 
by many types of vehicle. Disposal of 
this washing-out water is a big problem 
in the built-up areas and settlement tanks 
are often necessary to cope with it; in 
these the solid matter sinks and the water 
overflows from one tank to another until 
it is clear enough to comply with the local 
laws for discharge into a river. The solid 
matter is periodically dug out of the tanks 
and carted away. 


Technical Control 


The accuracy of the weighing apparatus 
and the efficiency of the plant generally is 
of vital importance; but the real factor 
that governs the success of any plant is 
the quality of the technical control. With 
the rate of increase in the number of 
plants supplying ready-mixed concrete the 
demand for concrete engineers with the 
necessary specialised knowledge and 
experience exceeds the supply. 


The knowledge that the average con- 
crete engineer has gained on contract sites 
is not sufficient for the more specialised 
control needed for ready-mixed concrete. 

On the average contract site, the con- 
crete engineer’s main function is to see 
that the correct quantities of each of the 
ingredients go into the mixer; that the 
consistency is right and that it is placed 
properly. He may have only one or two 
different classes of mixes in a day and 
occasionally a mix to design on a strength 
basis. 

Contrast that with the work of the 
technical executive at a ready-mixed con- 
crete plant. He has to know the number 
of pounds of each ingredient (including 
water) needed to produce 1 cu. yd. of fully 
compacted, plastic concrete for an infinite 
variety of mixes. He may be called upon 
to supply that data for 20 or 30 different 
classes of concrete in any one day and well 
over 100 different mixes in a year. Not 
only must he know exactly how much is 
required to produce a given volume of 
concrete but he must know the slump it 
will have at the end of its journey and the 
strength it will have at 7 and 28 days. 
As the quantity of aggregates and cement 
in a given volume of concrete will vary, 
within certain limits, with the consistency 
of the concrete, he should know, for every 
mix, the range of such variations for con- 
crete showing a 4in. slump down to con- 
crete having no slump. 

If he does not possess that information 
and, for a given mix, uses the same weights 


of aggregates and cement for a no-slump 
concrete as he found satisfactory for a 
2in. slump, then his yield will be short. 
_ From the economic standpoint this data 
is also important as a yard of concrete 
giving a 4in. slump may have 20-30lb. less 
cement in it than concrete of the same 
proportions having, say, a jin. slump. 

To obtain this information it will be 
appreciated that a laboratory attached to 
the plant is essential ‘or, in the case of 
those small plants supplying rural areas, the 
technical executive should have laboratory 
facilities available at not too great a 
distance from the plant. 

Large numbers of concrete cubes have 
to be tested, so that when concrete is 
designed for guaranteed strength, a fair 
indication is at hand to show the strengths 
normally obtained with the aggregates and 
cement in use. Upon those strengths the 
technical executive can gauge what allow- 
ance he can safely make for the variables 
already mentioned at the beginning of 
this Paper. He will receive many requests, 
over the telephone, for a price for concrete 
from people who have little knowledge of 
concrete and who tend to become annoyed 
if an attempt is made to find out what 
type of concrete is wanted. Usually it 
boils down to finding the purpose for 
which the concrete is to be used and then 
producing a mix which, it is hoped, will 
do the job. It is found that many buyers 
are vague as to the consistency required 
and when this is explained to them, they 
invariably want it “wet.” 

There have been occasions when a 
householder has asked for a load of con- 
crete to be delivered on a certain day. 
The truck has arrived and the lady of the 
house orders the load to be tipped in the 
road and her husband will see to it. The 
husband arrives home from work later in 
the day to find that he has a pile of set con- 
crete in the road outside his house. 

Another case reported recently was for 
3 cu. yd. of concrete to be delivered to 
a certain house. The technical executive 
at the plant knew the location well and 
knew that the concrete would have to 
be taken up some 14 or 15 steps before 
it could be placed. It was pointed out 
that 3 cu. yd. of concrete represented 
quite a lot of concrete but the purchaser 
was quite happy about it. He said he had 
plenty of helpers and plenty of buckets! 
According to information received, the 
load was dumped in the road at 11 a.m. 
and the “remains were being brushed up 
at 3 p.m.” 

There are also those who, for example, 
asked for a 6:1 concrete and are completely 
mystified when an attempt is made to find 
out which of the following alternatives 
is required: 


(a) 6:1 by weight jin. or Lin. max. 
size aggregate ' ; 
(b) 6:1 by volume jin. or lkin. max. 


size aggregate 

(c) 4:2:1 by weight jin. or L4in. max. 

size aggregate 

(d) 4:2:1 by volume jin. or l4in. max. 

size aggregate. 

It has even been known that what was 
intended was not a 6:1 but 6:2:1. 

From this example it will be appreciated 
that intending purchasers should state 
clearly exactly what they want or, if they 
do not know, then state for what purpose 
the concrete is wanted and ask the tech- 
nical executive for his recommendation. 

The revised edition of the British 
Standard Specification will include a table 
detailing the information which should be 
supplied when ordering concrete, such in- 
formation varying according to the method 
of specifying. 

At the other end of the scale is the pur- 
chaser who has some technical knowledge 
but does not fully appreciate the practical 
limitations. Such a purchaser will consult 
Road Note 4—a most useful booklet 
and will then try to improve on the w/c 








ratio and strength. He will specify mix 
proportions, w/c ratio and_ strength, 
making no mention of consistency. The 
strength he asks for is that shown on the 
w/c ratio curve, which is related to 
laboratory-made and _ laboratory cured 
cubes. He ignores the table in the Road 
Note which gives the estimated relation 
between laboratory-made cubes and site 
cubes. From that table it is seen that the 
minimum strength of works’ cubes can 
be between 40 per cent. and 75 per cent, 
of the average strength obtained in the 
laboratory. 

When the ready-mixed concrete sup- 
plier receives an inquiry for concrete to 
such a specification he is in a dilemma, 
particularly if he knows the inquiry has 
gone out to a number of suppliers. 

It would seem that he has three possible 
courses open to him: 

1. He can tell the purchaser that the 
specification is unreal and that if a 
sufficient number of cubes is taken, 
some of them will fall below the 
specified strength; or 

2. He can take a chance and hope that 
the cement will be _ particularly 
strong and that the cubes will be 
properly made and cured; or 

3. He can design a mix that will 
definitely give the required strength 
but with a much lower w/c ratio. 

If he adopts (1) his advice may not be 
welcomed, If he takes a chance as in 
(2), and some of the cubes fall below the 
specified strength, then ready-mixed con- 
crete is branded as an unreliable product. 
If he adopts (3) his price for the concrete 
will be much higher than the competitor 
who takes the risk and supplies the con- 
crete as specified and he will lose the 
order. 

Should he, perchance, tell the purchaser 
that the concrete as specified will produce 
a lower average strength on the job he 
will most probably be told that there is 
no difficulty whatever in obtaining those 
results with site-mixed concrete. This 
may well be true so far as site-made cubes 
are concerned. Education in concrete has 
now become so widespread that nearly 
every foreman knows that the stiffer the 
mix, for a given set of proportions, the 
stronger the concrete. He also knows, 
usually from bitter experience, the trouble 
that a low cube result can cause. Can he, 
therefore, be blamed if he makes his cubes 
from one of the stiffer batches that come 
out of his site-mixer during the day? As 
the site-mixer is usually of relatively small 
capacity this small quantity of stiffer con- 
crete will not cause any undue difficulty 
when being placed. If, however, an 
agitator or a truck-mixer arrives with 
4 cu. yd. of concrete of that consistency 
it would not be welcomed. 

Cubes made at the site from ready- 
mixed concrete, therefore, represent a 
much larger volume of concrete than cubes 
taken from site-mixed concrete, and are 
more likely to represent the strength of 
the concrete in the job. 

Where a minimum cube strength is 
specified, it would seem advantageous for 
the vurchaser to ask for a guaranteed 
strength concrete, giving a maximum w/c 
ratio to govern durability, the slump (or 
other workability factor), subject to the 
tolerances in B.S. 1926, to govern shrink- 
age, as well as the minimum strength or 
other test requirement. The maximum 
nominal size and type of aggregate can 
also be specified, leaving to the concrete 
supplier the actual mix design within the 
limits given. 

Some confusion still exists with regard 
to w/c ratio and consistency. A high w/c 
ratio does not necessarily imply a sloppy 
concrete nor does a low w/c ratio mean 
a dry concrete. 

It is not possible to tell by looking at a 
concrete mix whether it has a high or low 
w/c ratio unless the mix proportions and 
the grading of the aggregates are known. 
A mix of 10:1 for example could have a 
high w/c ratio but the mix could be of 
no-slump consistency. On the other hand 
a 1:1:2 concrete could have a low w/c 
ratio, say 0.4, and yet have a high slump. 

Mention has been made earlier of the 
necessity for the person responsible at 
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the plant to know the exact quantities of 
materials required to produce a given 
volume (say, 1 cu. yd.) of concrete when 
in a plastic and fully compacted condition. 
The method used for determining these 
quantities varies but the one that has 
probably been used most is that known as 
the absolute volume method. This in- 
volves a series of calculations based on 
specific gravities of the individual 
materials and although the results are 
reasonably close, the yield has been found, 
on occasions, to be short by 2-3 per cent. 
It is as well, therefore, to check this by 
direct measurement, which can be done 
quite simply in the laboratory on small 
quantities, 

When the laboratory has determined 
the correct weights for a given volume 
of concrete, they are transferred to batch- 
ing cards for use by the weigh-batching 
operators. Some plants show a number 
of different mixes on one large card whilst 
others, in order to eliminate the possibility 
of the operator reading the wrong line 
of figures, have separate cards for each 
set of batch weights. Each mix is given 
a letter, or number, and the cards are en- 
closed in Cellophane and filed in boxes for 
easy reference. 

One method of identification is to give 
each mix a letter followed by the w/c 
ratio. For example, 4:2:1 concrete with 
jin, maximum size aggregate, having w/c 
ratios of 0.60 and 0.57 respectively could 
be A.60 and A.57; 3:14:1 concrete with 
w/c ratios of 0.48 and 0.50 respectively 
could be B.48 and B.50. The letters ‘“X” 
and “Z” can be used as prefixes represent- 
ing jin. and l4in. maximum size aggregate 
respectively, with a _ special code for 
guaranteed strength mixes. 


Costs 


This Paper would not be complete with- 
out some reference to the cost of ready- 
mixed concrete. To the contractor who 
normally mixes his own concrete at the 
sites the price of ready-mixed concrete 
may seem high but he should first of all 
be sure that the quantities he has assumed 
to produce a cubic yard of concrete do, 
in fact, do so. Then, to be strictly fair, 
he must include the cost of transporting 
his mixer, weighbatcher and cement silo, 
together with storage of aggregates (not 
forgetting the inevitable wastage of aggre- 
gates on site), maintenance of plant (in- 
cluding depreciation and insurance) or, if 
hired, the hire charges; the responsibility 
for concrete quality and design—and all 
labour and supervision connected with 
those items. 

Where the agitator or truck-mixer can 
deliver its concrete directly into position, 
e.g., for retaining walls, foundations, etc., 
there should be a big saving on placing 
costs. On the other hand, if site-mixers, 
aggregate, cement, etc., are already on the 
site and ready-mixed concrete is to be 
used for only a small portion of the work, 
the advantage would not be so much, 

An important point to which attention 
has been drawn by Mr. B. J. Ray, chair- 
man of the British Ready Mixed Concrete 
Association, is that site labour require- 
ments are considerably reduced when 
using ready-mixed concrete so that the 
results of “wet time” will not be so 
serious. When a job is held up for any 
reason—by excavation difficulty, formwork 
not being ready, rain or frost, for instance 

-the contractor is involved in no cost 
so far as concrete production is concerned. 


Co-operation Between Purchaser and 
Supplier 


If the greatest possible advantage is to 
be taken of ready-mixed concrete there 
must be real co-oneration between the 
purchaser and the supplier, and the con- 
tractor should plan to receive the large 
batches of 3, 4 or more cu. yd. of concrete. 
There should be prompt notification to the 
depot of any delay in the concreting pro- 
gramme so as to avoid a cluster of truck- 
mixers or agitators at the site waiting to 
discharge their contents. Where the con- 
crete is required to be delivered in truck- 
mixers, as distinct from agitators. per- 
mission should be given for the concrete 
to be mixed en route to the job so that 


April 13 1961 


it can be discharged immediately upon 
arrival. 

Occasions arise when the work has been 
held up and an agitator scheduled to com- 
mence discharging at, say, 11.30 a.m. is 
kept waiting whilst shuttering is being 
fixed. The whistle sounds and the agita- 
tor is kept waiting until after the luncheon 
break before the remainder of the load 
can be discharged. Incidents like these 
can disorganise the time schedule, not 
only for the site concerned, but also for 
other sites. It has been known for truck- 
mixers to be kept at a site for as long 
as six hours because of bad organisation 
at the site. With the will to co-operate 
it should be possible, with modern com- 
munications, to minimise if not to elimin- 
ate, many of these delays. 

The ready-mixed concrete supplier must 
endeavour to deliver the concrete punc- 
tually and at the correct intervals. This 
is not an easy matter in these days of 
traffic jams, but where drivers are in radio 
contact with the depot it should be pos- 
sible to let the site know what is happen- 
ing so that the receiving arrangements 
can be adjusted. 

It may be that the answer to the traffic 
problem in some congested areas will be 
to place the concrete at night but this, 
in turn, may introduce other problems. 

Another point upon which the site can 
co-operate with the supplier is in ensuring 
that the ground at the point of delivery is 
firm enough to take the weight of the 
agitators or truck-mixers. Occasions have 
arisen in which, against the driver’s better 
judgment, but in face of the foreman’s 
instruction to take the load back if he 
could not come nearer, he has backed his 
truck farther in—only to get it bogged 
down. Such incidents as these cause delay 
and annoyance to everybody and they can 
arise, possibly, as a result of a sense of 
'rivalry—the contest being between the 
site-mixed concrete and the ready-mixed 
concrete. However, the attitude of most 
modern foremen is one of relief that the re- 
sponsibility for the quality of the concrete 
rests on other shoulders and he will see 
to it that the cubes made on the site from 
the ready-mixed concrete have proper 
treatment. He knows that it is in his 
own interest to do so as delay can only 
follow a low cube result. Further con- 
creting is held up until cores have been 
taken and tested and the’ concrete 
proved to be satisfactory. Give him good 
service, concrete of the consistency as 
ordered and at the time specified, and his 
co-operation is assured. 


Addition of Extra Water 


One of the causes of friction between 
the site foreman and the driver of the 
agitator or truck-mixer is when the fore- 
man wants the concrete to have a bigger 
slump than that originally ordered. The 
addition of water over and above that 
required in the mix design of the con 
crete cannot, of course, be condoned by 
the suppliers and they usually have a note 
on their delivery tickets to the effect that 
they accept no responsibility if the pur- 
chaser adds or requires to be added on 
the site any water beyond that stipulated 
before the concrete leaves the plant. 

At some plants drivers are instructed, 
should such an occasion arise, to warn 
the foreman that the addition of water 
may reduce the strength of the concrete 
below the snvecified requirements. If there 
has been a delay at the site and the quan- 
tity added is only just sufficient to bring 
the concrete back to its original con- 
sistency —-and if this extra water is 
thoroughly mixed with the concrete—the 
adverse effect on the strength will pro- 
bably be less than that represented by the 
slight increase in w/c ratio. 

Nevertheless, given thorough co-opera- 
tion between site and plant, the occasions 
when extra water is really needed should 
be the very rare exception. There will, 
however, always be the occasional fore- 
man who wants it wetter than the 2in. or 
3in. slump ordered and, when the foreman 
says “Let’s have some water” there are 
too few drivers who will withstand the 
pressure put on them. 


(Concluded on page 156) 
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GRANTS FOR MAJOR ROAD IMPROVEMENTS 
AT CROYDON AND CANTERBURY 


G RANTS amounting to £1,335,193 
A were announced last week by the 
Minister of Transport, Mr. Ernest 
Marples, for major road improvements 
at Croydon and Canterbury. 

Towards the total cost, estimated at 
£1,215,000, of two widening schemes and 
the construction of an underpass, Croydon 
Borough Council receive grants totalling 
£835,000. 

The two schemes, designed to relieve the 
mounting traffic congestion at the junction 
of George Street, Wellesley Road and Park 
Lane, form part of the Croydon redevelop- 
ment plan which allows for an Inner Ring 
Road with spur roads to the north, south, 
east and west. 

The first scheme is the widening of 
Wellesley Road-Park Lane, between Lans- 
downe Road and Friends Road, a distance 
of approximately 650yd. 

At present this road is 40ft. to 50ft. 
wide with a single carriageway of 23ft. to 
33ft. wide. The new road will be 125ft. 
wide with dual carriageways varying from 
22ft. to 27ft. wide with footpaths widened 
to 10ft. and 15ft. 

The scheme also provides for the con- 
struction of an underpass for north-south 
traffic and a pedestrian subway. The 
underpass and its approaches will be about 
430yd. long with four traffic lanes, each 
9ft. Yin. wide. 

This scheme will cost £826,500 of which 
the Minister of Transport will contribute 
£620,000. 

The second improvement 
the widening of George 
Altyre Road and Park Lane, a distance 
of about 365vd. The existing highway 
will be widened from 50ft. to 80ft. with a 
single lane of 48ft. as against the present 
lane of 24ft. to 30ft. 


provides for 
Street between 


The railway bridge will be widened from 
43ft. to 90ft. to provide a dual carriage- 
way with 30ft. lanes. 

The two schemes have been designed 
by Mr. A. F. Holt, A.M.LC.E., M.I.Mun.E., 
M.I.Structural E., borough engineer of 
Croydon. Work on the underpass will be 
carried out by contract and direct labour 
will be employed on the other roadworks. 


Canterbury By-pass 


The modernisation of the London-Dover 
trunk road (A.2)—one of the five major 
projects in the road programme—is to be 
carried a stage further by the construction 
of more than a mile of new road in Can- 
terbury to enable through traffic to by-pass 
the city centre. Work is expected to start 
in the late summer. 

The Minister has made a grant of 
£482,193 to Canterbury City Council to- 
wards the cost of the scheme. 

The new road will extend from the city 
boundary at Harbledown to St. Peter’s 
Place and then swing south-east, forming 
part of the Canterbury Ring Road, to the 
junction with the Ashford Road (A.28) at 
Wincheap Green. Eastbound traffic will 
then continue round the Ring Road to its 
junction with St. George’s Street where the 
A.2 branches off to Dover. 

In addition, a short spur road will link 
St. Peter’s Place to the A.2 at West Gate. 

Between the city boundary and Win- 
cheap Green, the new road will have dual 
24ft. carriageways and two 10ft. footpaths. 
The spur road will have a 22ft. carriage- 
way and two footways, one 7ft. and the 
other 9ft. wide. The total length of the 
improvement is 1,948yd., and the work will 
be carried out by contract under the super- 
vision of the Canterbury city engineer, Mr. 
J. E. Rhodes, B.Eng., A.M.I.C.E., A.M.T.P.I. 


39FT. SPAN TIMBER ROOF IN BLACKBURN 
LOUNGE BAR 


A TIMBER roof with a clear span of 
4 39ft. is a feature of the recently 
rebuilt lounge bar of “Ye Olde White 
Bull” at Blackburn, Lancs. 

The roof is of lamella and is a cylindrical 
barrel, 34ft. 6in. long. No ties were re- 
quired since the roof abuts at one end on 
to a brick wall, into which steel tie beams 
have been incorporated, and at the other 
end on to a tied arch in glued laminated 


timber. The arch has been glazed to pro- 
vide a clerestory light. 


The architects for rebuilding the inn, 
which is owned by Dutton’s Blackburn 
Brewery, Ltd., were Yates, Cook and 
Darbyshire, London. F. Parkinson, Ltd., 
Blackpool, were the general contractors 
and J. Long and Co., Bristol, constructed 
the roof, which was designed by Simon 
Wolf, B.Sc., A.M.I.Struct.E. 





View of the lounge, showing the lamella roof 
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PLANT “BRAINS TRUST” 
Lively Yorkshire Discussion 


T has often been said that manufac- 
turers, hirers and users of construction 
equipment would not be prepared to dis- 
cuss together in public the problems with 
which they and the industry generally are 
faced from day to day or give their views 
on the many contentious matters which 
arise in relation to contracting. That this 
assumption was wrong was proved con- 
clusively last week when the Yorkshire 
branch of the Contractors’ Mechanical 
Plant Engineers held a “Brains Trust” at 
the Hotel Metropole, Leeds. 

The members numbering more than 100 
who attended the meeting, thought to be 
the first of its kind to be held in this 
country, heard the panel discuss such 
matters as standardisation, long-term con- 
tract hiring, plant hire rates, lubrication, 
manufacturers’ practices, selling techni- 
ques, servicing, guarantees, maintenance 
and servicing records, the wider use of 
mechanisation in the contracting field, 
retention moneys and tendering. 

The questions brought forth a lively ex- 
change of views between members of 
the panel who to their credit never 
shirked answering the most provocative 
question. The success of the meeting can 
be gauged from the fact that the chairman 
of the panel had to close proceedings after 
24 hours of discussion with questions still 
being put to the panel. 

This was undoubtedly one of the best 
meetings, if not the best, held by the 
Yorkshire branch and showed how valuable 
such organisations as the Contractors’ 
Mechanical Plant Engineers can be to the 
contracting industry. Much praise is due 
to the members of the panel and this was 
generously given by Mr. W. J. Muircroft, 
chairman of the branch, who expressed 
the hope that a similar meeting with the 
—_ panel would be arranged for a future 

ate. 

Members of the panel were Mr. J. 
Dayton, director, Alderton Construction 
Co., Ltd.; Mr. K. Lawson, plant manager, 
Mitchell Construction Co., Ltd.; Mr. J. 
Skeldon, sales director, J. C. Bamford 
(Excavators) Ltd.; and Mr. E. J. Spriggs, 
general manager, Eddison Plant Ltd. Chair- 
man of the panel was Mr. Lawrence 
McCarthy, editor of The Contract Journal. 


RECENT MONK CONTRACTS 
TOTAL £800,000 


A. Monk and Co., Ltd., Padgate, 
Warrington, Lancs. have announced that 
during the last fortnight they have received 
contracts totalling over £800,000. 

These include: a new hangar, ancillary 
buildings and operational readiness plat- 
form for the Air Ministry; a weaving shed 
for Highams, Ltd., at Accrington; two 
contracts for the Manchester Ship Canal, 
including the reconstruction of a round 
head at Stanlow Oil Dock and the re- 
laying of Railways at No. 9 Dock, Man- 
chester Docks; civil engineering works for 
the continuous casting plant at the Scun- 
thorpe works of the Appleby-Frodingham 
Steel Co.; a new packaging plant and 
welfare block for the British Sugar Cor- 
poration, Kelham; and the Halford Bridge 
diversion on the A.429, for Warwickshire 


ENGINEERING INSPECTION 
CONFERENCE 


A conference on engineering inspection 
and non-destructive testing is to be held 
at Oxford from September 5 to 8. It is 
being organised jointly by the Institution 
of Engineering Inspection and the Society 
of Non-destructive Examination. 

The total cost, including conference fee, 
accommodation and meals will be £9 10s. 
per delegate. Further information is avail- 
able from the Oxford Conference Sec- 
retariat, Institution of Engineering Inspec- 
tion, 616 Grand Buildings, Trafalgar 
Square, London, W.C.2. 
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Men and Movements 





‘IR ELLIS HUNTER has retired from 
h all executive appointments in the 
Dorman Long group, including the joint 
managing directorship of Dorman Long 
(Steel), Ltd. He will continue as chairman 
of Dorman Long and Co., Ltd., and its 
principal subsidiary companies. Mr. E. T. 
Judge has been appointed deputy chairman 
of Dorman Long and Co., Ltd., and 
managing director of Dorman Long (Steel), 
Ltd., of which he was previously joint 
managing director. 


Philips Electrical, Ltd., have announced 
that Mr. R. W. Bosworth has taken over 
the responsibility for the Leicestershire 
E.A. territory on the resignation of Mr. 
E. B. Dean. 


Thos. W. Ward, Ltd., have announced 
the appointment of Mr. Stanley Jessop as 
manager of their works at Glasgow. He 
will be in charge 
of the company’s 
engineering inter- 
ests in Scotland. 
Having spent all 
his working life 
with the company, 
whose _ staff he 
joined as an ap- 
prentice in 1928, 
Mr. Jessop. spent 
some years in their 
machinery depart- 
ment before being 
appointed as a 
representative in 
the North Mid- 
lands in 1938. He 
held his position 
until 1945, when 
he returned to head office as an executive 





S. JESSOP 


of the machinery department. In 1948 
he went out to India to establish the 
group’s interests in that country, and, 


returning in 1955, he became sales manager 
of Fredk. Town and Sons, Ltd., and Wood- 
house and Mitchell, the two companies 
which represent the principal machine tool 
interests of the Thos. Ward group. 


Mr. John Marsh has accepted an invita- 
tion to become director of the British 
Institute of Management from October 1. 
Since 1950 he has been a director of the 
Industrial Welfare Society. 


Scottish Land Development Corporation, 


distributors of A.E.C. Dumptruks, have 
announced the appointment of Mr. Roy 
Bruce as area Sales representative {or 


Scotland. Mr. Bruce was previously em- 
ployed in the export sales department of 
Euclid (Great Britain), Ltd., where he 
gained experience in the earthmoving field. 


~: 
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The shipping manager of George Cohen 
Sons and Co., Ltd., Mr. James Brennan, 
has retired after 52 years with the company. 


Mr. E. Garside, who is in 
Latin-American sales for the 
organisation, will 
leave on April 24 
for an extended 
tour of the South 
American and 
Caribbean terri- 
tories. During his 
trip he will visit 
the organisation's 
existing agents and 
will arrange for 
increased repre- 
sentation in these 
areas. He will also 
have talks with 
Government and 
municipal authori- 


charge of 
Brockhouse 





ri 


ties in connection 

with the special- E. GARSIDI 

ised airfield and 

municipal equipment marketed by the 

group. He will return to London in July. 
After 25 vears in office, Sir Frederic 


J. Osborn is retiring as chairman of the 
executive committee of the Town and 
Country Pianning Association. He will be 


succeeded by Mr. Peter Self, M.A. 


Lord McCorquodale has been re-elected 
president of the British Employers’ Con- 
federation and Mr. E. J. Hunter and Mr. 
J. Maurice Laing have been re-elected vice- 
presidents. 


Mr. W. B. Mar- 
tin Scott, an ex 


County Durham 
cricketer, was re- 
cently a dpointed 
public relations 
officer for Her- 


garth of York, 
Ltd. He was pre- 
viously deputy 
chief constable of 
York after many 
years’ service in 
Durham County 
Constabulary. 
W. B. Martin Scott 
Mr. S. H. Hough has been elected vice- 
chairman of the Pitch Fibre Pipe Associa- 
tion of Great Britain in succession to Mr. 
D. Kirkness, who has relinquished office 
after serving in that capacity for four years, 





Seen at the recent annual dinner of the South Wales and Monmouthshire section of the 


Federation of Civil Engineering Contractors 
(national « 
Davies (section chairman), Mr. C. R. Wheeler 


(legal consultant), Mr. A. J. Hill 
(The Lord Mayor of Cardiff), Mr. J. H. 


Kenneth Thomas 
Dorothy Lewis 


seated (left to right): Mr. 
chairman), Alderman Mrs. 


(president, The British Iron and Steel Federation), Mr. R. M. Douglas (immediate past 


president), and Mr. J. 
Collins, Mr. C. Turner, Mr. D. R. 
P. W. E. Holloway (national 


V. Rees (section vice-chairman); standing (left to right): Mr. F. J. 
i Scott, 
vice-chairman), Mr. E. H. 


Mr. P. R. O'Day (general secretary), Mr. 


Ramage, Mr. H. F. Ward, 


Mr. R. Horrocks, Mr. §. Pugh, Mr. J. M. Jones, and Mr. E. V, Dallimore (section secretary) 
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The Council of Scientific and Industrial 
Research have approved the appointment of 
Dr. C. J. Jackson, O.B.E., M.Sc., to be 
chairman of the Water Pollution Research 
Board for the period April 1, 1961, to 


March 31, 1966. He succeeds Dr. F. H. 
Garner, O.B.E., F.R.I.C.,  M.I.Mech.E.., 
M.I.Chem.E. Dr. Jackson, who is the 


executive in charge of all water pollution 
problems for the Distillers Co., Ltd., both 
on the potable and industrial sides, was a 
member of the Water Pollution Research 
Board from 1956-60. He is chairman of 
the trade effluent panel of the Federation 
of British Industries. Mr. E. Etheridge, 
B.Sc., F.R.ILC., a member of the central 
technical office of Courtaulds, Ltd., has 
been appointed a member of the Research 
Board for four years. 


Mr. W. Washbourne, who was appointed 
general manager of the excavator division 
of Newton Chambers and Co., Ltd., Thorn- 
cliffe, Sheffield, at the beginning of this 
year, has now been appointed a director 
of two Newton Chambers subsidiary com- 
panies, N.C.K.-Rapier, Ltd., and Rhodes 
and Halmshaw, Ltd. 


Mr. D. A. Birch 
has been appointed 
press relatiofs 
officer with fhe 








John Thompson 
group of com- 
panies. For the 


ae ” 


past four years he 
¢ 4 


has been réspon- 
sible for 


optimis- i- ‘ 
ing on huclear nt 
power estation aan 
designs. Mr. Birch . 
joined John } 
Thompson’ Water 


Tube Boilers 20 
years ago as an 
engineering 





apprentice. D. A. Bircn 
Mr. G. R. Buckley and Mr. E. M. 
Summers, directors of the Stanton Iron- 


works Co., Ltd., Mr. E. M. Marvill, director 
and general manager of The Sheepbridge 
Co., Ltd., and Mr. R. F. A. Turner have 
been elected directors of The Staveley Iron 
and Chemical Co., Ltd. Mr. R. F. A. 
Turner has been’ appointed _ general 
manager of Staveley works. The appoint- 
ments have been made following the resig- 
nation of Mr. §. N. Turner and the retire- 
ment of Mr. C. H. M. Owen. 


Among passengers recently disembarking 
from the “Queen Elizabeth” on her return 
from New York were Sir Herbert Manzoni, 
president of the Institution of Civil Engi- 
neers, and Mr. Alexander McDonald, 
secretary of the Institution. 


John Laing and Son, Ltd., have an- 
nounced the appointment to the board of 
Mr. J. W. Charnley, M.I.C.E. 





(Concluded from page 154) 

Unless the suppliers take a firm stand 
on this point, occasions are bound to arise 
where the concrete strength is below the 
minimum permitted and the concrete has 
to be cut out, These incidents will harm 
not only the plant concerned but ready 
mixed concrete in general and could lead 
to a ban being placed on ready-mixed con 
crete in certain areas or by certain 
authorities. If a clause could be inserted 
in contract specifications stating that no 
additional water is to be added at the 
site it would assist the supplier. 

On the other hand, of course, the sup 
plier of ready-mixed concrete must contro] 
the accuracy of his batching, w/c ratio 
and mixing to the greatest possible degree. 
The consistency must come within the 
range of slumps permitted not only at 
different positions in the same load but 
from load to load. In this connection it 
should be noted that variations in the 
time of mixing and in the speed of the 
drum can produce marked differences in 
the slump of the concrete from load to 
load. 
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DETACHABLE SELF-LOADING DUMPER 


Morewear ‘*‘ Goose”? Demonstrated 


OW the sole distributors of the 
4+‘ Morewear “Goose,” Mackay Indus- 
trial Equipment, Ltd., Feltham, recently 
demonstrated this detachable _ self- 
loading dumper to the Press at the 
Royal Festival Hall, London. Manufac- 
tured by R. Smith (Horley), Ltd., the 
“Goose” has as its power unit the new 
Fordson Super Major 50-h.p. tractor. 

Basically the “Goose” consists of a 
ruggedly constructed tipping body carried 
on a_ two-wheeled “H” frame chassis 
which is coupled to the power unit by a 
goose-neck extension. 


Morewear “Goose” 


One of the features is the connection 
between the power unit and the tractor. 
This is a quick-release ball coupling which 
permits the dumper to be detached from 
the tractor in less than 90 seconds. A 
telescopic hydraulic jack is built into the 
base of the goose-neck, which is retracted 
when not in use, and when the dumper 
is to be uncoupled the jack is quickly 
lowered to support the front of the 
dumper. When the detached dumper is 
being loaded, additional support can be 
given by lowering two loading stands 
which are bolted to the main frame, 

The goose-neck coupling on the tractor 
is beneath the driver’s seat and _ its 
effective load is transferred to the tractor 
3$ inches ahead of the rear wheel centres. 
A sheer test of 60 tons has successfully 
been carried out on the 3in. diameter 
hardened steel ball coupling, towing hitch 
bridge, and the forged cup assembly of 
the goose-neck. 

The heavy solid forged cup assembly, 
consisting of a 3in, diameter precision 
machined cup with grease channels and 
greasing nipple, is full welded to a fabri- 
cated assembly which is bolted by high 
tensile steel bolts to the end of the goose- 
neck. The goose-neck is constructed of 
fully welded fabricated box section of 
sin. mild steel plate. 

The dimensions and desi&n of the 
goose-neck are such that exceptional 
manoeuvrability is achieved; over 100 deg. 
articulation each side can be obtained. 

A fully welded main chassis frame to 
which the goose-neck is welded, is made 
up of 8in. by 3in. rolled steel channel and 
the body frame is of 6in. by 3in. rolled 
steel channel. 

Dumper Body 

The dumper body has been designed to 

hold 5 to 7 cu. yd. or 8 to 10 tons. The 


floor is of jin. mild steel plate con- 
tinuously welded to the sides and the 


frame, and the sides and side board exten- 
sions are of sin. mild steel plate. The 
sides and the floor are reinforced with 
external welded box section members. 
Hydraulic power from the _ tractor 
operates the low pressure ram of the 
tipping gear. The ram operates in the 
centre of the lifting arm plates and con- 
verts the backward thrust into a true 
upward lift. This method ensures a 
smooth tip with absence of backward 
thrust on the hinge plate and hinge pivots. 
This compound leverage hoist works at 
a maximum pressure of 2,000 p.s.i. and 
gives a 60 ‘deg. tip of the body ensuring 





ejection of the stickiest materials. The 
control lever is situated adjacent to the 
driver’s seat. 

A 3in. square high tensile steel axle 
beam gives the additional strength where 
it is most required. Brake drums are of 
154in. diameter with 3in. wide expanding 
type brake shoes operated from a central 
pull compensator and are cable operated 
as standard equipment, 11.00in. x 20in. 
(14 ply) tyres are fitted as standard. 

By the use of unit construction in the 
design of the dumper unit, all components 
can be removed without interfering with 


GREAT EXPECTATIONS.—The “golden” egg 
seen at the demonstration which the 
organisers hope will be laid by the 
Morewear, if not by the goose looking on! 





157 


adjacent parts. The body which is hinged 
by l}in. steel pins, can be quickly removed 
from the chassis, and the hydraulic tipping 
assembly can be removed in less than 
two hours. 


Optional Extras 


Optional extra equipment includes 
operator’s cab, side extensions to the 
dumper body, rock body, oversize tyres, 
vacuum or air operated brakes and lighting 
equipment on the dumper, and the follow- 
ing items: 

Four-wheel Drive on the Fordson power 
unit, which enables the “Goose” to 
operate with maximum pay load, over 
ground conditions which would 
normally be unworkable. A selector 
lever situated next to the gear lever 
gives instant change from four-wheel 
drive to two-wheel drive or vice versa. 
The front four-wheel drive is carried 
forward to the front axle through a 
torque clutch which automatically 
safeguards the front axle from over- 
loading. Tyres supplied with the 
four-wheel drive are 9.00in. x 24in. 
(four ply). 

Smith Clam Gate Tailboard which is 
automatically operated each time the 
body is raised and lowered. This 
device is particularly suitable when 
light materials such as coke or coal 
are being carried or when there is 
the possibility of spillage when 
travelling on the roads, The Smith 
Clam Gate can also be obtained with 
a watertight seal, an additional 
feature, for the carrying of slurry, 
water or concrete, and other semi 
fluids. 

Hydraulic Shovel Equipment attached 
to the power unit is also available. 
This has a 1 cu. yd. capacity bucket 
which has a discharge height of 
approximately 10ft. to the centre of 
the hinge pin. 

Conversion Kits for the four-wheel 
drive transmission and the towing 
hitch bridge for the power unit are 
also made available by the manu- 
facturers. 

Prices at present being quoted are: 

basic two-wheel drive model £1,595; basic 
four-wheel drive £2,190. 


GAS TURBINE GENERATING SET 


A new gas turbine generating set 
introduced by Perkins Gas Turbines 
Ltd., Peterborough, comprises a Perkins 
Mars turbine coupled to a D.C. generator 
by means of a Twiflex clutch coupling. 

Excluding fuel tanks, the overall weight 
is approximately 875lb. The gas turbine 
is supported in its own frame and is hand 
started by means of a single hand crank. 
Engine acceleration is automatic after 
cranking to an output speed of approxi- 
mately 1,000 r.p.m., the fuel valve having 
been turned on at a speed of 500 r.p.m. 

The clutch enables the inertia of the 
generator to be out of engagement during 
the hand cranking and during subsequent 
acceleration up to an output speed of 
about 2,700 r.p.m. At this speed the clutch 
engages and the engine and generator 
further accelerate automatically to rated 
speed of 4,400 r.p.m. 

The direct current generator is by 
Lancashire Dynamo and Crypto Ltd., and is 
continuously rated to give an output of 
30-kW. at 220 volts. The machine is of 
standard screen protected drip proof con- 
struction. Apart from being provided with 
a high speed type commutator and special 
armature banding, it is of normal construc- 
tion. 





Trade and Company News 
continues on page 173. Subse- 
quent articles include Talking of 
Safety, by “Dragee” (p. 176), Pressure 
on Demand for Labour has been 
Rising Again (p. 177), Commercial 
and Holiday Traffic Bottleneck Goes 
(p. 179), and International Construc- 
tion (p. 181). 
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Current 


Constructional pRosects 


Activities 


HIS editorial feature provides readers 
with a comprehensive news service 
covering forthcoming private and public 
construction work. Commencing on this 
page information is given concerning future 
projects followed by details of tenders 
being invited. In the third section will 
be found news of tenders recommended 
for acceptance, tenders accepted and con- 
tracts awarded. Attention is also drawn 
to the advertisements covering contracts 
and appointments appearing in the front 
part of the Journal. 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Acton, Middx.—C.C. recommended to ap- 
prove the erection of a 10-place extension at, 
and improvements to, Longcot Day Nursery. 
Estimated cost £6,560. 

Alexandria, Dunbarton. — J. L. Gleave, 21 
Woodise Place, Glasgow, C.3, is the architect 
for an 80-bed maternity hospital to be erected 
adjoining the present Vale of Leven Hospital 
for the Board of Management for Dunbarton- 
shire Hospitals. 

Barrow-in-Furness, Lancs.— B.C. _recom- 
mended to appoint Poole and Dick, 3 Chep- 
stow Street, Manchester, 1, as quantity sur- 
veyors for the new premises of the county 
technical school for boys. 

Bolton, Lancs. — B.C. recommended to 
approve plans, for submission to the M.E., for 
the proposed Deane C, of E. Primary School; 
to apply for sanction to borrow £4,300 for 
phase VIII of re-roofing at the Castle Hill 
Schools. 

Carmarthen.—B.C. recommended to approve 
scheme to demolish the existing municipal 
buildings and the old Borough Police Station 
in Cambrian Place, and erect completely new 
buildings designed to accommodate additional 
staff. 

Croydon, Surrey.— Outline planning ap- 
proval has been granted for the erection of 
offices at 11 and 15 Dingwall Avenue. 
Architect for the scheme is W. H. Robbins, 
77 Wigmore Street, London, W.1l. Estimated 
cost £90,000. 

Dagenham, Essex. — B.C. recommended _ to 
prepare sketch plans for the Heath Park Hall 
extension, estimated cost £2,500; appoint 
Harris Rourke and Simpson, 26 Soho Square, 
London, W.1, as quantity surveyors for 
conversion of kitchen at Valence Primary 
School. J 

Local Education Authority have approved 
the provision of wing or separate building, 
comprising common room, coffee bar, kitchen, 
store, three activity rooms, warden’s office, 
cloakrooms and circulation at Marley Youth 
Centre for B.C. Estimated cost £15,000. 

Doncaster, Yorks.—B.C. recommended to 
approve in principle, scheme for the erection 
of Civil Defence headquarters and control 
centre at Union Street. Estimated cost 
£23,000. 

Eastcote, Middx.—C.C. recommended to 
approve improvements and redecorations at 
Highgrove House. Estimated cost £6,000. 


Essex.—Co. E.C. to submit to M.E. for 
approval sketch plans for the proposed Water- 
house Moor County Infants’ School, Harlow. 
Estimated cost £52,143. 

Feltham, Middx.—C.C. recommended to 
approve erection of a home for aged_ver- 
sons at Spring Road. Estimated cost £83,540. 

Fleetwood, Lancs.—Commercial and General 
Investments (Fleetwood), Ltd., propose the 
conversion of a cinema in Lord Street into a 
supermarket and a shop. Whitaker, Gardner 
and Lees, 16 Edward Street, Blackpool, are 
the architects, and C. R. Wheeler and 
Partners, 8 Symons Street, Sloane Square, 
London, S.W.1, are the quantity surveyors for 
the scheme, which is at planning stage. 
Estimated cost £25,000. , 

Flintshire—Co. E.C. propose the erection of 
a new county primary school at Brynford. 
Estimated cost £15,000. 

Gateshead, Dur.—Laws Stores, Ltd., Hawks 
Road, propose supermarket at Durham Road, 
Low Fell. The architects are Mauchlen 
Weightman and Elphick, 12 Saville Row, 
Newcastle upon Tyne; British Transport Com- 
mission, London, N.W.1, are to erect a three- 
storey office block with car park at Park Lane. 
Plans have been prepared by the Estates and 
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Rating Surveyor, British North- 
Eastern Region, York. 

Glastonbury, Som. — B.C. recommended to 
approve plans for future development of 
factory at Beckery New Road for A. Baily 
and Co., Ltd. 

Greenhithe, Ken!.—Tenders are now being 
invited from selected contractors for the 
erection of a large extension to the salle at 
the Empire Paper Mills. Plans are by the 
company’s own staff, and the quantity surveyors 
are D. R. Nolans and Co., 14 Charterhouse 
Square, London, E.C.1. 

Hayes, Middx.—C.C. recommended to ap- 
prove adaptations at Mead House, Hayes 
Park as a rehabilitation unit for homeless 
families. Estimated cost £19,130. 

Hendon, Middx.—-C.C. recommended to 
approve the erection of a clinic on a site to 
be obtained in Claremont Road. Estimated 
cost £9,355. 

Hexham, Northumb.—Plans approved for 
reconstructing garage at Priestpopple for 
George and Jobling, Ltd. No contracts let. 
The architects are W. Dixon and Son, 
Collingwood Street, Newcastle upon Tyne. 

Hornsey, Middx.—C.C. recommended to 
approve, subject to planning permission being 
obtained, for the erection of a fire station at 
the junction of Priory Road/Park Avenue 
South, Estimated cost £55,380. 

s. — Ministry have approved _ City 
Council’s scheme for the extension of the 
passenger and baggage hall at the Airport. 

City Council recommended to obtain tenders 
for the erection of library premises at Seacroft 
Civic Centre; prepare plans for new offices 
at Kendell Street cleansing depoi; approve 
in principle sketch plans for the extension of 
the Civic Hall; submit to Ministry for approval 
sketch plans for proposed maternity and child 
welfare clinics at Seacroft and Burmantofts 


Railways, 


health centre site; invite tenders from selected 


contractors for the erection of the East Leeds 
Hostel for Women. 

Machynlleth, Monts.—U.D.C. to proceed 
with plan for the erection of a new town hall 
on land at Plas Machynlleth. 

Middlesbrough, Yorks.—A new pavilion is 
to be built at Acklam Park for Middles- 
brough Cricket and Rugby Club, and the 
architects are Elder and Sear, 65 Albert 
Road. Estimated cost £9,000. 

Middlesbrough, Yorks.—W. B. Robinson 
and Co., Ltd., North-East Slateworks, North 
Road, have approached the B.C. regarding a 
site for new industrial premises, and the 
Corporation has offered to lease 3,000 sq. yd. 
in the Lloyd Street light industrial area. 

Outline plans have been approved for the 
erection of three-storey offices at 55-57 Albert 
Road for the Temperance Permanent Build- 
ing Society, 65 Albert Road. 

Middlesex.— Corob Holdings, Ltd., have 
been granted outline planning permission for 
erection of a two-storey hotel with swimming 
pool, tennis courts and motel rooms and 
garages at Bath Road, near London Airport. 
Architect for the scheme is Alexander Flinder, 
Wimpole Street, London, W.1. Estimated 
cost £lm. 

Middlesex.—C.C. recommended to submit 
to Home Office following building programme 
for 1961/62: Children’s homes—additional 
staff accommodation and adaptations at 40 
Cambridge Park, Twickenham, £6,600; addi- 
tional staff bedrooms and washing facilities at 
Elfin Grove Nursery, Ealing, £3,014; additional 
staff bedrooms and washing facilities, enlarge- 
ment of nurses’ dining/sitting room and 
children’s washroom at Stanmore Nursery, 
£4,800; additional staff accommodation at 
The General Reception Centre, Willesden, 
£11,190: repairs and extensions to outbuild- 
ings at Mill Hall Hostel, Southall, £2,000; 
approved schools—erection of new remand 
home for girls, Harlington Road, to replace 
St. Helena’s, £75,000. 

C.C. recommended to approve partitioning 
and other works at proposed new Central 
Office accommodation at Egginton House, 
25-8 Buckingham Gate, London, S.W.1. Esti- 
mated cost £3.690. 

Newburn, Northumb.— Plans have been 
approved for R.C. secondary school at Hill 
Head Road, Westerhope, for C.C. The county 
architect is C. C. Brown, 30 Great North 
Road, Newcastle upon Tyne. 

Newcastle upon Tyne.--Housing Committee 
have approved the erection of a community 
hall and four shops on the Newbiggin Hall 
estate. The city architect is G. Kenvon, 18 
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Cloth Market, Newcastle; plans have been 
prepared by E. H. Ormshaw, Building Advisory 
Department, Upper Charlton Road, Man- 
chester, 16, for the erection of wallpaper stores 
in Clayton Street for Wallpaper Stores, Ltd. 

Oswestry, Salop.—Bartlett and Gray, 16 
Bridgford Road, West Bridgford, Notts., are 
the architects for the erection of a retail store 
on site of the Osborne Hotel, Bailey Street, for 
Ceres Investments, Ltd. 

Peterlee, Durham. — Quantities are being 
prepared by the Corporation’s quantity 
surveyors’ department for the erection of a 
four-storey office block and five two-storey 
shops in the town centre. The architects are 
W. H. Williamson and Partners, 7 St. Mary's 
Place, Newcastle upon Tyne. 

Poplar.—B.C. have approved outline pro- 
posals for a public convenience at Sutherland 
Road. The architects are Burley and Moore, 
35 Highbury Place, London, N.5. 

Reading, Berks.—B.C. recommended to in- 
vite tenders, subject to Ministry approval, 
and appoint R. E. Unsworth, 25 Queen 
Victoria Street, Reading, as the quantity sur- 
veyor for the erection of an aged persons’ 
home at Granville Road, Southcote estate, 
estimated cost £71,500; invite tenders for 
the construction of a garage block and altera- 
tions to the existing garage block at the 
highways depot. £6,500. 

Rochester, Kent.—Work is expected to 
commence within one month on the erection 
of an indoor sports stadium at Buckmore 
Park for the Medway West District Associa- 
tion. Derek Buckler and Partner, 14 Manor 
Road, Chatham, are the architects for the 
scheme. Estimated cost £10,000. Con- 
tractors not yet decided. 

St. Pancras.—B.C. recommended to ap- 
point Waggett and Bradford, 25 Victoria 
Street, London, S.W.1, as the quantity sur- 
veyors for modernisation of 84 flats at Flax- 
man Terrace. Estimated cost £67,200. 

Sheffield. — City Council recommended to 
appoint W. J. and C. P. Bates, Midland Bank 
Chambers, Newcastle-under-Lyme, Staffs., as 
consulting and mining engineers, to advise on 
structural precautions necessary due to 
presence of old mine workings, at the College 
of Technology; Gollins, Melvin, Ward and 
Partners, 281 Glossop Road, as architects, for 
designing and supervising the construction of 
new entrance to Weston Park on its Winter 
Street frontage. 

Southall, Middx.—C.C. recommended to 
purchase land at The Cedars, Tentelow Lane 
as site for erection of an old persons’ home. 

South Shields, Dur.—B.C. have appointed 
Page, Son and Hill, 75 King Street, and J. S. 
Glover, 13 Winchester Street, as architects and 
quantity surveyors, respectively, for additions 
to Harton Junior School; considering the 
erection of three youth clubs at Simonside, 
Horsley Hill and Biddick Hall; final plans are 
to be prepared for the proposed St. Oswald's 
R.C. primary school. The architects are Page, 
Son and Hill, 75 King Street. 

Sunderland, Dur. — Highways Committee 
have approved proposals by Irving Smith, 
builder, Canberra Road, to erect light indus- 
trial factory premises at Henry Street East. 
The building will be 340ft. long and 75ft. wide 
and will be sub-divided into smaller factory 
units, estimated cost £30,000; plans are being 
considered for R.C. primary school at South 
Hylton for the Diocese of Hexham and New- 
castle, Bishop House, East Denton, Newcastle 
upon Tyne, and the architects are Stienlet and 
Son, Queen Square, Newcastle upon Tyne. 

rotnes, Devon.- recommended to 
prepare scheme for the erection of garages 
On spare ground at various housing estates. 

Tynemouth, Northumb.— Plans have been 
prepared for a sports pavilion at Preston Road, 
North Shields, for North Shields A.F.C. Plans 
are by A. V. Harwood, Borough Engineer's 
Department, 16 Northumberland Square, North 
Shields; J. Appleby, Ltd., and Lindsay 
Brothers are to reconstruct their fish 
merchants’ premises on North Shields Fish 
Quay; B.C. have approved sketch plans by 
John Smeds, architect, 56a Camden Street. 
North Shields, for the erection of 10 
maisonnettes and eight bedsitters at Borough 
Road and Railway Terrace, North Shields. 

Wandsworth. — B.C. recommended to ap- 
point Clarence E, Smart and Partners, 42 
Theobalds Road, London, W.C.1, as the 
quantity surveyors for adaptation of 54 
Clarence Avenue as accommodation for 
elderly persons. Estimated cost £7,150. 
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Wandsworth. — B.C. recommended to ap- 
point Mr. J. Hewitt Mitchell, A.R.I.B.A., 140 
Streatham Hill, London, S.W.2, as the archi- 
tect for a public convenience, street cleansing 
sub-depot and car park at Leigham Court 
Road. 

Wanstead and Woodford, Essex.—Ministry 
have approved B.C.’s scheme for the erection 
of a second storey to the existing foyer at 
Sir James Hawkey Hall, Woodford Green. 
Estimated cost £10,000. 

Wembley, Middx. --C.C. recommended to 
approve adaptations at the Fire Brigade 
headquarters. Estimated cost £2,000. 

West Hartlepool, Dur. —- Tenders are being 
obtained for proposed additions to St. Luke’s 
Church. The architects are Cordingley and 
McIntyre, Owengate, Durham City. 

Wigton, Cumb.—R.D.C. to proceed with 
scheme for slaughterhouse at Water Street. 
The Council’s surveyor is W. H. D. Summers. 

Wimborne and Cranborne, Dorset.—A. W. 
Lambert, Dudsbury Manor, Longham, Wim- 
borne, has submitted to R.D.C. for approval 
plans for the erection of a hotel at Wesi 
Parley. Estimated cost £50,000. 

Woolwich.—B.C. recommended to erect a 
public convenience at Sandy Hill Road 
frontage of Woolwich New Road car park. 
Estimated cost £1,850. 

Yeading, Middx.—-C.C. recommended to 
approve, subject to Home Office approval, 
scheme for extensions to the training facilities 
at the combined exercise ground. Estimated 
cost £2,200, 


DEMOLITION 


Hendon, Middx.—C.C. recommended to 
approve, subject to Home Office approval, for 
the demolition of air-raid shelters and con- 
veniences at the Burroughs playing field. 
Estimated cost £1,605. 


ELECTRICAL 
Reading, Berks.-—B.C. recommended to sub- 
mit to M.T. for approval scheme for the 
installation of traffic lights at the junction of 
Liebenrood Road with Bath Road. 


GAS AND WATER SUPPLY 


Barrow-in-Furness, Lancs.—-Ministry have 
approved in principle scheme for the recon- 
struction of Sandgate Pumping Station. 

Chichester, Sussex.— City Council recom- 
mended to apply for sanction to borrow 
£3,476 for the construction of an 8in. link 
main from Broyle Road to Spitalfield Lane. 

Peterborough. — City Council recom- 
mended to approve schemes for provision 
of 4in. mains to serve existing and future 
development along Gunthorpe Road front- 
age, and provision of 12in. main from 
existing trunk main to most convenient point 
along Gunthorpe Road to serve any future 
development ot area. Estimated cost £7,548. 

Radnorshire.—C.C. recommended to submit 
to Ministry for approval water supply scheme 
for Newbridge - on - Wye, Llanyre and 
Llanfihangel Helygen, estimated cost £47,000, 
and the Rhayader water supply improvement 
scheme, estimated cost £33,520. 

Rhyl, Flints.—-U.D.C. recommended to apply 
for sanction to borrow £18,240 in connection 
with the provision of water mains necessary 
for domestic supplies. 

Glastonbury, Som, — B.C. recommended to 
prepare revised sketch plans for housing de- 
velopment along the west side of Moning- 
ton Road. 


HEATING AND VENTILATING 

Barrow-in-Furness, Lancs.—B.C. recom- 
mended to appoint Hoare, Lea and Partners, 
Shewstone House, Upper Park Road, Man- 
chester, 7, as central heating consultants for 
the new premises of the County . Technical 
School for Boys. 7 

Guildford, Surrey.—B.C. recommended to 
apply for sanction to borrow £4,000 for a 
further stage in the installation of hot water 
systems in pre-war houses. 

Sheffield.—-City Council recommended to 
appoint E. A. Pearce and Partners 28 Baker 
Street, London, W.1, as consulting engineers, 
for the mechanical and engineering services 
for the  Shirecliffe District College of 
Further Education. 


HOUSING SCHEMES 


Bexley, Kent.—B.C. have approved scheme 
for the erection of a 5-storey block of flats at 
East Wickham Estate, section 3. 

Congleton, Ches.—B.C. recommended to 
approve the erection of 20 flatlets for old 
people, on a site at Dane Street, with a 
warden’s flat, a communal room and accom- 
modation for visitors. 

Epsom and Ewell, Surrey.—B.C. recom- 
mended to invite tenders from selected con- 
tractors for erection of 6 flats at The 
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Kingsway, Ewell, 12 maisonnettes at Ruxley 
Lane and 6 houses at the junction of Long- 
mead/Chessington Roads, West Ewell. 

Leeds. — City Council recommended to 
approve layout plans for the erection of 338 
dwellings and 242 garages on temporary site 
at Belle Isle. 

Loughborough, Leics.—B.C. recommended 
to approve, subject to C.C. approval, scheme 
for residential development at Old Knight- 
thorpe Hall. 

Town Planning Committee have approved, 
subject to conditions, scheme for residential 
development at Parks Farm estate for 
William Davis and Co. (Leicester), Ltd., 
Forest Road, Loughborough. 

Newbiggin, Northumb. — Plans have been 
prepared by C. Solomon, 30 St. Mary’s Place, 
Newcastle upon Tyne, for the erection of 37 
houses at North Seaton Village. 

Newbury, Berks.—Town Planning committee 
have approved scheme for the erection of 20 
flats and lock-up garages at Link Road, for 
Dolphin Development Co., Ltd., Duncan 
House, Dolphin Square, London, S.W.1. 

Reading, Berks.— B.C. recommended to 
invite tenders, subject to Ministry approval, 
for the erection of two midwives’ flats with 
district room and two garages at Wensley 
Road, Coley Park estate, estimated cost 
£6,032, and four midwives’ flats with two dis- 
trict rooms and four garages at The Mount, 
Caversham, £10,914. 

Town Planning Committee have approved, 
subject to conditions, detailed plans for the 
erection of 31 houses on land _ between 
Gordon Place and Little Johns Lane for 
J. West (Builders), Ltd., Calcot Works, Bath 
Road, Reading; outline application for flats, 
maisonnettes and garages on the site of the 
Old Kennels, Burghfield Road, for J. M. 
Jones and Sons (Builders), Ltd., Highway 
Works, Maidenhead 

Sheffield.—City Council recommended to 
approve layout plans for the development of 
the Bramwell Street area within the Nether- 
thorpe redevelopment area, comprising sites 
for 82 maisonnettes and four lock-up shops; 
appoint as quantity surveyors Messrs. Gleeds, 
35 Glossop Road, for the erection of 407 
dwellings at Middlewood development, 
Grimswade and Ainsley, Imperial Buildings, 
Rotherham, for 80 dwellings at Gleadless 
Valley development, and R. S. Caulton and 
Co., Paradise House, Paradise Street, for 
conversion of former wash-houses to seven 
flats at Duke Street flats. 

Stockton-on-Tees, Dur.— B.C. to _ invite 
tenders for the erection of old people’s flatlets 
on the Hardwick housing site. Estimated cost 
£34,000. 

Watford, Herts.—B.C. recommended to 
approve revised draft layout for the erection 
of 56 houses and 12 flats at Holywell estate. 

Whitley Bay, Northumb.— Waring and Netis, 
architects, 36 Jesmond Road, Newcastle upon 
Tyne have prepared outline plans for the 
erection of houses at Rocky Island, and for 
the erection of flats, garage, car park, and 
extensions to public house at West Terrace. 
Seaton Sluice. 


PLAYING FIELDS, PARKS, ETC. 


Leeds. — City Council recommended to 
approve the provision of a children’s play 
area on land at New Carlton. 

Sheffield. — City Council recommended to 
appoint Hadfield, Cawkwell and Davidson, 17 
Broomgrove Road, as architects, and Holds- 
worth and Cousens, 49 Spring Hill Road, 
as quantity surveyors, in connection with the 
laying out of the playing fields at St. Paul’s 
R.C. School. 


ROADS, BRIDGES AND SITE WORKS 


Doncaster, Yorks.—B.C. recommended to 
apply for sanction to borrow £23,000 for the 
making up of Bridge Road, Moorland Grove 
(part), Princes Road, St. Augustine’s Road, 
St. George’s Road, and The Avenue. 

Ealing, Middx.—C.C. recommended to 
approve, subject to grant aid, scheme for the 
construction of a roundabout at the junction 
of Ruislip/Lady Margaret/Kensington Roads. 
Greenford. Estimated cost £25,000. 

Epsom and Ewell, Surrey.—-B.C. recom- 
mended to invite tenders for private street 
works in Cottage Road and part of Poole 
Road, West Ewell. 

B.C. recommended to approve the making-up 
of Huntsmoor Road, Ewell, and part of Salis- 
bury Road, Worcester Park. Estimated cost 
£1,809 and £6,935, respectively. 

Folkestone, Kent.—B.C. recommended to 
apply for sanction to borrow £2,250 for the 
making up of Chichester Road (part) and 
Eversley Way (part). 

Hammersmith.—B.C. recommended to seek 
Ministry of Transport approval for widening 
of Wood Lane to provide two traffic lanes in 
each direction and widening of Ducane Road 
adjacent to the junction to provide an 
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additional traffic lane, with provision of traffic 
control signals. Estimated cost £14,770. 

Harrow, Middx.—C.C. recommended to 
approve, subject to grant aid, scheme for 
alterations to improve traffic conditions at the 
junction of Pinner/Station Roads, North 
Harrow. Estimated cost £15,000. 

Limerick, Eire.—C.C. propose to realign the 
Ballinacurra-St. Nessan’s Road. Estimated cost 
£40,000. 

Mitcham, Surrey.—Co. Planning Committee 
have approved plans for denolition of existing 
bridges and construction of Bailey Bridge over 
River Wandle, including diversion of access 
way at Phipps Bridge Road near Homefield 
Gardens, for B.C. 

Reading, Berks.—B.C. recommended to sub- 
mit to M.T. for grant aid, scheme for the im- 
provement of Cemetery Junction. Estimated 
cost £5,075. 

Whitley Bay, Northumb.—B.C. is to let 
contract for the reconstruction, in reinforced 
concrete, of North Parade, Holywell Avenue 
and Queens Road. The Borough Engineer is 
E. Roberts. 

Woolwich.—B.C. recommended, subject to 
grant approval, to undertake modification of 
the junction of Eltham High Street, Bexley 
Road and Southend Crescent. Estimated cost 
£10,000. 

Worthing, Sussex.—- B.C. recommended to 
approve layout plans for the improvement of 
the junction of Furze Road and Honeysuckle 
Lane with Salvington Hill, and the widening 
of the junction of Stoke Abbott Road with 
Christchurch Road. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 





Belford, Northumb.—R.D.C. seeking Minis- 
try permission to proceed with sewage dis- 
posal scheme. Estimated cost £6,000. 

Bromley, Kent. — B.C. recommended to 
approve working drawings and invite tenders 
for the construction of relief surface water 
sewerage works from Widmore Green to the 
main watercourse culvert passing through the 
grounds of Bromley Grammar School for Girls. 
estimated cost £15,425 and relief surface water 
sewers at Kynaston Road from Powster Road 
to Burnt Ash Lane and Burnt Ash Lane from 
Kynaston Road to New Street Hill, £5,223. 

Leeds. — City Council recommended to 
approve the laying of a new length of sewer 
at Sweet Street light industrial estate. 
Estimated cost £1,600. 

Ogwen, Caerns.—R.D.C. have provisionally 
approved a sewerage and sewage disposal 
scheme for the village of Aber, to serve about 
eighty properties, including a primary school, 
places of worship and two hotels. Estimated 
cost £28,000. 

Weardale, Dur.—R.D.C. propose sewage 
works at Frosterley. No contracts let. 


STREET LIGHTING 


Ashburton, Devon.—U.D.C. have approved 
scheme to convert public street lightin 
from gas to electricity. There will be 121 
vapour-type lamps attached to brackets and 
metal standards. 

Bromley, Kent. — B.C. recommended to 
approve the 1961-62 street lighting programme 
comprising further improvement of side street 
lighting and conversion of group B colour 
corrected mercury lighting to group A sodium 
lighting on through traffic roads. Estimated 
cost £37,630. 

Duffield, Derbys.—Parish Council to apply 
for sanction to borrow £4,538 for the installa- 
tion of class A lighting along 1} miles of 
the trunk road. 

High Wycombe, Bucks.—B.C. recommended 
to apply for sanction to borrow £11,000 for 
the provision of improved street lighting at 
the following roads: Desborough Road, Green 
Street and Dashwood Avenue. Totteridge 
Road, Bowerdean Road and Gordon Road 
between Amersham Road and the Trunk Road 
A.40, Abbey Barn Road, Priory Road, Priory 
Avenue and Kingshill Road. 

Manchester.—City Council recommended 
to approve scheme for the renewal of street 
lighting on housing estates for the year 
1961-62 in the Middleton Road area, the 
Sutton estate, Gorton, and the Wilbraham 
estate, Fallowfield, and in Crescent Road, 
Crumpsall, Hazelbottom Road, Crumpsall, 
Woodlands Road, Crumpsall, and Church 
Lane, Moston. 

Newbury, Berks.—B.C. recommended to 
apply for sanction to borrow £34,480 and 
invite tenders in due course for the conversion 
of all gas street lamps into electricity. 

Reading, Berks.—B.C. recommended to ap- 
prove scheme for the conversion from gas 
to electricity of lighting in eight streets 
during 1961-62. Estimated cost £4,990. 

Tunbridge Wells, Kent.—B.C.  recom- 
mended to apply for sanction to borrow 
£2,783 and invite tenders for the improve- 
ment of the street lighting at Lansdowne 
Road and Sandrock Road. 








160 


CONTRACTS 


Full details of the Contracts marked * 
will be found in our Advertisement Columns. 


BUILDING AND DECORATING 
(See also Housing Schemes) 

Aberdeen.—Execution of the painter work 
at 90 houses, Balnagask Road scheme, section 
1, for City Council. Applications in writing 
to the City Architect, 11 Broad Street, 

Aberdeen. Tenders by April 18. 
Aireborough, Yorks.—External painiing of 
steel cladding, etc., of 48 b.is.f. houses at 
Haw Lane and Hawthorn Road, Yeadon, for 


U.D.C. Documents from the office of the 
Engineer and Surveyor, Council Offices, 
Micklefield House, Rawdon, Leeds. Deposit 


£2 2s. Tenders by April 24. : 
Ashby-de-la-Zouch, Leics.—Conversion of a 
house at Brook Street into two self-contained 


flats for U.D.C. Documents from Pick, 
Everard, Keay and Gimson,  chariered 
architects, 6 Millstone Lane, Leicester. 


Deposit £2 2s. Tenders by April 24. 

Ashford, Kent. — Following works for 
U.D.C.: (a) Re-roofing to Council houses; (b) 
external painting of Council houses. Docu- 
ments from the Surveyor, 1 Elwick Road, 
Ashford. Tenders by April 20. | 

Batley, Yorks.—External painting of the 
Batley Grammar School for Governors. Docu- 
ments from Secretary to the Governors, 
Education Office, Morley. Tenders’ by 
April 18. ste 

Batley, Yorks. — External painting of 168 
flats and maisonnettes on the Staincliffe 
estate for B.C. Documents from the Borough 
Engineer, West House, Hanover Street, Batley. 
Tenders by April 18. ; : 

Belfast. — Following for City Council: (a) 
Complete electrical installation at Tower 
Street Institute for Further Education, (b) 
construction of athletic facilities at Bally- 
gomartin Boys’ Secondary School; (c) 
redecoration work, viz., redecoration of 
various city schools, schoo] meals kitchens, 
dining centres, etc.; and (d) supply and fitting 
of roller shutters at Smithfield Market. Docu- 
ments from City Architect’s Department, 40 
Academy Street, Belfast, 1. Tenders by May 4 
for (a) to (c), and April 19 for (d). 

Belfast.—Erection of primary school for 560 
pupils at New Barnsley Park, Ballymurphy, in 
traditional construction of double and single 
storeys for City Council. Documenis from 
City Architect's Department, 40 Academy 
Street, Belfast, 1. Deposit £5, cheques payable 
to Corporation. Tenders by May 4. 

Bentley-with-Arksey, Yorks.—Erection of 10 
garages at Castle Hills Road, Scawthorpe, and 
incidental work in connection therewith 
(contract 101) for U.D.C. Documents from 
R. N. Penlington, engineer, Council Offices, 
Cooke Street, Bentley. Deposit £1 Is. 
Tenders by April 25. f 

Boldon, Dur.—Exterior painting of houses 
as follows for U.D.C.: 441 at Whitburn; 190 
at West Boldon. Documents from J. T. 
Edmondson, surveyor, Council Offices, Easi 
Boldon. Tenders by April 25. 

Bournemouth, Hants.—Conversion of Beau- 
fort House, 1 Beaufort Road, Southbourne, to 
form a health home for B.C. Documenis 
from the Borough Architect's Office, Room 
106, Town Hall, Bournemouth. Deposit £2 2s. 
Tenders by April 22. 

Bournemouth, Hants.—Internal and _ exiernal 
redecorations at one or more of the following 
schools for B.C.: Internal redecorations 
(contract P.69) Malmesbury Park C.P. School; 
(P.70) South Kinson Infants’ School; (P.71) 
South Kinson Junior School; (P.72) Stourfield 
Junior School; (P.74) West Howe Infants’ and 
Junior School; (P.76) St. Andrew's School; 
(P.77) St. Walburgas School; (M.7) Malmes- 
bury Park C.P. School, meals centre; (M.8) 
East Howe Girls’ Secondary School, meals 
centre; (F.15) Municipal College. Internal 
and external redecorations (P.66) East Howe 
Infants’ School; (P.67) East Howe Junior 
School; (P.68) Hill View Infants’ and Junior 
School; (P.73) Summerbee Infants’ School; 
(P.75) Winton and Moordown Junior School; 
(S.50) East Howe Secondary School; (S.51) 
Oakmaid School for Boys: (S.52) Summerbee 
Secondary School; (S.53) Stourfield Secondary 
School. External redecorations (F.14) Shelley 
Park. Documents from Borough Archiieci, 
Room 106, Town Hall, Bournemouth. Deposii 
£2 2s. Tenders by May 6. 

Bournemouth, Hants. — Erection of a staff 
room extension at Bournemouth School, East 
Way, for B.C. Documents from the Borough 
Architect’s Office, Room 106, Town Hall, 
Bournemouth. Deposit £1 Is. Tenders by 
May 5. 

Brentford and Chiswick, Middx. — List of 
approved contractors’ building work for B.C.: 
(a) up to £15,000 in value; (b) from £15,000 
to £25,000 in value; (c) from £25,000 to £50,000 
in value; and (d) over £50,000 in value. 
Applications to the Borough Engineer and 
Surveyor, Town Hall, Chiswick, W.4, by 
April 15. Applicants must forward particulars 
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of contracts recently executed and indicate 
the range of work for which they wish to be 
considered. 

Brighouse, Yorks.—Erection of greenhouse 
foundations, ancillary buildings complete, and 
the construction of roads in connection with 
the erection of 12,000 sq. ft. of grenhouses, 
for B.C. Documents from the Borough Engi- 
neer, Commercial Street, Brighouse. Deposit 
£1. Tenders by April 28, 

Brighouse, Yorks.—-Erection of public con- 
veniences, Towngate, Clifton, for B.C. Docu- 
ments from the Borough Engineer, Com- 
mercial Street, Brighouse. Deposit £1. 
Tenders by April 28. 

Bury, Lancs.—Top o’ th’ Hill Farm: Replace- 
ment of fire-damaged roof by steel roof 
trusses, asbestos cladding, and sundry 
builder’s work for B.C. Documenis from 


Borough Surveyor, Town Hall, Bury. Tenders 
by April 26. 
Cardiff. — External painting and_ repair 


works to dwellings as follows for R.D.C.: (Site 
1) Bonvilston and Pendoylan (32); (2) Rhoose 
(76); (3) Pentyrch and Creiglau (68); (4) Dinas 
Powis (48); (5) Porset Van (10); (6) Velindre, 
Whitchurch (80); (7) Rhiwbina, Whitchurch 
(32); (8) Tongwynlais (72). Documents from 
S. P. Youldon, engineer and surveyor, 20 Park 
Place, Cardiff. Deposit £3 3s. each. Tenders 
by April 18. 

Cardiff.—Erection of a new aged persons’ 
home at Newborough Avenue, Llanishen, for 
City Councii, comprising a two-storey building 
of traditional construction to provide accom- 
modation for 42 persons. Documents from 
the City Architect's Department, Municipal 


Offices, Greyfriars Road, Cardiff. Deposit 
£2 2s. Tenders by April 27. 

*Cardiff.—Structural steelwork for county 
primary school for City Council. Deposit 
£2 2s. Tenders by May 5 


Chigwell, Essex.—Painting of Council offices 

and various buildings to the value of about 
£2,000, for U.D.C. Documents from Engineer 
and Surveyor, Old Station Road, Loughton. 
Deposit £2 2s. Tenders by April 21. 
_ Chigwell, Essex.—Reconstruction of pump- 
ing station, Bradwell Road, for U.D.C. Docu- 
ments from Engineer and Surveyor, Old 
Station Road, Loughton. Deposit £2 2s. 
Tenders by April 21. 

_ Chorley, Lancs.—Modernisation and exten- 
sion to conveniences at general market for 
B.C. Documents from the Borough Engineer's 
Office, Town Hall, Chorley. Deposit £2 2s. 
Tenders by April 27. 

Chorley, Lancs.—Repair and improvement 
of nine small terrace type houses in Grime 
Street for B.C. Documents from the offices 
of Bramley and Pate, architects, Dowry House, 
Bamber Bridge, near Preston. Deposit £2 2s. 
cheque. Tenders by May 1. 

Clitheroe, Lancs. — Exterior painting of 38 
houses at Chatburn, and the Council Offices, 
Church Brow, for R.D.C. Applications to the 
Surveyor, Clitheroe Rural District Council 
Offices, Church Brow, Clitheroe. Tenders by 
April 29. 

Colne, Lancs.— Following for Colne and 
District Co-operative Society, Ltd.: (1) Paint- 
ing the external wood and iron work on the 
front elevation (Albert Road) and the end 
elevation (Linden Road) of the Society's 
central premises. The front elevation to in- 
clude all wood and iron work and _ plaster 
ceilings in the central arcade. (2) The point- 
ing of all the stone work on the end elevation 
(Linden Road) of the central premises, in- 
cluding the angle of the building on the 
Linden Road/Albert Road corner, Docu- 
ments from The Secretary, Colne and District 
Co-operative Society, Ltd., Colne Hall, Colne. 
Tenders by April 29. 

Consett, Dur. — External painting and 
internal decoration at St. Aidan’s Hall, Black- 
hill, for U.D.C. Documents from the Surveyor, 


Council Offices, Medomsley Road, Consett. 
Tenders by April 24. 
Cookham, Berks.— External redecoration 


and ancillary repairs to 10 to 18 Woodland 
Cottages, Whyteladyes Lane, Cookham Rise, 
for R.D.C, Documents from A. Mandeville, 
engineer and surveyor, Council Offices, Oak- 
lands, 1 Bath Road, Maidenhead. Deposit 
£2 2s. Tenders by May 18. 

Cosford. Suffolk.—House improvements at 
1-10 Crowcroft Road, Nedging-with-Naughton, 
for R.D.C. The works include the addition of 
bathrooms, the conversion of closets, the 
provision of hot water systems and other 
minor works, together with siteworks. Docu- 
ments from Council Offices, 32 High Street. 
Hadleigh, near Ipswich. Tenders by April 20. 

Dartford, Kent.—Construction of the fol- 
lowing works at Dartford Tunnel, contract 9, 
for Ministry of Transport: (1) The construc- 
tion of an administration block, including 
a main administration building, a canteen, 
workshops, stores, garages, service roads, car 
park; entailing the provision of drainage and 
services, piled foundations, reinforced con- 
crete frame construction, and special finishing 
features; (2) liaison with, and attendance on, 
nominated sub-contractors and other con- 
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tractors for the installation of services; (3) 
ancillary works, including the construction of 
a public convenience, with sewage pumping 
plant and a rising main. Documents from 


Mott, Hay and Anderson, consulting engi- 
neers, 9 Iddesleigh House, Caxton Street, 
Westminster, London, S.W.1. Deposit £15, 
cheque payable to the Ministry. Tenders by 
May 17. 

Devizes, Wilts.--External painting of 156 
dwellings in the district for R.D.C. Docu- 
ments from Surveyor, Browfort, Devizes. 
Tenders by May 5. 

Devonshire. —- Renovations at school 


premises during the summer holidays for C.C. 
Applications to County Architect, 97 Heavitree 
Road, Exeter, by May 3. 

Dewsbury, Yorks.— Erection of new toilet 
accommodation at The Crow Nest Park 
Mansion for B.C. Documents from the office 
of the Borough Architect and _ Buildings 
Surveyor, Town Hall, Dewsbury. Tenders by 
May 2. 

Droylsden, Lancs.—External painting of 124 
Council flats on the Moorside estate for 
U.D.C. Documents from the Engineer and 
Surveyor, Council Offices, Droylsden. Tenders 
by April 15. 

Dublin, Eire.—Rebuilding of Liberty Hall at 
Beresford Place/Eden Quay for The _ Irish 
Transport and General Workers’ Union. 
Documents from Richard J. Bigger, quantiiy 
surveyor, 4 Upper Fitzwilliam Street, Dublin. 
Deposit £50. Plans also seen at the office of 
Desmond Rea O'Kelly, architect, 15 Fitzwilliam 
Square, Dublin. Tenders by May | 

Dulverton, Som. — Improvements to four 
houses at Jury Road (scheme 3) for R.D.C. 
Documents from the office of the Public 
Health Inspector, Exmoor House, Dulverion. 
Tenders by April 24 

East Grinstead, Sussex.— Following for 
U.D.C.: (a) Partial demolition and re-erection 
of brick-built garage to provide a seven-bay 
building, 86ft. by 25ft. 6in. overall, and 
ancillary works at Durkins Road Depot; (b) 
supply and erection of 30 Belcon-type prefabri- 
cated concrete garages, including floor slabs, 
drainage, access drive and paving, at Sackville 
Gardens (20) and Allens Close (10). Docu- 
ments from B. J. Cornelius, surveyor, Council 
Offices, East Court, East Grinstead. Deposit 


£2 2s. each, payable to U.D.C. Tenders by 
April 19. 

Easthampstead, Berks.—External painting 
of the following for R.D.C.: (Contract 1) 20 
Swedish timber houses (exterior cladding 
completely in timber), comprising four 
houses and 16 bungalows; 2) nine bunga- 


lows, Forest Road, seven type G houses, York 
Road, four pairs type P houses, Red Rose Hill, 
and terrace of three (cottage homes), Rose Hill. 
Documents from the Engineer and Surveyor. 


Council Offices, Church Road, Bracknell. 
Deposit £2 2s. Tenders by April 24. 

East Sussex.—Building a staircase and 
storage accommodation at Rye County 


Grammar School for C.C. Applications to 
County Architect, County Hall, Lewes, Sussex, 
by April 19. 

Elham, Kent.—Erection of a public con- 
venience at the car park, Lyminge, for R.D.C, 
Documents from John Bowdon, clerk of the 
Council, Council Offices, Lyminge, near Folke- 
stone. Tenders by April 21. 

Gipping, Suffolk.— Improvements to 20 
houses at Claydon for R.D.C. Documents 
from the Engineer and Surveyor, Council 
Offices, Needham Market, Ipswich. Deposii 
£2 2s. Tenders by April 24. 

Gipping, Suffolk.— Installation of back 
boilers and fireplace surrounds in 68 Council 
houses at Barking, Baylham, Great Blaken- 
ham, Little Blakenham, Flowton, Offton, 
Somersham and Willisham, for R.D.C. Docu- 
ments from Engineer and Surveyor, Council 
Offices, Needham Market, near _ Ipswich. 
Tenders by April 25. 

Havant and Waterloo, Hants.—Erection of 
a committee room at the Town Hall for U.D.C 
Documents from the offices of the Engineer and 
Surveyor, 1 Park Road North, Havant. 
Tenders by April 17. 

Havant and Waterloo, Hants.—Erection of 
a public convenience at South Street, Ems- 
worth, for U.D.C. Documents from. the 
Engineer and Surveyor, | Park Road North. 
Havant. Tenders by April 17. 

*Hebburn, Dur.-—— Central area redevelop- 
ment sub-contracts for U.D.C. Deposit £3 3s. 
Tenders by May 9. 

*Heston and Isleworth, Middx. — Installa- 
tion of wash basins in 74 houses for B.C. 
Tenders by May 1. 

Huntingdon.—External painting of 73 houses 
and 12 lock-up garages for R.D.C. Documents 


from the Surveyor, Montagu House, 
Huntingdon. Tenders by May 11. 
Isle of Wight.—Following for C.C.: (a) 


Annexe at Inver House, Old Peonle’s Guest 
House, Foreland Road, Bembridge, floor 
area approximately 3,000 super. ft.;  (b) 
timber poultry house at West Wight Secon- 
dary School, Freshwater. Applications to 
County Architect, County Hall, Newport, 
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t. of W., by April 21. Deposit £2 2s. for (a) 
and £1 ls. for (b), payable to C.C. Tenders 
by May 17 for (a), and May 24 for (b). 

*Kettering,; Northants.—Changing rooms at 
Weekley Glebe playing field for B.C. Deposit 
£2 2s. Tenders by May } 

Kilkeel, Down.—Demolition of  existitig 
church hall and erection of a new hall for 
the Session and Committee of Mourne 
Presbyterian Church. Applications to R. J. 
Love, 9 Shaftesbury Square, Belfast, 2. 
Deposit £5. Plans seen at the office of Smyth 
and Cowser, architects, 31 College Gardens, 
Belfast, 9. Tenders by April 28. 

Lancashire.-— Erection of a single-storey 
traditional-type office building at the L.C.C. 
Highways Depot, Riddings Lane, Whalley, 
for C.C. Documents from County Surveyor 
and bridgemaster, P.O. Box 9, Preston. 
Deposit £5. Tenders by April 19. 

Littleborough, Lancs. — Following for 
U.D.C.: (1) External painting of the Council 
offices; (2) internal decoration of the Council 
offices. Documents from the Engineer and 
Surveyor, Council Offices, Littleborough. 
Tenders by April 22. 

Liverpool.— Repairs to fire damage at 
Greystone Heath Approved School, Penketh, 
fiear Warrington, for. City Council. Docu- 
ments from City Engineer and Surveyor. 
Municipal Buildings, Liverpool, 2. Tenders 
by April 18. 

Londonderry.—Following at St. Patrick’s 
New Voluntary Secondary Intermediate 
School. Maghera, for Co. E.C.: (a) Erection 
and completion of new kitchen and dining 
hall; (b) supply and erection of steelwork. 
Documents from F. M. Corr and W. H. D. 
McCormick, architects, 7 Ferryquay Street, 
Derry. Deposit £26 5s. Tenders by May 16. 

Londonderry.—Following at St. Patrick’s 
New Voluntary Secondary Intermediate 
School, Maghera, for Reverend P. Monagle: 
(a) Erection and completion of new school; 


(b) supply and erection of steelwork. Docu- 
ments from F. M. Corr and W. H. D. 
McCormick, architects, 7 Ferryquay Street, 
Derry. Deposit £26 5s. Tenders by May 16. 


Lurgan, Armagh,—-Following works in con- 
nection with the construction of a new church 
hali at Flush Place, Lurgan, for Shankill 
Parish Trustees: (1) Building work—the en- 
tire work of building and completing the 
church hall; (2) plumbing—complete internal 
plumbing to kitchen and lavatories; (3) elec- 
trical wiring—complete electrical wiring and 
heating installation. Documents from 
Thomas T. Houston and Partners, architects, 
26 College Gardens, Belfast, 9. Deposit £3 3s. 
each. Tenders by May 1. ; 

Lutterworth, Leics. — External painting of 
214 houses situated in various parishes for 
R.D.C. Documents from Clerk of the 
Council, Council Offices, Lutterworth, Rugby. 
Tenders by May 2. 

Manchester.—Roof and roof glazing repairs 
at Queens Park Art Gallery for City Council. 
Documents from City Architect, P.O. Box 
488, Town Hall, Manchester. Tenders by 
April 28. 

Manchester.—Supply and erection of struc- 
tural steelwork for workshop extension at the 
Openshaw College for Further Education, for 
City Council. Documents from City Archi- 
tect, P.O. Box 488, Town Hall, Manchester. 
fenders by April 27. 

Mexborough, Yorks.—Cleaning down and 
repainting a pressed steel water tank (60,000- 
gallon capacity) and all structural steel and 
pipe work, situated off Elm Road, total heighi 
above ground level 80ft., for U.D.C. Docu- 
ments from the Engineer and Surveyor, 
Waterworks Department, Council Offices, 
Adwick Road, Mexborough. Tenders by 
Apri] 29. 

Mossley, Lancs. — Following contracts for 
B.C.: (1) External painting of 109 Council 
houses; (2) external painting of two cemetery 
chapels, Town Hall and public conveniences. 
Documents from N. H. Bowdler, borough sur- 
veyor, Town Hall, Mossley. Tenders by 
April 24, 

*Newcastle upon Tyne.—Erection of garages 
for City Council. Tenders by April 26. 

Newton Abbot, Devon.—External painting 
of 50 houses on the Buckland estate for 
U.D.C. Documents from the Surveyor, 18 
Devon Square, Newton Abbot. Tenders by 
April 24. 

Northern Ireland.--Following work in con- 
nection with the Blood Transfusion Service 
at the Belfast City Hospital for Hospitals 
Authority: (a) Building work; (b) mechanical 
services; (c) electrical services. Applications 
to the Secretary, Northern Ireland Hospitals 
Authority, 27 Adelaide Street, Belfast, 2, by 
April 15. 

North Riding.—Internal painting at Clifton 
Without Primary School for Co. E.C. Docu- 
ments from the County Architect, County 
Hall, Northallerton. Tenders by April 21. 

Nottingham.~-Construction of an additional 
three-classroom unit at Fairham Comprehen- 
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sive School, Clifton, for City Council. Docu- 
ments from F. M, Little, city engineer and 
surveyor, Guildhall, Nottingham. Deposit £2. 
Tenders by April 28. 

Ossett, Yorks.—Repainting of 278 houses in 
eight contracts for B.C. Documents from the 
Borough Surveyor’s Department, Town Hall, 
Ossett. Tenders by April 24. 

Oswestry, Salop.—External repainting of 122 
houses situated in the undermentioned areas 
for R.D.C.: St. Martins, Moors Bank (46); St. 
Martins, New Ifton (10); Western Rhyn, 
Palmantmawr (42); Weston, The Meads (24). 
Documents from the Engineer, Council Offices, 


Castle View, Oswestry. Deposit £2 2s. 
Tenders by April 19. 

Peterborough.— Erection of three brick 
garages, Welmore Road _ housing estate, 


Glinton, for R.D.C. Documents from Coun- 
cil’s Surveyor, 51 Priestgate, Peterborough. 
Tenders by May 2. 

Rhymney, Mon.—Erection of a public con- 
venience, bus shelter and tool shed at The 
Green, Abertysswg, for U.D.C. Documents 
from Council’s Architect, Manor House, Bank 
Square, Chepstow. Tenders by April 26. 

Ripon, Yorks.—External painting of 185 
houses situated in Lead Lane, Holmefield, 
Aismunderby Road, Knaresborough Road 
and Princess Royal Road for City Council. 
Documents from the City Engineer’s Depart- 
ment, Low St. Agnesgate, Ripon. Deposit 
£2 2s. Tenders by April 21. 

St. Albans, Herts.—Modernisation of 96 
houses at Townsend in four separate con- 


tracts for City Council, including A—32 
houses, B—16 houses, C—28 houses, D—20 
houses. Documents from the City Engineer 


and Surveyor, 16 St. Peter’s Street, St. 
Albans, Herts. Tenders by April 29. 

Southampton. — Erection of Hightown 
secondary school (810 places) for B.C. Written 
applications to Borough Architect, Civic 
Centre, Southampton, by April 15. Tenders 
by May 29. 

Strabane, Tyrone. — Extension and altera- 
tions to the Head Post Office at Strabane for 
Ministry of Finance. Documents from Room 
103, Law Courts Building, Belfast, 1. Deposit 
£2. Plans also seen at Ministry of Labour and 
National Insurance Local Office, The Old 
Rectory, Newtown Street, Strabane. Tenders 
by April 28. 

Strood, Kent.—External repainting of 430 
dwellings and 116 garages in the districts 
as follows, for R.D.C.: (group a) Grain and 
Allhallows area-—140 dwellings and 56 
garages; (b) Stoke and Hoo area—118 dwel- 
lings and 39 garages; (c) Wainscott, Cliffe and 
Higham area—150 dwellings and 19 garages; 
(d) Hoo, Halling and Higham area—22 pre- 
fabricated bungalows and two garages. Appli- 
cations to the Engineer and Surveyor, Council 


Offices, Frindsbury Hill, Strood. Deposit 
£2 2s. Tenders by April 26. 

*Surbiton, Surrey.—Internal reconstruction 
at Assembly Rooms for B.C. Tenders by 
April 28. 

Tadcaster, Yorks.—Erection of five brick 


garages at Grange Avenue for R.D.C., internal 
size 16ft. by 8ft. Documents from the Engi- 
neer and Surveyor, Council Offices, Tadcaster. 
Deposit £1. Tenders by April 29. 

Tenterden, Kent.—-Roofing repairs and other 


ancillary work to be carried out at The 
Pebbles for B.C. Documents from R. J. 
Nichols, borough surveyor, Town Hall, 
Tenterden. Deposit £2 2s. Tenders by 
April 27. : 

Thingoe, Suffolk.— Repainting of houses 


and bungalows, as follows, for R.D.C.: Bard- 
well, 17: Barningham, 40; Barrow, 20; 
Euston, three; Hepworth, eight; Hopton, 12; 
Ixworth, 17; Pakenham, six; Risby, 19. 
Documents from the Engineer and Surveyor, 
1 Northgate Street, Bury St. Edmunds. 
Tenders by April 26. 

Totnes, Devon.—Construction of a livestock 
market and all ancillary works for B.C. 
Documents from the office of Joseph W. Smith, 
borough engineer, Municipal Offices, Totnes. 
Deposit £5 5s. Tenders by April 21. 

Truro, Corn.—Following for R.D.C.: (1) 
Repair and external painting of one or boih 
groups of the following houses: (a) 1, 2, 5, 6, 
7, 8, 9, 10, 11, 12, 13 and 14 Polvarth estate, 
St. Mawes; (b) 1, 2, 5, 7, 9, 10, 11, 12, 14 
and 16 Sea View Crescent, St. Mawes; (2) 
installation of hot and cold water systems: 
1, 2, 3 and 4 pre-war Council houses, Gram- 

ound Road. Applications to the Housing 
anager’s Office, Rural Council Hall, River 
Street, Truro. Tenders by May 8. 

Tyrone.—Redecoration at Omagh Academy 
and Technical Schools, Drumclamph, Bready, 
Denamona (Fintona) and Langfield (Drum- 
quin) Primary Schools for C.C. Documents 
from the Chief Education Officer, Education 
Offices, Omagh. Tenders by April 18. 

Tyrone. — Redecoration at _Sandholes, 
Toberlane, Cookstown and_ Killycurragh 
Primary Schools for C.C. Documents from 


the Chief Education Officer, Education 
Offices, Omagh. Tenders by April 18. 

_ Ventnor, I. of W.—External decoration of 
six houses in the Upper Ventnor area and 
six houses in the Wroxall area for U.D.C. 
Documents from the office of the Surveyor, 
Salisbury ’Gardens, Ventnor. Tenders by 
April 24. 

*Wandsworth. — Modernisation of 
Hall for B.C. Apply by April 24. 

Welwyn, Herts.—Erection of 20 traditional 
garages with tarmac forecourt at Queensway 
estate for R.D.C. Written applications to the 
Surveyor, Council Offices, Welwyn. Tenders 
by May 1. 

Wem, Salop.—External painting of 43 houses 

at eight sites for R.D.C Documents from 
C. H Jeffery, surveyor, Council Offices, Wem. 
Tenders by April 21. 
_ West Riding.—Internal, and external paint- 
ing at the following schools during the 
summer months for C.C.: Spenborough 
Norristhorpe County; Spenborough Whit- 
cliffe Road County; Spenborough Heaton 
Avenue County; Spenborough Hightown 
County Infants; Spenborough Littletown 
County; Heckmondwike Battye Street 
County; Heckmondwike Victoria Street 
County; Mirfield Knowl County. Documents 
from the Divisional Education Officer, 
Manor House, Halifax Road, Brighouse. 
Tenders by April 22. 

West Riding.— Following for C.C.: (1) 

painting of Grantley 


Internal and external 
Hall Adult College, near Ripon; (2) toilet 
improvements at Harrogate New Park 
Secondary School; (3) reorganisation of 
kitchen at Hampsthwaite Church of England 
School; (4) part re-wiring of electrical installa- 
tion at Horsforth Springfield Special School; 
(5) demolition of the kitchen and reinstate- 
ment of the site at Guiseley (E.C.D.) School; 
(6) lighting improvements at Bingley Secondary 
School; (7) re-wiring of the electrical installa- 
tion at Swinton Bridge Junior Mixed and 
Infants’ School; (8) erection of chain-link 
fencing to additional land at Bentley High 
Street Secondary School; (9) re-wiring of the 
electrical installation at Featherstone George 
Street School; (10) re-wiring of the electrical 
installation at Pontefract Church of England 
Girls’ School; (11) repairs to boundary walls 
and erection of chain-link fencing at the 
proposed new Stocksbridge Junior Mixed 
Infants’ School, Spink Hall Lane, Stocksbridge. 
Applications for contracts 1, 2, 3, 4, 5 and 6 
to the office of the Divisional Architect, 
Salisbury Buildings, Albert Street, Harrogate; 
and for contracts 7 and 8 to the office of the 
Divisional Architect, Planet Road, Adwick- 
le-Street, near Doncaster; and for contracts 
9 and 10 to the office of the Divisional 
Architect, Bishopgarth, Westfield Road, Wake- 
field; and for contract 11 to the office of the 
Divisional Architect, Flint Street, Hudders- 
field. Only electrical installation contractors 
on the register of the National Inspection 
Council are invited to tender for contracts 4, 
6, 7, 9 and 10, quoting National Inspection 
Council Certificate number. Tenders by May 2. 

*West Riding.—Toilet accommodation, etc., 
at Wombwell for C.C. Tenders by April 24. 
_ West Sussex.—Following for C.C.: (a) addi- 
tional music room at Chichester Lancastrian 
Secondary Modern School for Girls (job 
6868); (b) additional physics laboratory at 
Chichester Lancastrian Secondary Modern 
School for Boys (6769); (c) extensions and 
modifications to Chichester Rumboldswhyke 
Infants’ School (6127). Applications to the 
County Architect, County Hall, Chichester, by 
April 18. 

*Widnes, Lancs. — Painting of 
premises for B.C. Tenders by May 19. 

Wilmslow, Ches.—Extennal painting of 
houses for U.D.C., including (group I 
44, Lacey Green estate; (II) 40 aluminium 
prefabricated bungalows, Wallingford Road 
and Cumber Lane. Documents from A. J. 
Riley, engineer and surveyor, Council Offices, 
Green Hall, Wilmslow. Deposit £2 2s. 
Tenders by April 21. 

Wortley, Yorks.—Following for R.D.C.: (1) 
Provision of 32 porches in pre-war Council 
houses at Pilley; (2) supply and installation 
of open fires to renlace 57 Yorkshire type 
ranges at Oughtibridge. Applications to 
Arthur Wikeley, engineer and _ surveyor, 
Council Offices, Grenoside, Sheffield. Tenders 
by_ April 20. 

York — Provision of a bathroom and hot 
water services and repairs at 17 Kitchener 
Street for City Council. Documents from 
E. Firth, city architect, 8 St. Leonard’s Place, 
York. Deposit £1 (cheques payable to Cor- 
poration). Tenders by April 21. 


CLOTHING AND TEXTILES 


*Dorset.—Amublance service uniforms for 
C.C. Tenders by April 28. Sie 

Perth.—Supply of overalls and oilskins for 
City Council. Documents from A. H. Martin, 
town clerk, City Chambers, Perth. Tenders 
by April 21. 


Town 


school 
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DEMOLITION 


Halifax, Yorks.--Demolition of property at 
(1) Three Trees, Illingworth, and (2) Jumples 
rlouse, Mixenden, for B.C. Documents from 
the Borough Engineer, Crossiey Street, Hali- 
fax. Deposit £1, cheques payable to Corpora- 
ton. Tenders by April 29. 

Heywood, Lancs.—-Demolition of 31 houses 
in the Bridge Street and Leigh Street clearance 
areas, for B.C. The work includes complete 
demolition, filling cellars, removal of materials 
and clearance of the sites. Documents from 
the Borough Engineer and Surveyor, Muni- 
cipal Buildings, Heywood. Deposit £2 2s. 
Tenders by April 29. 

Merionethshire. — Demolition of five brick 
towers with reinforced concrete roofs at 
Gibraltar Camp, Peniarth, near Towyn, for 
C.C. The material from the demolished 
towers, together with that from one already 
demolished, is then to be moved to a site 
approximately 200yd. to 400yd. away Docu- 
ments from the County Planning Officer, 
County Offices, Lombard Street, Dolgellau. 
Tenders by April 21. 

Torquay, Devon.—Demolition of Adwell, 9 
Tcignmouth Road, for B.C,, together with 
site stripping and levelling. Written applica- 
tions to the Borough Engineer, Town Hall, 
Torquay. Tenders by April 24. 

Truro, Corn.—Demolition and clearing of 
sites at the following for City Council: (1) 
1-6 Tippets Backlet and Leats urinal; (2) 2-10 
Pydar Cottages; (3) 1-7 Sunrise Cottages and 
71 Pydar Street; (4) 32-34 Moresk Road. 
Documents from S. John O'Farrell, city engi- 
neer and surveyor, Municipal Buildings, Truro. 
Tenders by April 24. 


ELECTRICAL 


Bath.—Snow Hill redevelopment, 94 dwel- 
lings and one communal laundry—electrical 
installation, for City Council. Applications 
to Snailum and Le trevre, architects, 18 Brock 
Street, Bath, by April 21. Deposit £1 Ils., 
cheques payable to Corporation. 

Cardiff.—Complete electrical installation in 
the Fairwater County Primary School, Pentre- 
pane Road, for City Council, Documents 
from W. S. Atkins and Partners, 6 Park 
Place, Cardiff. Deposit £2 2s., cheques pay- 
able to Corporation. Tenders by April 27. 

vewsbury, Yorks.—Renewal of the general 
overhead lighting installation in the Covered 
Market for B.C. Documents trom the omce 
of the Borough Architect and _ Buildings 
Surveyor, Town Hall, Dewsbury. Tenders 
by April 18. 

Ipswich, Suffolk.—Electrical installation at 
St. Matthew’s Baths for B.C. Documents from 
the Borough Engineer and Surveyor, 19 Tower 
Street, Ipswich. Deposit £3 3s. Tenders by 
May 1. 

Manchester.—Supply and installation of the 
following for City Council: (a) Two passenger / 
goods lifts at the Central Technical College; 
(b) two passenger lifts and (c) electrical engi- 
neering services at Elizabeth Gaskell College 
Hostel. Documents from City Architect, P.O. 
Box 488, Town Hall, Manchester. Tenders 
by May 3. 

Manchester.—Supply and erection of a 
posmengee lift and a goods lift at Elizabeth 
Gaskell College extensions for City Council. 
Documents from City Architect, P.O. Box 488, 
Town Hall, Manchester. Tenders by April 18. 

*Margate, Kent.— Millmead Road housing 
estate, stage I, for B.C. Tenders by April 29. 

Northwich, Ches.—Electrical wiring of eight 
dwellings off Grange Road, Cuddington, and 
28 dwellings off Wessex Drive, Rudheath, for 
R.D. Documents from the offices of the 
Engineer and Surveyor, Whitehall, Hartford, 
Northwich. Deposit £1 ls. Tenders by May 4. 

Peterborough. — Electrical installation for 
extensions to Arthur Mellows Village College, 
Glinton, for Peterborough Joint Education 
Board. Comprising three laboratories, one 
classroom, a handicraft room and other 
accommodation. Documents from Surveyor 
to the Board, Town Hall, Peterborough. 
Deposit £2 2s. Tenders by May 5. 

Portrush, Antrim.— Installation of fairy 
lighting for U.D.C. Documents from Town 
Surveyor, Dunluce Street, Portrush. Tenders 
by April 24. 

Scunthorpe, Lincs.—Electrical re-wiring to 
modern standards of 238 pre-war houses, 
Crosby estate, for B.C. Documents from the 


Housing Manager, Housing Department, 
Lincoln Gardens, Scunthorpe. Tenders by 
April 27 


Sunderland, Dur.—Electrical installation in 
305 dwellings for B.C. Documents from 
Borough Architect; Grange House, Stockton 
Road, Sunderland. Tenders by April 18. 

Tyrone. — Electrical installation and 
mechanical services installation required in 
connection with the new county headquarters 
at Omagh for Documents from 
McCandless and Barton, consulting engineers, 
6 Murray Street, Belfast. 1. Denosit £3 3s. 
each. Tendezs bv Mav 5, 
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Iyvrone.—-Lift installation in connection 
with the new county headquarters at Omagh 
for C.C. Documents from McCandless and 
Barton, consulting engineers, 6 Murray Street, 
Belfast, 1. Deposit £3 3s. Tenders by 
May 5. 

Wigan, Lancs.—Electrical installation at the 
Council’s proposed new depot to be erected 
on a site situate off Miles Lane, Shevington, 
for R.D.C. Documents from Surveyor to 
the Council, 10 Bridgeman Terrace, Wigan. 
Tenders by May 8. 


GAS AND WATER SUPPLY 


Atcham, Salop.— Laying of approx:mately 
230yd. 3in. diameter spun-iron main at Cross 
Houses housing site for R.D.C. Documents 
from the Engineer and Surveyor, 24 St. John’s 
Hill, Shrewsbury. Tenders by May 5. 

Belfast.—Supply and erection of three 
storage calorifiers, etc., at Ormeau Avenue 
baths, for City Council. Documents from 
City Surveyor’s Department (Room 88), City 
Hall, Belfast, 1. Tenders by May 8. 

Bradford, Yorks. — Construction of a 
masonry-faced pumphouse with access road 
at Heaton reservoir for Corporation water- 
works. Documents from the Waterworks 
Engineer, 50 Darley Street, Bradford, 1. 
Deposit £5 5s. Tenders by May 1 

*Bushey, Herts.—Additional surface water 
sewer for U.D.C. Deposit £2 2s. Tenders by 
April 25. 

Dorset.—Contract 11, for West Dorset 
Water Board. Work includes manufacture, 
supply, erection, testing and setting to work 
of electrically driven pumps, together with 
control gear, telemetering equipment, sterilsa- 
tion plant and other appurtenant works at 
Hooke pumping station. The total output of 
the station will be in the region of 36,000 
gallons per hour against a total head of about 
420ft. Documents from Engineer and Man- 
ager, 45 South Street, Bridport, Dorset. 
Deposit £2 2s., by cheque. Tenders by 
June 3. 

Kingsclere and Whitchurch, Berks.— 
Southern area water supply, contract 4C, 
chlorinator house, for R.D.C., including con- 
struction of a small brick building alongside 
the water tower in Whitchurch. Documents 
from Lemon and Blizard, engineers, 59 Tuftor 
Street, Westminster, London, S.W.1. Deposit 
£3 3s., cheques payable to R.D.C. Tenders 
by May 8. 

Kirkintilloch, Dunbarton.—Construction of 
a filter station near Woodburn reservoir, for 
B.C., the works comprise filter house. sludge 
settling tanks, sludge drying beds together 
with all incidental piping and roadworks. 
Avplication to Crouch and Hogg. engineers, 
18 Woodside Crescent, Glasgow, C.3. 

Kirkintilloch, Dunbarton.—Laying of 15in. 
diameter pipes from Woodburn clear water 
tank to Ledgate, extending to about 24 miles, 
for B.C. Applications to Crouch and Hogg, 
engineers, 18 Woodside Crescent, Glasgow, 
5: 

Middlesbrough, Yorks.—Supply of the fol- 
lowing bitumen-lined and sheathed steel pipes 
and specials, for a conduit from Darlington 
to the Middlesbrough area, for Tees Valley 
and Cleveland Water Board: (Contract 126, 
section 1, set 1) (a) Approximately 44 miles 
of 39in. diameter pipe; (contract 126, section 
2, set 2) (a) approximately six miles of 39in. 
diameter pipe; (contract 129, set 3) (a) ap- 
proximately seven miles of 42in. diameter 
pipe, (b) approximately 4 mile of 24in. 
diameter pipe; (contract 131, section 1, set 4) 
(a) approximately 1{ miles of 36in. diameter 
pipe, (b) approximately 1% miles of 33in. 
diameter pipe; (contract 131, section 2, set 5) 
(a) approximately 14 miles of 33in, diameter 
pipe, (b) approximately {% mile of 30in. 
diameter pipe. Applications in writing to 
T. S. R. Winter, engineer, new works, etc., 
The Tees Valley and Cleveland Water Board, 
Corporation Road, Middlesbrough. Deposit 
£3 3s. each, cheques payable to the Board. 
Tenders by April 26. 

Northern Ireland.—Supply and erection at 
Coolkeeragh power station, Londonderry, of 
two 25,000 g.p.m. circulating water pumps 
and two non-return valves, suitable for opera- 
tion with the existing pumps which have a 
discharge head of 30ft., for Electricity Board. 
Documents from Kennedy and Donkin, con- 
sulting engineers, 64 Royal Exchange, Man- 


chester, 2. Deposit £5 5s. Tenders by 
June 12. 
Youghal, Cork, Eire.—Improvement to 


water supply scheme for U.D.C._ The works 
consist of: Construction of river intake, rapid 
gravity. filters, clear water tank, new trunk 
mains and re-valving of existing mains. The 
approximate lengths of asbestos - cement 
mains to be laid are as follows: 815 lin. yd. 
of 10in. asbestos-cement class B pipe; 2,059 
lin. yd. of 8in. asbestos-cement class B pipe. 
Documents from H. N. Walsh and Partners, 
consulting engineers. 39 Sundays Well. Cork. 
Deposit £15 15s. Tenders by April 29, 
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Youghal, Cork, Eire.—Supply and delivery, 
f.o.r. Youghal, and erection of equipment for 
chemical dosing, rapid gravity filters and 
sterilisation of the water supply, for U.D.C. 
Documents from H. N. Walsh and Partners, 
consulting engineers, 39 Sundays Well, Cork. 
Deposit £2 2s. Tenders by April 29. 

Youghal, Cork, Eire.— Improvement to 
water supply scheme. Level recording equip- 
ment for the service reservoir at Youghal, 
for U.D.C. The equipment shall consist of 
a float and transmitter to be erected in the 
service reservoir with a small indicating dial 
for setting and checking purposes, a remote 
recording instrument for mounting in the 
Town Hall and the necessary power unit to 
operate the eauipment over the telephone 
lines. Documents from H, N. Walsh and 
Partners, consulting engineers, 39 Sundays 
Wall, Cork. Tenders by April 29. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


Lybster, Caithness.—Reconstruction in steel- 
sheet piling (1,200 sq. ft.) and mass concrete 
(200 cu. yd.) of the spur jetty in the harbour 
for Harbour Society, Ltd. Documents from 
Arch. Henderson and Partners, consulting 
engineers, 11 Queensgate, Inverness. Plans 
also seen at Clydesdale and North of Scotland 
Bank, Ltd., Lybster. Tenders by April 28. 


HEATING AND VENTILATING 


Abertillery, Mon.—Provision of low 
pressure hot water installation served bv a 
gas-fired boiler, in accordance with 
recognised standards at the Metropole 
Theatre for _U.D.C. Documents from 
Reginald M. Eke, engineer and _ surveyor, 
Council Offices, Abertillery. Deposit £2 2s. 
Tenders by April 24. 

East Riding. — Installation of heating and 
hot water and cold water services at the 
proposed county secondary school, Howden, 
for C.C. Applications to the County Architect, 
County Hall, Beverley. Tenders by April 26. 

*Wimbledon, Surrey.—Heating and ventila- 
tion, Town Hall and Public Hall, for B.C. 
Deposit £2 2s. 


HOUSING SCHEMES 


Atcham, Salop. — Two blocks of two- 
bedroom flats (four flats per block) for R.D.C. 
Documents from the Engineer and Surveyor. 
. St. John’s Hill, Shrewsbury. Tenders by 
May 5. 

*Birmingham.—-Seventy-eight dwellings. con- 
tract 755B, for City Council. Deposit £2 2s. 
Tenders by May 12. 

Blyth, Northumb.—Fifty-two flats and 
maisonnettes at Phoenix Street, hovsing 
scheme 39, for B.C. Documents from 
Borough Engineer, Municipal Buildings. Sea- 
forth Street, Blyth. Tenders by May 12. 

Brackley, Northants.—One pair of bunga- 
lows in stone at Charlton for R.D.C. Docu- 
ments from the Engineer and Surveyor, 
Brackley Lodge, Brackley. Deposit £2 2s. 
Tenders by April 27. 

Canterbury, Kent.—A three-storey block of 
12 flats at Spring Lane estate for City Council. 
Documents from John L. Berbiers, city archi- 
tect, Municipal Buildings, Canterbury. 
Tenders by May 12. 

Cardiff.—Six single-bedroom flats at Hazlett 
Close, Llanrumney. for City Council. Docu- 
ments from the Citv Architect’s Devartment, 
Municipal Offices, Greyfriars Road, Cardiff. 
Deposit £2 2s., cheaues nayable to Corpora- 
tion. Tenders by April 27. 

Chatham, Kent.—Erection of Snodhurst 
House, 25 old peoonle’s flatlets, at Wayfield 
Road, Wayfield estate. for B.C. Avovlications 
in writing to J. A. T. Richards. borovgh engi- 
neer and survevor, Town Hall. Chatham. 
Deposit £2 2s. Tenders by Mav 10. 

Chelmsford, Essex.—Fortv-three houses, 14 
old aged persons’ bungalows, 34 garages, 
together with roadworks and incidental site 
works, at Pyms Farm estate, Galleywood, in 
the parish of Great Baddow, for R.D.C. 
Documents from the office of the Housing 
and Estates Manager (Room 27), Council 
Offices. New London Road. Chelmsford. 
Denosit £2. Tenders by May l. 

Chester.—Four bungalows and eight houses 
at Arrowcroft Road, Guilden Sutton. for 
R.D.C. Documents from the office of T. C. R. 
Eaton. architect, 16 White Friars, Chester. 
Deposit £3 3s:, payable to R.D.C. Tenders by 
April 24. 

Denby Dale, Yorks.— Nine aged persons’ 
bungalows, together with immediate drainage 
and associated roadworks and _ sewers, at 
Church Street site, Emley, for U.D.C. Docu- 
ments from Tosevh Berry and Sons, chartered 
architects. 5 Market Walk. Huddersfield. 
Deposit £2 2s., cheaues payable to U.D.C. 
Tenders by April 18. 

Doncaster. Yorks. — Twenty-two houses at 
Cantley and nine houses at Intake of two 
types, contract 709, for B.C. Documents from 
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the Borough Architect, 15 South Parade, 
Doncaster. Deposit £2. Tenders by Apri] 19. 

East Kesteven, Lincs. —- Following for 
R.D.C.: Four traditional bungalows, type 
1958E, one pair at High Street, Osbournby, 
and one pair at Church Street, Digby. Docu- 
ments from Council’s Architect, Council 
Offices, Northgate, Sleaford. Tenders by 
April 19. 

*East Suffolk.—- Police house at Eye for 
Standing Joint Committee. Apply by April 18. 
Devosit £2 2s. Tenders by May 5. 

Flintshire—Farm house at Mount Pleasant 
Farm, Sychdyn, near Mold, for C.C. Applica- 
tions to Maysmor W. Jones, county land agent, 
16 Wrexham Street, Mold. Deposit £2 2s., 
cheques payable to C.C. Tenders by May 8. 

Goole, Yorks.— Twenty houses and eight 
bungalows at Rawcliffe Bridge for R.D.C. 
Documents from the Surveyor, Rural District 
Council of Goole, 149 Boothferry Road, Goole. 
Deposit £2 2s. Tenders by May 5. 

*Hale, Ches.—Flats at Delahays estate for 
U.D.C. Deposit £2. Tenders by May 9. 

Isle of Wight.—One pair of bungalows and 
drainage works at Thorley for R.D.C. Docu- 





ments from 30 Pyle Street, Newport. Deposit 
£2 2s. Tenders by May lI. ; 
Llwchwr, Glam. — Seventeen composite 


blocks of six dwellings at Loughor, Gowerton 
and Gorseinon (the sites are available for 
immediate building operations), for U.D.C. 
Documents from Owen C. Wilkinson, Housing 
and Estates Department, Council Offices, 
Gorseinon, Deposit £2 2s. Tenders by 
May 10. 

Maldon, Essex.—One block of eight flats 
at Queen Street, Southminster, for R.D.C. 
Documents from the Engineer and Surveyor, 
Wantz Road, Maldon. Deposit £2 2s. Tenders 
by April 19. 

Middleton, Lancs.—Sixty-seven houses, three 
bungalows and 30 flats at Hollin estate for 
B.C. Documents from the Borough Surveyor. 
Town Hall. Middleton. Deposit £2 2s. Tenders 
by April 28. 

Morpeth, Northumb.—Ten houses complete 
with outhouses, drainage and footpaths at 
Scots Gap, for R.D.C. The laying of flagged 
footoaths and minor reinstatement of estate 
roads are also included in the auantities. 
Documents from Engineer and Surveyor. 
Council Offices. Dacre Street, Morpeth. 
Denosit £2 2s. Tenders by May I. 

Moira, Down.—Ten bunaglows with site and 
ancillary works at Waringstown. for R.D.C. 
Documents from the Rural District Council 
Office, Sloan Street. Lurgan. Denosit £2 2s. 
Tenders by April 19. 

*Newbury. Berks.—One hundred and six 
houses, scheme 9a, for B.C. Tenders by 
Mav 5. 

Newcastle Emlyn, Carms.—Twenty-six dwel- 
lings (12 houses. eight flats and six bungalows) 
on the housing estate at Treherhert. Cwmanne, 
for R.D.C. Anovlications to S. J. Davies, clerk 
to the Council. Covncil Offices, Pontwelly. 
Llandyssul, by Avril 15. . 

Northern Ireland. — Following for Hors'ng 
Trust: (a) 37 dwellings and one shoo, 
together with ancillary and engineering works 
at Fovle Hill (development ITI): (bh) ?? 
Awellings and 11 garages, together with an- 
cillary and engineering works, at Elmwood 
Road. Documents from the offces of the 
Trust. 12 Hope Street, Belfast. 12. Deposit 
£3 each. Tenders by April 25. 

Norfolk. — Following for C.C.: Thorne St. 
Andrew (Thrnder Lane}—police inspector's 
house; Avisham—district _nurse’s house; 
King’s Lynn (King George V Avenuve)}—vair 
of Distret Nurses’ houses. Documents 
from the Conntv Architect. 27 Thorre Road, 
Norwich. Nor OIT. Tenders by April 28. 

*Northwich, Ches.— Twelve dwellings for 
R.D.C. Deposit £2 2s. Tenders by May 4. 

*Radnorshire——New farm houses for C.C. 
Devosit £2 2s. Tenders by May 6. 

St. Albans, Herts.—Two flats and two 
garages on the corner site at the junction of 
Watson’s Walk and Old London Road, for 
City Council. The contract will include for 
the demolition of six existing properties on 
the site. Applications to the City Engineer’s 
Department, 16 St. Peter’s Street, St. Albans. 
Tenders by April 24. 

Shipston - on - Stour, War. — Eleven one- 
bedroom bungalows at Long Compton for 
R.D.C. Applications to Earp, Badger and 
Harrison, architects, Guild Chambers, Scholars 
Lane, Stratford-on-Avon. Deposit £2 2s. 
Tenders by April 26. 

*Tottenham, Middx.—One. hundred and 
twelve dwellings, contract D, for B.C. Apply 
by May 1. Deposit £2 2s. 

Washington, Dur.— Forty-two houses and 
the construction of roads and sewers at 
Village Lane, for U.D.C. Documents from the 
Engineer and Survevor, Council Chambers. 
Washington. Deposit £2 2s. Tenders by 
May 15. 

*Wood Green, Middx.—Eight flats for B.C. 
Deposit £1 1s. Tenders by May 5. 
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MATERIALS AND SUPPLIES 


Aberdeenshire.—Supply of petrol, derv and 
fuel oil during the year 1961-62 for C.C. 
Documents from the County Surveyor, Council 
Offices, 4 Albyn Place, Aberdeen. Tenders 
by April 18. 

Downpatrick, Down.—Delivery to Down- 
patrick of 120 litter bins, complete with fix- 
ing Clips to suit 34in. by 34in. post for 
R.D.C. Firms tendering should submit with 
the tender a sample of the bin which they 
propose to supply. Tenders to the Engi- 
neer, Council Offices, Quoile Road, Down- 
patrick, by April 24. 

*Islington.—Supply of 

Tenders by May 3. 
_ Morpeth, Northumb.— Eighty-nine houses, 
Spelvit Lane, supply of the following, for 
B.C.: (1) Sanitary fittings; (2) fireplaces; (3) 
electrical installation. Documents from F. K. 
Perkins,. borough surveyor, 36 Bridge Street, 
Morpeth. Tenders by April 24. 

Northfleet, Kent.—Supply of the following 
during the period ending April 30, 1962, for 
U.D.C.: Concrete paving slabs; concrete kerbs; 
liquid bitunien; tar macadam; ragstone chip- 
pings; sand and ballast; cement. Documents 
from the Engineer and Surveyor, Town Hall, 
Northfleet. Tenders by April 28. 

Oakengates, Salop.—Supply of the under- 
mentioned for the 12 months commencing 
Avril 1, 1961, for U.D.C.: Precast concrete 
kerbs and flags; tarred bituminous macadam: 
broken stone or slag and chippings; washed 
crushed gravel; washed sand; hire of road 
rollers; manhole covers and frames, gulley 
grates and frames. Documents from the Engi- 
neer and Surveyor, Council Chambers, Oaken- 
gates. Tenders by April 19. 


Salford, Lanes.—Supply of fuel oil for 
heating purposes to various departments for 
City Council. Documents from the Director 
of Education, Education Office, Chapel Street. 
Salford, 3. Tenders by May 3. 


PLANT AND MECHANICAL TRANSPORT 


Armagh.—Supply of a tractor fitted with 
cab and bucket loader and trailer fitted for 
refuse collection, for U.D.C. Documents 
from City Surveyor, City Hall, Armagh. 
Tenders by April 24. 

Bangor, Down.—Following items of plant 
for B.C.: (1) One Pattisson-mounted  three- 
cvlinder single-unit turf piercer; (2) one 
Ransomes 20in. Antelope power lawn mower; 
(3) one Austin A35 Sewt. van: (4) one 
80-gallon capacity oil-fired tar boiler. Docv- 
ments from the Borovgh Surveyor. Town 


towels for B.C. 


Hall. The Castle, Bangor. Tenders by 
April 25. 
Brecon. — Supply of a 12 cu. yd. capacity, 


rear-loading refuse collection vehicle for 
B.C. A condition of the tender will be that 
it is accomnanied by an offer to purchase 
a 1951 Redford refuse collection vehicle 
which will be withdrawn from service upon 
delivery of the new vehicle. Documents 
from the Borough Srrveyor, Municipal 
Offices, Brecon. Tenders by April 24. 


Nonegal, Eire.—Supply and delivery of the 
following for C.C.: (a) 11 8- to 10-ton end- 
tioping diesel trucks for which 11 5-ton tiv- 
ping lorries owned by the Council must be 
taken in vart exchange; (b) four 5-ton end- 
tipping diesel trucks. Documents from 
A. A. Sharkey, county secretary. County 
Honse. Lifford. Tenders by April 19. 


Dovnhartonshire. — Supply of the following 
for CC.: Two Karrier Gamecock chassis/cab 
9ft. Zin. w.b. medium diesel engine, tyres 
700 by 20-10 p.r.; end-tipning gear and 
ranelled bodv with steel floor and _ sides, 
dimensions llft. by 7ft. by lft. 6in. drop- 
sides. The vehicles to be painted. lettered 
and delivered Dumbarton. Offers. under 
sealed cover and endorsed “Road Vehicles.” 
to reach the Corvnty Clerk. Covnty Buildings, 
Dumbarton, by 10 a.m., April 24. 

Ginving, Suffolk.—Following for R.D.C.: 
Supvly and delivery of a 12/20 cu. vd. or 
similar capacity compression refvse collec- 
tion vehicle with part exchange acceptance 
by the tenderer of an 11.4 cu. vd. side-load- 
ing Shelvoke and Drewry vehicle which mav 
be inspected by arrangement at the Cleans- 
ing Depot. Tenders, in a plain sealed en- 
velone endorsed “Tender—Refuse Collection 
Vehicle.” to W. M. Bennett, clerk of the 
Council.. Council Offices. Needham Market. 
near Ipswich, by first post. April 27. 

*Lindsey.—Supplv of vehicles and plant for 
C.C. Tenders by April 19. 

Tivernool.—Sroply and delivery of the 
followine for Citv Council: (a) One 20-ton 
low-loading dron-frame semi-trailer; (b) one 
heavv duty diesel engine tractor; (c) one 
45-50-b.h.p. diesel engine crawler tractor, 
complete with hydraulically operated angle- 
dozing equipment. Documents from the 
City Engineer and Survevor, Municipal Build- 
ings, Liverpool, 2, Tenders by May 26, 
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Lunesdale, Lancs. — Karrier Gamecock 
mounted with 18 cu. yd. dual tip refuse col- 
lector body for R.D.C. A 1949 Karrier refuse 
collector is offered in part exchange. Docu- 
ments from John A. Hallsworth, clerk to 
the Council, Council Offices, Hornby, near 
Lancaster. Tenders by April 19. 

Melford, Suffolk.—Supply of one 800-gallon 
cesspool emptying machine, complete with 
200ft. of suction hose and with fully open- 
ing rear door to tank. Vehicle to be fitted 
with diesel engine and heavy duty tyres for 
R.D.C. The Council will be disposing of 
one 1949 Dennis cleansing unit and tenderers 
are asked to indicate what allowance they 
would be prepared to make in respect of this 
vehicle. Tenders, in sealed envelopes endorsed 
“Cesspool Emptier,” to J. A. Shaw, clerk 
of the Council, Council Offices, Chilton 
House, Newton Road, Sydbury, by first post, 
April 25. 


*Midhurst, Sussex.—Supply of _ refuse 
vehicle for R.D.C. 
Radcliffe, Yorks.——Supply of a Bedford 


5-ton lorry for B.C. Documents from Borough 


Engineer, Town Hall, Radcliffe. Tenders by 
April 24. 
*Saddleworth, 


Yorks.—Supply of light 
motor van for U.D.C. Tenders by May l. 


PLAYING FIELDS, PARKS, ETC. 


Barnstaple, Devon.—Reconstruction of three 
grass tennis courts to bituminous macadam 
surfaced courts with kerb surround and the 
supply and erection of chain-link fencing 
surround at Rock Park Sports Centre for B.C. 
Documents from the Borough Surveyor, The 
Castle, Barnstaple. Tenders by April 24. 


*Berwick-upon-Tweed, Northumb.—Resur- 


facing tennis courts for B.C. Tenders by 
April 17. 
Fremington, Devon.—Layout of_ burial 


ground, stage 1, for Parish Council, com- 
prising entrance walls and gates, tarmacadam 
car park, store, water supply, drainage works, 
gravel paths and hedge planting. Documents 
from Oliver and Dyer, architects, Queen Anne 
Chambers, Barnstaple. Tenders by April 26. 

*Havant and Waterloo, Hants.—Construc- 
tion of tennis courts for U.D.C. Tenders by 
May 1. 

Hoyland Nether, Yorks.—Construction of 
a concrete paddling pool at Elsecar Park 
for U.D.C. Documents from Engineer and 
Surveyor, Town Hall, Hoyland, near Barnsley. 
Tenders by May 1. 

Wellington, Salop.—Following at new play- 
ing fields, Hadley, for R.D.C.: (1) Erection 
of groundsman’s house and_ pavilion; (2) 
formation of football pitches, bowling greens 
and tennis courts. Applications to J. Brian 
Cooper, 38 Highfield Road. Edgbaston, 
Birmingham, 15, by April 22. Deposit £2 2s. 


RIVER AND FLOOD PREVENTION 
WORKS 


*Cambridge.—Four contracts for Great Ouse 
River Board. Deposit £5 5s. each. Tenders 
by May l. 


ROADS, BRIDGES AND SITE WORKS 


Aldeburgh, Suffolk.— Construction of 478 
sq. yd. of fine cold asphalt and tarmacadam 
carriageway on hardcore, footways, and 
ancillary works on the Franklin Road housing 
estate for B.C. Documents from the office of 
the Borough Surveyor, Borough Offices, 


Aldeburgh. Deposit £2 2s. Tenders by 
April 29. ; 

Le oy a Suffolk. — Making-up of the 
following for B.C.: Linden Road—772yd. long 


16ft, carriageway, 5ft. footways and 7ft. verges; 
Linden Close—7l5yd. long 16ft. carriageway. 
5ft. footwavs and 2ft. verges; Fairfield Road 
(part of)—76yd. long 16ft. carriageway, 5ft. 
footways and 5ft. verges; Springfield Road— 
219yd. long 16ft. carriageway, 5ft. footways 
and 2ft. verges. The works include construc- 
tion of carriageway (fine cold asphalt and 
tarmacadam on hardcore), drainage, kerbing, 
and construction of footways with grass verges. 
Documents from the office of the Borough 
Surveyor, Borough Offices, Aldeburgh. Deposit 
£2 2s. Tenders by April 29. 
Antrim.—Following for C.C.: (a) Proposal 
1222—reconstruction of approximately 150 lin. 
vd. of route C.37 at Humestown, Ballynure 
(Larne Rural District), including demolition 
of a reinforced concrete bridge. together with 
the resurfacing of a further 180 lin. yd.; (b) 
proposal 893—reconstruction of approximately 
250 lin. yd. of district road 76 (Headwood) 
at Bogtown, .Kilwaughter (Larne Rural Dis- 
trict); (c) proposal 895—reconstruction of 
approximately 150 lin. yd. of district road 85 
(Loughdoe) at Linford Bridge, near Cairn- 
castle (Larne Rural District). Documents from 
County Surveyor’s Office. County Court- 
house, Belfast. Deposit £2 2s. Tenders by 
April 21 : . 
Antrim.—Tarmacadam revairs, resurfacing 
and spraying roads and paths at Greenmount 








164 


Agricultural College, Co. Antrim, for Ministry 
of Finance. Documents from Room 103, Law 
Courts Building, Belfast, 1. Tenders by 
April 19. 

*Banstead, Surrey.—Cold asphalt surfacing 
for U.D.C. Deposit £2 2s. Tenders by May 1}. 

*Barnet, Herts. — Re-laying of paved foot- 
ways for U.D.C. Tenders by April 22. 

Barnard Castle, Dur.—Surfacing of the car 
park off Galgate, approximately 4,200 sq. yd. 
bituminous macadam undercoat with cold 
asphalt wearing surface for U.D.C. Documents 
from the office of F. L. White, surveyor, 
Council Offices, Woodleigh, Barnard Castle. 
Deposit £2 2s. Tenders by April 24. 

*Barnet, Herts. — Patching and 
dressing to carriageways for U.D.C. 
by_April 22. ; 

Barry, Glam.— Advance preparation of 
Crogan Hill housing site for B.C. The works 
include excavation and formation of builders’ 
roads and the laying of sewers and drains, 
comprising 300 lin. yd. of roadworks and 360 
lin. yd. of drainage works. Documents from 
the office of the Borough Engineer and 
Surveyor, Town Hall, Barry. Deposit £2. 
Tenders by April 22. 

*Basildon, Essex.— Improvement of A129 
Southend Road at Shotgate bridge for U.D.C. 
Apply within seven days. 

Bedwellty, Glam.— Bituminous macadam 
carpet coats to carriageways of classified and 
unclassified roads for U.D.C. The works in- 
clude the provision of material and labour 
and the laying by means of a Barber-Greene 
or other approved spreading and finishing 
machine. Documents from T. I. Thomas, 
engineer and surveyor, Municipal Offices, 
Aberbargoed, Bargoed. Deposit £2 2s. 
Tenders by April 21. 

Benfleet, Essex. — Making-up of St. Mary’s 
Road (part), Homefields Avenue, Templewood 
Road, Downer Road (South) (part), and 
Parkstone Avenue for U.D.C. The works 
comprise approximately 9,780 super. yd. of 
concrete carriageway: 4,950 super. yd. of 
concrete footway; 1,500 lin. yd. of surface 
water sewer: 320 lin. yd. of foul sewer, and 
3,000 lin. yd. kerbing. Applications to the 
Engineer and Surveyor, Council Offices, 
Thundersley, by April 17. Deposit £2. 

Beverley, Yorks.—Construction of approx!- 
mately 560 sq. yd. of tarmacadam carriage- 
way and 200 lin. yd. of 6in. sewers at Holly 
Hill, Welton, contract 485, for R.D.C. Docu- 
ments from G. Palfreyman, engineer and sur- 
veyor, 22 Lairgate, Beverley. Deposit £1. 
cheque payable to R.D.C. Tenders by May 2. 

Bexhill, Sussex.—Surface dressing of ap- 
proximately 48,700 super. yd. of carriageway 
for B.C. Documents from Borough Engineer 
and Surveyor, Town Hall, Bexhill-on-Sea. 
Tenders by April 22. 

*Birkenhead, Ches. — Supply of 
materials for B.C. Tenders by May l. 

Birmingham.—Following for City Council: 
(a) Reconstruction of Oxhill Road from 
Windermere Road to Sandwell Road; (b) con- 
struction of carriageways and footways on 
Nechells Green redevelopment area, unit 18 
(part); extension of Duddeston Manor Road 
to Heneage Street; (c) reconstruction of Sandy 
Lane from Camp Hill to Coventry Road. 
Documents from the office of Sir Herbert 
J. Manzoni, city engineer and surveyor, Civic 
Centre, Birmingham, 1. Deposit £2 2s. each. 
Tenders by April 26. 

Brighouse, Yorks. — Making-up of the 
following streets for B.C.: (a) (P.S.W. 29) 
Bracken Road Central, Brighouse; (b) (30)— 
Bracken Road East, Brighouse; (c) (33)—Ye 
Farre Close, Brighouse; (d) (34)—Blackburn 
Road North, Brighouse; (e) (35)—Blackburn 
Road South. Brighouse. Works 29 and 30 form 
one contract, and 33, 34 and 35 form a second. 
Documents from the office of H. A. Sneezum, 
borough engineer, Commercial Street, Brig- 
house. Deposit £1. Tenders by April 28. 

Bury, Lancs.—Supply and laying of appzoxi- 
mately 12,000 sq. yd. of hot-rolled asphalt 
surfacing for B.C. Documents from Borough 
Engineer, Town Hall, Bury. Tenders by 
April 22. : 
_ Cardiff.—Construction of the pile founda- 
tions for one two-storey block of six single- 
bedroom flats at Hazlett Close, Llanrumney, 
for City Council. Documents from the City 


surface 
Tenders 


road 


Architect’s Department, Muncipal Offices, 
Greyfriars Road, Cardiff. Deposit £2 2s., 
Tenders by 


cheques payable to Corporation. 
Apri 27. 

_ Cheadle and Gatley, Ches.—Surface dress- 
ing of approximately 87,000 super. yd. of 
highways for U.D.C. Documents from the 
Engineer and Surveyor, Town Hall, Cheadle. 
Tenders by April 22. 

_ “Chelmsford, Essex. Patching Hall Lane 
improvement, resurfacing, for B.C. Deposit 
{2 2s. Tenders by April 24. 

Christchurch, Hants.—Surface dressing of 
Carriageways within the borough for B.C. 
Work comprises surface dressing, chipping 
and rolling. Documents from Borough Engi- 
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neer, Town Hall, Christchurch. Tenders by 


April 21. 
Colne, Lancs.— Heating and planing of 
approximately 13,500 super. yd. of existing 


hot-rolled asphalt surfacing in Albert Road, 
Primet Hill and Burnley Road (A.56) and 
North Valley Road (B.6250), and resurfacing 
with hot-rolled asphalt for B.C. Documents 
from the Borough Engineer, Town Hall, Colne. 
Tenders by April 25. 

Colne Valley, Yorks.—Reconstruction and 
improvement at the junction of Tanners and 
Varley Road, Slaithwaite, length approxi- 
mately 100yd. for U.D.C. Documents from 


the office of the Engineer and Surveyor, 
Town Hall, Cross Street, Slaithwaite, near 
Huddersfield. Deposit £1 Is. Tenders by 
Apri] 24. 


Down. — Resurfacing in two-coat asphalt, 
approximately 5,800 sq. yd. at Lisburn Streei, 
route A49, Dromore Street, and Crossgar 
Road, route, B7, adjacent to route T2 in 
Ballynahinch, for C.C. Documents from the 
County Surveyor, English Street, Down- 
patrick. Tenders by April 25. 

Durham.—South Road cemetery extension 
for City Council, including the construction 
of approximately 2,000 sq. yd. of flexible 
carriageway, 750 sq. yd. coated macadam 
path, 850 sq. yd. ash path, 1,250 lin. yd. land 
drain and ancillary works. Documents from 
the City Engineer, Town Hall, Market Place, 
Durham. Deposit £2 2s. Tenders by April 18. 

Durham. — Supply and laying of approxi- 
mately 38,300 super. yd. of single hot-rolled 
asphalt, I4in. thick, on the Pity Me by-pass 
section of trunk road for C.C, Documents 
from the County Surveyor, Aykley Heads, 
Durham. Tenders by April 21. 

East Suffolk.—Application and renewal of 
plastic white line and associated road mark- 
ings on trunk and county roads, 1961-62, for 
C.C. Documents from the County Surveyor, 
County Hall, Ipswich. Tenders by April 21. 

Exmouth. — Making-up of Newlands 
Avenue, comprising kerbing, carriageway and 
footpath construction and surfacing and the 
provision of gullies for U.D.C. Documents 
from the office of the Engineer and Surveyor, 
Town Hall, Exmouth. Deposit £2 2s. Tenders 
by April 24. 

Fifeshire.—- Leven Road, Kennoway—con- 
struction of a road extending in length up 


to 660ft. for C.C. Documents from the 
County Surveyor, County Offices, Belfield, 
Cupar. Deposit £2 2s. Tenders by April 18. 


Folkestone, Kent.—Making-up of Wellington 
Road (150 lin. yd.) for B.C. Documents from 
the office of E. L. Allman, borough engineer, 
West Terrace, Folkestone. Deposit £2 2s. 
Tenders by April 22. 

*Glamorgan.—Making-up of private streets 
for C.C. Deposit £3. Tenders by May 7. 

*Gravesend, Kent.—Private street works 
for B.C. Tenders by May 15. 

Halifax, Yorks.— Application by pressure 
sprayer of approximately 52,500 gallons of tar 
for B.C. Documents from the Borough Engi- 


neer, Crossley Street, Halifax. Deposit £1, 
cheques payable to Corporation. Tenders by 
April 14, 


*Hereford.—Roads and sewers at Prospect 
Farm housing estate for City Council. Deposit 
£2 2s. Tenders by April 24. 

Hull.—Construction of approximately 1,200 
sq. yd. of concrete road and 110 lin. yd. of 
sewer on the permanent housing site, ref. 
24B (off Holmgarth Drive) for City Council. 
Documents from the City Engineer, Guild- 
hall, Hull. Deposit £2, payable to City 
Treasurer. Tenders by April 28. 

*Keynsham, Som.—Temple Street improve- 
ment for U.D.C. Deposit £2 2s. Tenders by 
April 28. 

*Kent.—Strengthening of Barming Bridge 
for C.C. Tenders by May 1. 


*Kincardineshire.—Improvement works on 


trunk road A.92 for C.C. Site inspection 
April 24. Tenders by May 12. 
Lancashire.—Construction and  comple- 


tion of roadworks in Oak Road (part of) and 
Elm Road, Penketh, in the rural district of 
Warrington for C.C. Documents from the 
County Surveyor and Bridgemaster, P.O. 
Box 9, Preston. Deposit £2, cheques pay- 
able to C.C. Plans seen at 9 Fishergate Hill, 
Preston. Tenders by April 28. 

*Leeds.—Private street works for City 
Council. Deposit £1 Ils. Tenders by 
April 27. 

Leicestershire—-Making-up of Sports Road, 
Glenfield, for C.C., including approximately 
5,700 sa. yd. carriageway, 1,800 lin. yd. kerbing 
and approximately 950 lin. yd. of surface water 
sewer, Yin. and 12in. diameters. Documents 
from the County Engineer and Surveyor, 
County Offices, Grey Friars, Leicester. Deposit 
£5. Tenders by April 26. 

Maldon, Essex.—Construction of siteworks 
at Bradwell Waterside housing site for R.D.C., 
comprising 430 sq. yd. concrete carriageway. 
220 sq. yd. tarmacadam footpath, 100 lin. yd. 
kerbing, and other incidental works. Docu- 
ments from I. M. Nicholson, engineer and 
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surveyor, Wantz Road, Maldon. Tenders by 


April 19. 

*Newbury, Berks.—Making-up of Priory 
Road and Abbots Road for B.C. Tenders by 
April 27. 

*Newton Abbot, Devon.—Tarspraying for 
U.D.C. 

Peterborough.—Laying of paving slab paths 


at Eye as follows for R.D.C.: (group 1) Eye- 


bury Road, six houses, Eyebury Street 16 
houses; (2) Crowland Road, 12 houses; 
(3) Northam Road, 16 houses, Northam 
Terrace, eight houses, Documents from 
Council's Surveyor, 51  Priestgate, Peter- 
borough. Tenders by May 2. 


Porthcawl, Glam.-—Making up of the follow- 
ing streets for U.D.C.: (1) Eithen Place; (2) 
Vernon Road; (3) Hutchwns Close; (4) West 
End Avenue. Documents from A. C. Rees, 
engineer and surveyor, Council Offices, South 
Road, Porthcawl. Deposit £4 4s. Tenders 
by April 24. 

Port Talbot, Glam.—Construction of roads 
and sewers between Princess Margaret Way 
and Dalton Road, Aberavon, for B.C., com- 
prising 1,500 super. yd. of carriageway and 
200yd. of sewers. Documents from. the 
Borough — Engineer, Municipal _ Buildings, 
Aberavon, Deposit £2 2s. Tenders by 
April 25. 


Portrush, Antrim,-Tarmacadam surfacing, 
resurfacing, patching, surface dressing and 
other road maintenance work, for U.D.C. 
Documents from Town Surveyor, Dunluce 
Street, Portrush. Tenders by April 24. 

*Rayleigh, Essex.—-Making-up of two streets 
for U.D.C. Tenders by May 1. 


*Rotherham, Yorks. 
improvement for B.C. 
by April 28. 

St. Albans, Herts.—Minor improvements 
and reinstatements for the period terminat- 


West Bawtry road 
Deposit £5 5s. Tenders 


ing on March 31, 1962, for City Council. 
Documents from the City Surveyor, 16 St. 
Peter’s Street, St. Albans. Tenders by 
April 20. 


St. Neots, Hunts.—-Construction of ap- 
proximately 1,500 super. yd. of carriageway, 
1,000 super. yd. of footpath and foul and sur- 
face water drainage in connection therewith 
for U_D.C. Applications to E. S. Wilson, 
and Partners, 8 Storeys Gate, Westminster, 
S.W.1, by April 17. Tenders by May 10. 

Sale, Ches.—Making-up of Manor Avenue 
(part) for B.C., consisting of approximately 
1,800 lin. yd. of concrete kerb and channel, 
8,800 sq. yd. of road foundation and surfac- 
ing. 3,900 sq. yd. of footway foundations and 
surfacing, drainage and _ ancillary works. 
Documents from the Borough Engineer's 
Office, Town Hall, Sale. Deposit £2 2s. 
Tenders by May l. 

Slough, Bucks.— Making-up of Orchard 
Avenue for B.C., comprising approximately 
2,000 sq. yd. of tarmacadam carriageway sur- 
facing, 650 lin. yd. of kerbing, 80 lin. yd. 
of 9in. surface water sewer, and ancillary 
works. Documents from the Borough Engi- 
neer, Town Hall, Slough. Deposit £2 2s. 
Tenders by April 28. 

*Southall, Middx. — Reconstruction of 
Trinity Road for B.C. Deposit £2. Tenders 
by April 24. 

Southwell, Notts.—Road, footpath, foul and 
surface water sewers and water main on their 


site for 22 houses off Staythorpe Road, 
Rolleston, for R.D.C. Documents trom 
Council’s Architect, 7 Westgate, Southwell, 


Notts. Deposit £2 2s. Tenders by May 8. 
Stratford-upon-Avon, War.— Following at 
Alcester Road industrial and housing estate 
Mason’s Road extension, for B.C. Provision 
and laying of approximately 140 lin, yd. of 
surface water sewer, together with manholes, 
gullies and connections; approximately 240 
lin. yd. of foul sewer, together with manholes 
and house connections; and construction of 
approximately 1,500 sq. yd. of new carriage- 
way including bulk excavation and provision 


and laying of precast concrete kerbs and 
channels. Deposit £2 2s. Tenders by 
April 24. 

Sunderland. — Following for B.C.: Road 
works—(a) Ashwood Avenue and Oaklands 
Crescent; (b) Thornholme Road. Works com- 


prise (a) approximately 2,500 sa. yd. 6in. con- 
crete foundation and 1,700 sa. yd. footpath 
works; (b) approximately 2,250 sq. yd. 8in. 
concrete foundation and 850 sa. yd. footpath 
works. Documents from_the Borough Engi- 
neer, 27 Fawcett Street, Sunderland, Deposit 
£2 2s. Tenders by April 20. 
*Tenterden, Kent. — Car 
Embassy Cinema for B.C. 
Tenders by April 20. 
Todmorden, Lancs.—Surface dressing of 
approximately 30,000 suver. yd. carriageway. 
including provision of all materials, plant and 
labour, for B.C. Documents from Borough 
Engineer. Municival Offices. Todmorden. 
Devosit £2. Tenders by April 21. ; 
Ventnor, I. of W.—Making-up of a service 
road, Leeson Road, Ventnor, including the 
provision of kerbing, footpath and = carriage- 


ark, rear of 
eposit £2 2s. 


April 13 1961 


way for U.D.C. Documents from the Sur- 
veyor, Salisbury Gardens, Ventnor. Tenders 
by April 29. 

Westmeath, Eire.—Rebuilding of Kilbeggan 
bridge on the Dublin-Galway road for C.C. 
The work comprises the construction in rein- 
forced concrete of a new 30ft. span bridge 
clear of the existing structure, construction 
of a tailrace culvert of 20ft. span, construc- 
tion of retaining walls and provision of gravel 
filling to the widened approaches, diversion 
of the river Brosna, demolition of the exist- 
ing bridge arches, temporary bridge construc- 
tion and other contingent work. Documents 
from J. J. Roughan, consulting engineer, 7 
Lower Abbey Street, Dublin. Deposit £10 10s. 
Plans also seen at the County Engineer's 
Office, County Buildings, Mullingar. Tenders 
by April 22. 

West Riding.—Reclamation of derelict land 
at Bruntcliffe, Morley, together with the 
construction of ditches, culvert and fencing, 
and other incidental works for C.C. Docu- 
ments from the County Planning Officer, 
County Planning Department, 71 Northgate, 
Wakefield. Deposit 48 Tenders by 
April 24. , 

West Riding.—Survey works along the line 
of the proposed Sheffield-Leeds Motorway 
which is 35 miles in length. 1/500 plans 
with contours are required, together with 
longitudinal and cross-sections and other 
supporting information, for C.C. Documents 
from the County Engineer and Surveyor, 
County Hall, Wakefield. Tenders by April 24. 

Worsley, Lancs.—Harrop Street redevelop- 
ment, road and sewer contract, for U.D.C. 
Documents from the Engineer and Surveyor, 
Town Hall, Walkden. Deposit £3 3s. 
Tenders by April 27. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Aberdeen. Reconstruction of the exist- 
ing sludge drying bed, the construction of 
two new beds, and certain ancillary works at 
Tarland Irrigation Farm, Tarland, for City 
Council. Documents from the office of the 
City Engineer, Town House, Aberdeen. De- 
posit £2 2s. Tenders by April 21. 

Ashby-de-la-Zouch, Leics. — Atherstone 
Road and Tamworth Road _ sewerage for 
R.D.C., consisting of laying about 1,300yd. 
of Yin. and 6in. diameter sewers, the con- 
struction of a sewage ejector station and the 
laying of about 300yd. of 4in. diameter 
pumping main, together with manholes, 
house connections and ancillary works, in the 
parish of Measham. Documents from the 
offices of Pick, Everard, Keay and Gimson, 


consulting engineers, 6 Millstone Lane, 
Leicester. Deposit £3 3s. Tenders by 
May 10. 


*Barnet, Herts.—Conveyance of refuse for 
U.D.C. Tenders by April 22. 

*Bournemouth, Hants.—Supply of sewage 
pumps for B.C. Tenders by May 10. 

*Chester-le-Street, Dur.—Sewerage, 
Mow area, for R.D.C. 
Deposit £5. 


Barley 
Apply by April 29. 


Cosford, Suffolk.—Housing site sewerage 
and sewerage disposal works, Crowcroft 
Road, R.D.C., 


i ptedgine-with-Naughton, for 
consisting of small sewage disposal works to 
serve 28 dwellings and to include the laying 
of approximately 220yd. 6in. glazed stone- 
ware sewers with manholes. Documents from 
the Surveyor, Council Offices, 32 High 
Street, Hadleigh, near Ipswich. Tenders by 
April 20. . 

Droitwich, Worcs.—Ombersley sewerage ex- 
tension, contract 4, for R.D.C., including the 
laying of 510yd. of 6in. diameter earthenware 
pipe sewer, together with manholes and 
appurtenant works. Documents from Arnold 
Brooksbank and Son, consulting engineers, 48 
Sunbridge Road, Bradford, 1. Deposit £2 2s., 


cheques payable to R.D.C. Tenders by 
April 25. 
*Evesham, Worcs. — Ashton - under - Hill 
sewerage scheme for R.D.C. Tenders by 
ay 


_*Frimley and Camberley, Surrey. — Sewage 
disposal works extensions, contract 8, for 
U.D.C. Deposit £10 10s. Tenders by May 15. 

*Fulwood, Lancs.—Construction of relief 
sewer for U.D.C. Deposit £2 2s. Tenders by 
May 13 , 

*Goole, Yorks.— Rawcliffe and Rawcliffe 
Bridge sewerage scheme for R.D.C. Deposit 
£3 3s. Tenders by May 13. 

Hertfordshire. — Construction of some 
800yd. of surface water drain at Lybury Lane, 
Redbourn, for C.C. The major part of the 
work is to be carried out in land near the 
highway. The drain will be laid at depths 
up to 10ft., it varies in size from 12in. to 


6in. diameter and has 11 precast concrete 
manholes on its length. Documents from 
County Surveyor, County Hall, Hertford. 
Tenders by April 26, 

Hertfordshire. — Construction of some 
800yd. of surface water drain at Lybury 
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Lane, Redbourn, for C.C. The major part 
of the work is to be carried out in land near 
the highway. The drain will be laid at depths 
up to 1l0ft.; it varies in size from 12in. to 
6in. diameter and has 11 precast concrete 
manholes on its length. Documents from the 
office of the County Surveyor, County Hall, 
Hertford. Tenders by April 26. 

Hoyland Nether, Yorks.—Construction of 
approximately 2,400 super. yd. of carriageway 
and associated sewers from 6in. to Qin. 
diameter at Skiers View Road site, Hoyland, 
for U.D.C, Documents from Engineer and 
Surveyor, Town Hall, Hoyland, near Barnsley. 
Tenders by May l. 

Luton, Beds.—Storm water and foul water 
drainage in connection with phase I of air- 
port development for B.C. The works extend 
over part of the airport and along old Kimp- 
ton Road to junction with Eaton Green 
Road, and include laying sewers up to 27in. 
diameter maximum, with appurtenant works. 


Documents from the Borough Engineer, 
Town Hall, Luton. Deposit £2 2s. Tenders 
by April 21. 


Lymm, Ches.—Following works for U.D.C.: 
(1) Sewage. pumping stations at Statham and 
Sow Brook and the requisite pumping mains 
to deliver the sewage to a new site; (2) a new 
sewage disposal works, comprising inlet 
arrangements, two 40ft. diameter sedimenta- 
tion tanks, allocating and dosing chambers, 
four 90ft. diameter percolating filters, two 
30ft. diameter humus tanks, sludge drying 
beds, storm water tanks, pump house, mess 
room and office, outfall sewer to the River 
Bollin, access road and general site works. 
Documents from Charles J. Lomax and Son, 
chartered civil engineers, 68 Barton Arcade, 
Manchester, 3. Deposit £5 5s., cheques payable 


to U.D.C. Tenders by May 16. 
March, Cambs.—Laying of approximately 
685 lin. yd. of 6in. diameter and 4in. dia- 


meter subsidiary foul sewers, together with 
23 manholes, and ancillary works, at High- 
field Road, for U.D.C. Documents from 
W. S. Pickett, engineer and surveyor, Town 
Hall, March. Deposit £3 3s. (cheques pay- 
able to U.D.C.). Tenders by April 22. 

*Market Bosworth, Leics.—Relief 
and sewerage of Station Road for 
Deposit £5 5s. Tenders by May 13. 

Montgomery.—Construction of about 1,900 
lin. yd. of concrete and glazed stoneware 
pipe sewers, varying in diameter from 6in. to 
15in., with manholes, and sewage disposal 
works, comprising screening and detritus 
tanks, storm overflow chamber, sedimentation 
tanks, storm water tanks, dosing chamber 
and bacteria beds, humus tanks, pumping 
station, sludge lagoon, pipework, chambers, 
road, paths and incidental works for B.C. 
Documents from Edward J. Lloyd, town 
clerk, Council Offices, Montgomery, or 
A. H. S. Waters and Partners, engineers, 25 
Temple Row, Birmingham, 2. Deposit £5 5s. 
Tenders by May 12. 

*Nuneaton, War.— Weddington sewage 
pumping main for B.C. Deposit £2 2s. 
Tenders by April 24. 

Oakengates, Salop.—Proposed relief sewer, 
Trench Road, Trench, for U.D.C., comprising 
about 270 lin. yd. of 15in. and 58 lin. yd. of 
l2in. glazed stoneware pipes, together with 
ancillary works. Documents from the office 
of the Engineer and Surveyor, Council Offices, 
Stafford Road, Oakengates. Deposit £2 2s. 
Tenders by April 18. 

Pontefract, Yorks. — Gallows Hill and Hill- 
crest Avenue, Townville, sewerage for B.C., in- 
cluding the construction of approximately 380 
lin. yd. of 9in. diameter, 360 lin. yd. of 6in. 
diameter and 115 lin. yd. of 4in. diameter 
flexible joint salt-glazed ware pipe sewer, 
265 lin. yd. of 4in. diameter normal salt- 
glazed ware drain connections, together with 
brick and concrete balancing tank 40ft. by 
10ft. by 5ft., manholes, inspection chambers 
and ancillary works. Documents from the 
office of the Borough Engineer, Municipal 
Offices, Pontefract. Tenders by April 24. 

*St. Ives, Hunts.—Sewerage and sewage 
disposal for R.D.C. Deposit £5 5s. Tenders 
by May 24. 


sewers 


R.D.C. 


*Southam, War.—Ratley sewerage for 
R.D.C. Deposit £5 5s. Tenders by May 8. 
*Stourbridge, Wores.—Surface water cul- 


verts for B.C. Apply by April 28. 

*Wandsworth. — Construction of manholes 
for B.C. Apply by April 19. 

*Wandsworth. — Reconstruction of sewers 
for B.C. Apply by April 19. 

*West Kesteven, Lincs.—Long Bennington 
sewerage and sewage disnosal for R.D.C. 
Deposit £5 5s. Tenders by May 19. 

Wokingham, Berks. — Construction of 
1,700ft. of 6in. foul and surface water 
sewers in Simons Lane and Doles Lane for 
B.C. Documents from the Borough Sur- 
veyor, Town Hall, Wokingham. Deposit 
£2 2s. Tenders by April 24. 

*Worthing, Sussex.—Sewage disposal works 
reconstruction for B.C. Apply by April 17. 


STREET LIGHTING 


*Beddingion and Wallington, Surrey.—Group 
B street lighting for B.C. Tenders by 
April 28. 

Bury, Lancs.—Following, for B.C.: (a) Sup- 
ply of 61 steel or concrete columns, 30ft. to 
light source, together with 200-W sodium 
lanterns, lamps. control gear, and _ time 
switches; (b) erection and _ installation of 
above; (c) removal of 120 existing traction 
type standards, overhead lines, etc. Docu- 
ments from Street Lighting Superintendent, 
Street Lighting Department, Hacking Street. 
Bury. Tenders by April 18 

Otley, Yorks.—Installation of group A light- 
ing for U.D.C., comprising the supply and 
erection of 50 plain tubular steel street 
lighting columns and brackets, totally enclosed 
side entry lanterns, lamps, ancillary control 
gear and wiring for 250-watt and 400-watt 
colour-corrected mercury fluorescent lighting 
along a length of 1.069 miles, in Pool Road, 
Otley (route A.659). Docaments from the 
office of the Surveyor and Engineer, North 
Parade, Otley. Deposit £1 ls. Tenders by 
April 29. 

Littleborough, Lancs.—Supply and delivery 
of 24 concrete group B lighting columns, 
together with 60-W sodium discharge 
lanterns, lamps, vacuum jackets, and aux- 
iliary gear for U.D.C. Documents from the 
office of the Engineer and Surveyor, Council 
Offices, Littleborough. Tenders by April 22. 

*Manchester.—Supply of (a) lanterns, etc., 
and (b) bracket sleeves for City Council. 
Tenders by May 2. ‘ 

Willesden, Middx.—Following works for 
B.C.: (a) Supply only 15 140-W and 261 60-W 
sodium lighting units and ancillary equip- 
ment; (b) supply and erection of 15 25ft. 
mounting height concrete columns and 261 
15ft. mounting height concrete or steel 
columns, wiring and fixing of lanterns and 
ancillary equipment. Documents from the 
Borough Engineer and Surveyor, Town Hall. 
Dyne Road, Kilburn, N.W.6. Deposit £2 2s 
Tenders by May 9. 

*Winchester. —- Street 
Council. Deposit £2 2s. 


lighting for City 
Tenders by April 21. 


AWARDS 
BUILDING AND DECORATING 


(See also Housing Schemes) 


Armagh.—Extension to Government factory 
for Ira Ickringill and Co., Ltd—P. Carvill 
and Son, Ltd., Queen Street, Warrenpoint, 
Down. W. H. McAlister and Partners, 
architects, 6 Donegall Road, Belfast, 12; 
John Wright, quantity surveyor, 45 Textile 
Buildings, 9 Donegall Square South, 
Belfast, and A. W. G. Holt, consulting 
engineer, 74 South Parade, Belfast, 7. 

Barrow-in-Furness, Lancs.—Following for B.C.: 
Construction of the crematorium—Direct 
Labour, £54,854 (recommended). 7 

Alterations and additions to St. James’s 
C. of E. Junior School—Direct Labour. 

Battersea.—Following for B.C.: Conversion 
and repair works at 33 Kathleen Road— 
G. A. Flashman and Son, Ltd., Harwood 
Works, Sheepcote Lane, London, S.W.11, 
£2,716; improvements and repairs at 49-51 
Freedom Street, 25-27 Odger Street, 
31-33 Reform Street, 130-132 and 174-176 
Sheepcote Lane—Direct Labour, £1,537, 
£1,400, £1,457, £1,537 and £1,537; founda- 
tions and work below damp course level 
for 16 and 36 maisonnettes, 21 flats, two 
shops, estate office, and 27 lock-up 
garages at Currie Road section of Win- 
stanley Road area—Direct Labour, £43,046 
(all recommended). ; 

Boreham Wood, Herts. — Erection of licensed 
premises, The Green Dragon, at Leeming 
Road, for Charrington and Co., Ltd.— 
Howard Farrow, Ltd., Highfield Road, 
Golders Green Road, London, N.W.11, 
£31,000. E. G. Francklow, architect, 86 Fen- 
church Street, London, E.C.3; and P. J. D. 
Mitchell, quantity surveyor, Anchor 
Brewery, London, E.1. : 

Bromley, Kent.—Redecoration of following for 
B.C.: Grammar School for Boys—C. Edwards 
(Builders), Ltd., 47 Parish Lane, London, 
S.E.20, £796: Grammar School for Girls— 
Bertram (Builders), Ltd., Bromley, £732: 
Quernmore Secondary School for Boys— 
Henry Ludlow, Ltd., Station Buildings. 
Bickley, Bromley, £904; Technical School for 
Girls—Pearce Bros. Builders, Ltd:, la North 
Street, Bromley, £870 (recommended). 

Caernarvonshire.—Erection of a school meals 
kitchen at Bodafon V.A. School for Co. 
E.C.——W,. W. Jackson, 22 Min y Ddol, 
Bangor, £1,862. 

Cardiff.--Offices and canteen at Penarth Road 
for Gulf Radiators. Ltd—John Laing and 
Son, Ltd., Mill Hill, London, N.W.7. 
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Cheadle Hulme, Ches. Teaching block in 
Laingspan construction at Claremont Road 
for Royal Warehousemen, Clerks and 
Vrapers Schools—John Laing and Son, Ltd.. 
Milt Hill, London, N.W.7. 

Cheadle Hulme, Ches.—Erection of ware- 
house and office block at Staniey Road for 
John Williams and Sons, Ltd.—J. Gerrard 
and Sons, Ltd., Swinton, Lancs., £106,000. 
Eric Firmin and _ Partners, architects, 
Thavies Inn House, Holoorn Circus, 
London, E.C.1, and Leslie W. Clark and 
Partners, quantity surveyors, ¥ Ricnmond 
Buildings, London, W.1. Work com- 
menced. 

Chester-ie-Sireet, 
age, etc. at new 
Lamesiey tor British 
Crouch (Contractors), Ltd., 
Kirtiey, Co. Durham. 

Chichester, Sussex.—Improvements to the 61 
houses at Albert Road, Appledram Lane, 
Clay Lane and Frederick Road, for City 
Council— Direct Labour (recommended, 
subject to Ministry approval). Estimated 
cost £19,000, 

Chislehurst and Sidcup, Kent.—Supply and 
erection of approximately 3,000 super. yd. 
of beam and hollow pot flooring, togetner 
with in situ R.C. staircases and canulever 
balconies for 82 dwellings at Northcote 
Road housing site. W. B. Farrow, surveyor 
—Windsor Constructions, Ltd., 98 London 
Road, Mitcham, Surrey, £8,550. Work 
commencing next month. 

Consett, Dur.—Erection of office accommo- 
dation, Consett goods depot for British 
Railways—R. E. Coleman, Ltd., High 
Street, Carrville, Dur. 

Crickhowell, Brecons.—Exterior painting and 
colourwashing of 76 houses on sites at 
Brynglas, Gilwern; Danycoed, Clydach; St. 
Michael’s Close, Cwmdu; and Groesffordd. 
Llangynidr, for R.D.C. Merton Jones and 
Richards, architects, St. Mary’s Chambers, 
Abergavenny, Mon. — F. ‘ Webb, 
Leominster, £1,500 (accepted); I. J. Morris 
and Son, £1,700; Decorcraft, £1,650. 

Croydon, Surrey.—Following for B.C.: Adap- 
tations to form a science laboratory at the 
Lanfranc Secondary Girls’ School in Thorn- 
ton Road—G. F. Dean and Son, 65 Clock 
House Road, Beckenham, £1,463 (accepted); 
E. Holbrook and Son (Croydon), Ltd., 
£1,565; J. Tarpey and Son, Ltd., £1,589; Ives 
and Co. (Contractors), Ltd., £2,007. Work 
commenced. 

Conversion of two classrooms into a 
kitchen and dining hall at Duppas Primary 
School in Goodwin Road, Waddon—G. F. 
Dean and Sons, £4,632 (accepted); R. D. 
Hope and Co., Ltd., £5,557; R. Ashworth 
and Son, £6,855. Work commenced. 

Erection of two temporary transferable 
classrooms at the Overbury Secondary 
Mixed School at Overybury Crescent, New 
Addington—Panel-Lastic Construction Co., 
Ltd., Belvedere Works, Railway Terrace, 
Feltham, Middx., £2,465 (accepted); J. E. 
Lesser and Sons, Ltd., £2,979; R. H. Hall 
and Co., £3,065; Terrapin, Ltd., £3,315: 
Medway Buildings and Supplies, Ltd., 
£3,460. Work commenced, 

Cumberland.—Third instalment of Thursby 
Primary School for C.C. D. W. Dicken- 
son, county architect — George Cowen and 
Sons, Ltd., Old Raffles, Wigton Road, 
Carlisle. 

Darlington, Dur.—cCollege of further educa- 
tion, phases 2 and 3, for B.C., comprising 
the erection of a four-storey steel-framed 
building containing approximately 74,000 
sq. ft. of laboratories, classrooms, assembly 
and dining halls—F. Shepherd and Son, 
Ltd., Lion House, Pottergate, Richmond, 
Yorks., £228,411; Eric A. Tornbohm, 
borough architect — steelwork — Donald 
Clerk and Son, Ltd., Caledonian Steelworks, 
Rutherglen, Glasgow, £31,528; heating— 
G. N. Haden and Son, Ltd., 79 Quayside, 
Newcastle upon Tyne, £31,520; electrical— 
J. Paterson and Co., Ltd., 17 Coniscliffe 
Road, Darlington, £22,104. Work is likely 
to commence on May lI. 

Doncaster, Yorks.—Erection of a pavilion at 
Elmfield Park for B.C.—Beckett and Wood 
(Builders), Ltd., 18 Cemetery Road, Don- 
caster, £4,798 (recommended, subject to 
Ministry approval). 

Doncaster, Yorks.—Erection of the final phase 
of the redevelopment scheme at East Laith 
Gate for Cooplands (Doncaster), Ltd. 
Foster-Smith, Wallis and Anderton, archi- 
tects, 1 Regent Terrace, Doncaster— 
T. Jenkinson and Sons (Doncaster), Ltd.. 
Bentley, Doncaster. Estimated cost £25,000. 

Dunfermline, Fifes.—Erection of a 60,000 
sa. ft. factory for Lvle and Scott, Ltd. 
Taylor-Woodrow (Construction), Ltd.. 
Ruislip Road. Southall, Middx. Estimated 
cost £300,000. lan Burke. Martin and 
Partners, architects, 11 South Tay Street, 
Dundee, and D. I. Burchell and Partners, 


Dur.—Earthworvks,  drain- 
marshalling yard at 
Rauways—Derek 
Station Road, 


Flintshire.—-Extensions to 


Ipswich, Suffolk. 


Lambeth, 
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quantity surveyors, 26 South Tay Street, 
Wunaee. Work has started. 


Ealing, Middx.—Improvements, repairs and 


redecorations at Bedford Hall, Bedford 
Road, for C.C.—Norman Wright (Builders), 
Ltd., Portland House, Portland Koad, 
London, S.E.25, £2,499 (recommended), 


Eastbourne, Sussex.—t ollowing for B.C,; Con- 


struction of head groundsman’s store and 
workshop at Princes Park—Carn and Son, 
90a Tideswell, Eastoourne, £7,303 (recom- 
mended); A. Hudson and Son (Builders), 
Ltd., £7,887; C. A. Rosamond, Ltd., £8,137; 
A. J. Bessant, Ltd., £8,374; J. G. Robinson 
and Sons, Ltd., £9,384; W. Llewellyn and 
Sons, Ltd., £9,988; G. Gower and Sons, Lid., 
£10,140. 

Erection of new entrance and office 
accommodation at Devonshire Park—C. A. 
Rosamond, Ltd., £8,714 (recommended); 
W. Llewellyn and Sons, Ltd., £8,935; A. 
Hudson and Son (Builders), Ltd., £9,143; 
A. J. Bessant, Ltd., £9,264; Carn and Son, 
Lid., £9,337; G. Gower and Sons, Ltd., 


“£9,581. 

Greenfield C.P. 
Schooi for Co. E.C. W. Griffiths, county 
architect—George Eastwood and Sons, Lid., 
The Briars, Aston Hall Lane, Hawarden, 
near Chester, £19,891. 


Gateshead, Dur.—Erection of boys’ grammar 


school and Fell Dyke Junior School tor 
E.C. G. F. Winters, borough engineer 
Middleton and Co., Ltd., Queen Alexandra 
Briage Approach, Sunderland, £253,058 and 
£33,/09, respectively. 


Glasgow.—Erection of a _ store at Argyle 


Street for Greftons, Ltd. Walter Under- 
wood and Partners, architects, 12 Clair- 
mont Gardens, Glasgow, C.3—Tersons, 
Ltd., 4 Dollis Park, London, N.3. Est- 
mated cost £137,000. 


Harrietsham, Kent.—Extension of factory at 


Dickley Lane for the Marley Tile Co., Ltd. 
—John Laing and Son, Ltd., Muit Hull, 
London, N.W.7. 


High Wycombe, Bucks.—Following for B.C.: 


Erection of 14 garages at Hicks Farm estate 

G. A, Griffiths and Son, Verney Avenue, 
High Wycombe, £2,100; provision of public 
conveniences at Desborough Recreation 
Ground and nine garages at Hawthorne 
Road—R. Cooper, Dorking, Surrey, £1,405 
and £1,350, respectively (recommended, 
subject to Ministry approval). 


Hinckley, Leics.—Erection of an office block, 


providing 16,000 sq. ft. of accommodation, 
tronting Rugby Road, for Sketchley, Ltd. 
Turriff Construction (Warwick), Ltd., Bud- 
brooke Road, Warwick. J. H. D. Madin, 
architect, 83/85 Hagley Road, Edgbaston, 
Birmingham, 16. L. C. Wakeman and 
Partners, quantity surveyors, 11/12 High- 
field Road, Edgbaston, Birmingham, 15, and 
Roy Bolsover, consulting structural engi- 
necr, 103 Hagley Road, Birmingham, 16. 
Work about to commence, 


Hove, Sussex.—Reconstruction of a block of 


flats, restaurants and garages—H. Fair- 
weather and Co., Ltd., St. James’s Lane, 
London, N.10. Estimated cost £600,000. 
Erection of the first instal- 
ment of the Cnantry Secondary Modern 
School for B.C. Johns, Slater and Howard, 
architects, 32 Foundation Street—G. A. 
Kenney and Sons, Ltd., P.O. Box 21, Army 
Works, Sproughton Road, Ipswich, £304,48>. 
Work commenced, 


Islington.—Construction of foundations to 


car park, shops and offices proposed at 
Highgate Hill, London, N.19, for Jands 
Property Co., Ltd. Oscar Garry and 
Partners, architects, 66 Gloucester Place, 
London, W.l1—Tersons, Ltd., 4 Dollis Park, 
London, N.3. Estimated cost £200,000. 

Erection of a_ building works 
depot, etc., on site 137, Binfield Koad and 
Lansdowne Way for B.C.—J. Jarvis and 
Sons, Ltd., 259 Vauxhall Briage Roaa, 
London, S.W.1l £53,378 (recommendea), 


Thomas and Edge, Ltd., £55,341; Direci 
Labour Organisation, £55,691; A. “? 
Rowley (London), Ltd., £55,800; Bridge 


Walker, Ltd., £57,200; W. J. Sims, Sons 
and Cooke, Ltd., £58,121. 


Leeds.--Following for City Council: Erection 


of sports pavilions at King George’s Playing 
Fields—-Fredericks Timber Buildings, Ltd., 
£2,584; New Wortley Recreation Ground 
and Potternewton Park—J. H. Wood and 
Co., Ltd., main contractor, 20 St. Columba 
Street, Leeds, 2, £9,213; supply and erection 
of timber sectional superstructures—Frank 
W. Toogood, Ltd., Ashton Vale, Bristol, 3, 
£6,022; public conveniences at Armley Park 

A. Knapton and Sons, Wortley Moor 
Road, Leeds, 12, £2,617 (recommended). 

External painting of 6,664 properties 
Direct Labour (recommended). Estimated 
cost £87,490. 

One block of four and one block of seven 
garages at Iveson Approach—N, B. Bell and 
Co., Ltd., Frankland Terrace, Leeds, 7, 


Liverpool.- 


Manchester.—Following for City 


North Riding. 


Northumberland. 


Northumberland. 


Penrith, 


Port Talbot, Glam.- 


Radnorshire.— 
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£1,948 (recommended extension of contract, 
subject to Ministry approval). 

Erection of the Anfield Com- 
mercial College for City Council—Tysons 
(Contractors), Ltd., Dryden Street, Liver- 
pool, 5, £274,300 (recommended). 

Council: 

Foundation works and supply and erection 
7 a paper shed at Water Street Depot 
J. E. Stephenson and Co., Ltd., 312 Stock- 
port Road, Manchester, 13, and Concrete 
Utilities, Ltd., Kirkby Trading Estate, Mar! 
Road, Liverpool, saaneuieaies classroom 
block in extensions at Didsbury Training 
College—F. . Gibson (Builder),  Ltd., 
Riverside Works, Manchester Road, 
Wilmslow; structural steelwork for street 
paviors workshop at Manchester College of 
Building—Basil Williams (Engineers), Ltd., 
Springhill Works, Nantwich Road, Tarporley, 
Ches.; construction of a sc hool meals 
scullery at Chorlton C. of E. School—J. T. 
Lawlor and Co., Ltd., 9 Lower Byrom Street, 
Manchester, 3; 43 additional prefabricated 
garages at Partington, Hazel Grove and 
Bramhall—Four Square Industries (Middle- 
wich), Ltd., Newton Works, Middlewich 
(recommended). 

Erection of new meat centre, including an 
abattoir, wholesale market and cold store- 
J. Gerrard and Sons, Ltd., Swinton. Esti- 
mated cost £24m. (recommended). 


Middiesbrough, Yorks.—Erection of follow- 


ing for B.C.: Community and branch library 
at Whinney Banks and community centre 
at Berwick Hills. P. R. Middleton and 
Partners, architects, 111 Albert Road 
Charles Tennet, Ltd., Church Road, Stock- 
ton-on-Tees, £36,972, and Smith = and 
I'wentyman, Ltd., 32 Bridge Road, Stock- 
ton-on-Tees, £21,308, respectively. 

Health clinic at Penrith Road, Berwick 
Hills. J. A. Kenyon, borovgh engincer 
Marsh (Builders), Ltd.. Grangefield Road, 
Stockton-on-Tees, £17,922. 


Middlesex.—Supply and erection of steel and 


glass partitioning in the power station at 
Mogden Works for C.C.—Abix (Metal 
Industries, Ltd.), Pool Road, West Molesey, 
Surrey, £896 (recommended). 
Following for C.C.: Stage I 
of the new Sir William Turners School. 
Redcar. Leathart and Son, architects, 49 
Welbeck Street, London, W.1—C. Tennet, 
Ltd.. Church Road, Stockton-on-Tees, 
£127,000. 

Proposed infants’ school at Thornaby- 
on-Tees. R. A. Williams, county architect 

oSkeen and Partners, George Street, 


North Riding. Seceiton of county modern 


school at Loftus for E.C.—Richard Costain 
(Construction), Ltd., Marton Road, Mid- 
dlesbrough, £294,000. Hadfield, Cawkwell 
and Davidson, architects, 17 Broomgrove 
Road, Sheffield, 10, and Wheatley, Brydon 
and Partners, Ltd., structural engineers, 
Federal House, 2 Down Place, London 
W.6 

Additions to Blyth Beb- 
side County Secondary School for C.C. 
Cc. C. Brown, county architect—R. Bowey 
and Son, William Street South, Gosforth, 
£15,118. 

- Erection of primary 
school at West Wylam and junior school. 
Spelvit Lane, Morpeth, and additions to 
Walbottle Campus School, for C.C.  C. C. 
Brown, county architect—-R. W. Bell and 
Co., Ltd., Mistletoe Road, Jesmond, New- 
castle upon Tyne, £62.000, Cawood 
Wharton and Co., Ltd., Harrogate, 
£25,000, and J. Robson, 3 Ord Terrace. 


Stakeford, Northumb., £19,075,  respec- 
tively. 
Parkstone, Dorset.—Warchouse and __ office 


building at Broom Road for The British 
Drug Houses, Ltd.—John Laing and Son, 
Ltd., Mill Hill, London, N.W.7. 

Cumb.— Erection of mortuary at 
Hunter Lane for U.D.C. John Kitchen, 
Lowther Terrace, Penrith, £4,600. 
Extensions and alterations 
to the Cymmer Afan Secondary Modern 
School for C.C.-W. E. Chivers and Sons, 
Ltd., Mill Lane, Western Avenue, Llandaff. 
Cardiff. Frederick D. Williamson, architect, 
Oakwood Chambers, Station Road, Port 
Talbot: and. Mildred and Howells, quantity 
surveyors, 22-23 High Street, Swansea. 
Erection of a primary school at 
Newbridge-on-Wye for C.C. J. A. McRobbie, 
county architect—W. E. Morris, Park Road, 
Builth Wells, Brecons, £28,321. 


Radnorshire.—Erection of rural science block 


at the Secondary School, Knighton, for 
C.c. R. J. A. Wilson and Macmillan, 
architects and surveyors, 4a St. Peter’s 
Street, Hereford—J. Richards and Sons, 
West Street, Knighton, £6.984 (accepted); 
E, Deacon, Ltd., £8,891; W. Powell and Sons, 
Ltd., £8,180. Work has commenced. 


Reading, Berks.—Erection of Tilehurst Pri- 


mary School for B.C.—David Lesley (Con- 
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tractors), Ltd., 23-25 Blagrove Street, 
Reading, £53,292 (recommended, subject to 
M.E. approval). 

Rugby, War.—Construction of a paddling pool 
in reinforced concrete, with brick shelter 
and pump house, adjoining the Rugby 
recreation ground, for B.C.—C. T. Adams 
(Builders), Ltd., Temple Street, Rugby, 
£5,245. 

Sheffield. — Following for City Council: 
Exterior painting work at  schools— 
Wisewood—R. Austin, 188 Halifax Road, 
Sheffield, 6, £970; Pipworth Road—A. B. 
Sanderson, 151 Manor Park Crescent, Shef- 
field, 2, £810; Hatfield House Lane—F. A. 
Tinker and Son, Ltd., 22 Spital Hill, Shef- 
field, 4, £889; interior painting work at 
schools — Morley Street— Ackroyd and 
Abbott, Ltd., 47 Willoughby Street, Sheffield, 
1. £1,615; Hinde House Secondary, Malin 
Bridge. Marlcliffe, Whitby Road and Carfield 

A. Clack, 353 Bramall Lane, Sheffield, 2. 
£1,890, £822, £1,382, £1,357 and £1,720. 
respectively; Springfield—H. W. Clack, 688 
Chesterfield Road, Sheffield, 8, £1,547; Firs 
Hill, Meynell Road, Upperthorpe and All 
Saints—P. Clixby, 252 Gleadless, Sheffield, 2, 
£1,200, £1,800, £1,500 and £900, respectively: 
Pye Bank—W. Ibbotson, 367 Stannington 
koad, Sheffield, 6, £1,456; Greystones— 
W. Redmile and Sons; Ltd., 118 Alderson 
Road, Sheffield, 2, £1,600; Arbourthorne 
Central, Bradway, Intake, Longley, Meers- 
brook Bank, Silverdale Secondary, Stand 
House, Totley, St. Catherine’s, St. John’s 
(Cricket) and St. Patrick’s—W. S. Moss 
(Decorators), Ltd. 187 London’ Road, 
Sheffield, 2, £889, £1,651, £974, £1,279, £872. 
£2,139, £757, £583, £766, £614 and £698, 
respectively; Manor and St. George’s—A. B. 
Sanderson, 151 Manor Park Crescent, 
Sheffield, 2, £1,350 and £1,025, respectively 
(recommended). 

Conversion of laundry building at The 
Moss, Limb Lane, for use as a flat—Wilson 
and Middleton, 101 Leigh Street, Sheffield, 9, 
£1,537; repairs to 19-25 (odd) and 1-4 (con- 
secutive) in Court 5, Little London Road 
The Meersbrook Concrete Co., 31 Sherrington 
Road, Sheffield, 7, first stage works, £769: 
and second stage works, £937; 22-28 (even) 
and 1-4 (consecutive) in Court 6, Little 
London Place—Peter Proctor (Builders). 
Lta., £645 and £792; 27-33 (odd) and 1-4 
(consecutive) in Court 7, Little London 
Road—P. May and Son, 63 Thornbridge 
Road, Sheffield, 1, £717 and £986 (recom- 
mended). 

Re-roofing and repair of a stone-built farm 
at Hazelbarrow Farm, Norton—Direct 
Labour (recommended). Estimated cost 
£2,015. 

Shrewsbury, Salop.—- Construction of new 
nurses’ actommodation at the training 
school at Shelton Hosnital for the Birming- 
ham Regional Hospital Board—T. G. Con- 
struction, Ltd., Wolverhampton, £120,000. 
Work about to commence. 
Southwark.—-Alterations to the laundry at 
St. Peter’s House. Queen’s Row, and pro- 
vision of additional tenants’ stores for 
B. C. Greenaway and Son, Ltd.. 265 Lord- 
shin Lane, London, S.E.22. £3,207 (recom- 
monded); J. A. Dumayne and Co., £3.610: 
Thomas and Edge, Ltd., £4410. 
Tewkesbury. Glos.—Erection of a building to 
accommodate new filtration plant: the con- 
struction of new filter tanks and upward 
flow sedimentation tanks at Mythe water- 
works for the Cheltenham and Gloucesier 
Joint Water Board. The work comonrises 
reinforced concrete work for 12 Candy 
ravid gravity filters. 12 ovramidal sedimen- 
tation tanks. general building work for the 
R.C. framed filter house. the laying of 
associated watermains and drains. and all 
necessary excavation. W. E. C. Bird and 
'. H. Goodridge. joint engineers to the 
Roard—Avonmouth Plant and Construction 
Co.. Ltd.. St. Andrews Road, Avonmouth. 
Bristol. £197.383 (subject to Ministry 
approval). 

Thornaby-on-Tees. Yorks. Alterations to 
Thornaby-on-Tees British Legion Cluh. 
F. B. Swainston. architect. ?8 Albert Road. 
Middleshbrough—-Thomas Rea and _ Son. 
'td.. Eldon Street, Thornaby-on-Tees, 
£8.500. 

Wardsworth,—-External vainting works to 
¢wellings. as follows. for B.C.: 104 dwell- 
yven s at Notre Dame estate—J. W. Cannon 





nd. Co. William Street, Carshalton 
Surrev, £1,603 (accented); Allard and 
Saenders, Ltd. £1.906: M. Howard 


(Mitcham), Ltd., £2.700: Anglo-Scottich 
Constrretion Co.. Ltd.. £3,343: 111 dwell- 
ines at Wimbledon Park estate—C. Ach 
md Son Ltd.. 7le South Side London, 
S.W.4, £2.159 (accepted): Franks ard Co 
(Builders) Utd., £2.777; J. S. Daniels and 
Sons. £3,870; C. Crook and Sons, Ltd.. 
£4,472; Baker and Patrick, £4,622. 


Willesden, Middx. 


Worthing, 


Tunbridge Wells, Kent. 
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Wednesbury, Staffs—External painting of 756 


houses for B.C.: (Section a) 141 and (b) 147 

-G. E. Llewellyn, Lynwood, Broad Lane, 
Essington, near Wolverhampton—(a) £1,399 
and (b) £1,458; (c) 160 and (d) 174—H. L. 
Mason, 516 Sutton Roa¢, Walsall—(c) 
£1,520 and (d) £1,783; (e) 134—C, Taylor, 
32 Irvine Road, Bloxwich, Walsall, £1,340 
(recommended). 


Welwyn Garden City, Herts.—Extensions and 


alterations to Council offices for U.D.C 
C. H. Elsom and Partners, architects, 
10 Lower Grosvenor Place, London, S.W.1 
Cramb and Dean (Ha‘“ield), Ltd., Birch- 
wood Industrial Estate, Hatfield, Herts., 
£45,170. Work to commence May 1. 


West Hartlepool, Dur.— Erection of biology 


department at Brierton Secondary Modern 
School for T.C. Bell and Spouse, archi- 
tects, 10 Scarborough, Street—-W. W. 
Brazell, Ltd., Raeburn Street, West Hartle- 
pool, £6,000. 


West Hartlepool, Dur.—Reconstruction of the 


Greatham Hospital for the Trustees. 
Francis F., Johnson, architect, 16 High 
Street, Bridlington—G. W. Lazenby and Co., 
Ltd., Ferryhill, Co. Durham, £54,138. 


West Sussex. — Extension of Boundstone 


Secondary School, Lancing, for Co. E.C.— 
Keith Andrew and Co., Ltd., 7 Warwick 
Street, Worthing, £136,761 (subject to 
Ministry approval). 


Widnes. Lancs.—Erection of a factory for the 


Goleen Wonder Crisp Co.—main_ con- 
tractor, Myton, Ltd., Western House, 
Western Avenue, Ealing, W.5; main sub- 
contractors, Taylor Woodrow Industrial 
Estates, 41 Welbeck Street, London, W.1. 
Estimated cost £300,000. J. and F. 
Johnston, architects, 5 John's Place, Leith, 
Edinburgh, 6; J. P. Storrier, quantity sur- 
veyor, 31 York Place, Edinburgh, 1; Gunn 
and Anderson, heating and special drainage, 
39 Melville Street, Edinburgh, 3; Phillips 
Structures, structural work, Western House, 
Western Avenue, Ealing, W.5. Work com- 
menced. 


Wigston, Leics.—External repainting of 225 


houses, 25 bungalows and 19 garages in 
one or two contracts (part 1—110 houses 
and 25 bungalows; and part 2—115 houses 
and 19 garages) for U.D.C. F. Isherwood, 
engineer and survevor—T. E. Cundy and 
Sons, Ltd., Leicester, part 1, £1,320 and 
part 2, £1,232 (recommended). Work com- 
mencing May. 

- Foliowing for B.C.: 
Plastering work at Ellerslie, Old People’s 
Home—W, A. Telling, Ltd., 154 Field End 
Road, Eastcote, Pinner, £2,179; rebuilding 
of boundary wall at St. Mary’s Church— 
P. R. Atkins, Ltd., 8 Church Road, London, 
N.W.10, £910; major repairs at 39 Callco.: 
Road and 83 Walm Lane—Claude Bastable, 
Lid., 61 Station Road, London, N.W.10, 
£1,237, and Hunt Bros., 129 Colindeep Lane, 
London, N.W.9, £1,079, respectively 
(recommended). 


Witney, Oxon.—External repainting of follow- 


ing houses for R.D.C.: (Group 1) Asthall, 
Burford Shilton, Swinbrook—68; and (2) 
Bampton, Clanfield—72—S. Koshmar, 43 
Perry Road, New Marston, £1,113 and 
£1,374, respectively; (3) Carterton, Brize 
Norton, Curbridge, Minster Lovell—69; (4) 
Aston, Bampton, Ducklington, Lew—66; 
(6) Hanborough, Freeland, Eynsham—68; 
(7) Bladon, Cassington—64-—Cordial Decorat- 
ing Co.. 14 Marlborough Place, Eynsham, 
£848, £777, £800 and £764, respectively (5) 
North Leigh, Ramsden—60; and (8) North- 
moor, Standlake, Stanton Harcourt, South 
Leigh—79—S. Gregorek, 20 Wytham View, 
Eynsham, £742 and £1,003, respectively. 
, Sussex. — Following for B.C.: 
Alterations to the centre pavilion and the 
erection of a café at Beach House Park 
Field Place (Builders), Ltd., Peacock House. 
Goring Road, Goring-by-Sea, £11,133 
(recommended, subject to reductions). 
Supply of 15 beach cabins—William 
Weller and Son, Ltd., West Street, Lancing, 
£87 15s. each (recommended). 


CLOTHING AND TEXTILES 


Supply of (a) six 
summer and winter uniforms for water- 
works inspectors and (b) 78 sets of short 
jackets, trousers and sou'westers for B.C. 

Montague Burton, Ltd., 29 Calverley 
Road, Tunbridge Wells, £160, and George 
Cohen Sons and Co., Ltd., £177, respec- 
tively (recommended). 


DEMOLITION 


battersea.—Demolition of buildings, includ- 


ing air-raid shelters and provision of fenc- 
ing at Battersea High Street 1 scheme, 
north section, for B.C.—J. E. Walkley, 
Ltd.. 7 Tonsley Hill, London, S.W.18, 
£1,548 (recommended). 


5ermondsey. 


Manchester.—Electrical 


Willesden, Middx. 
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Demolition of fences, gates 
and breaking-up and clearing away site 
concrete 8-12 Glebe Street, for B.C— 
W. H. Penfold and Sons, Ltd., Belmont 
Grove, Belmont Hill, London, S.E.13, £100 
(recommended). 


Bury, Lancs.—Demolition of 1, 2, 3, 4 and 5 


Brickcroft Terrace for B.C——T. B. Tomlin- 
—_ Schofield Street Works, Heywood, 
ancs. 


Fulham.—Demolition work at blocks H and 


J, Fulham Court, for B.C—F. W. P. 
Dyeit, £3,215 (recommended). 


Manchester. — Demolition of building at 


Davyhulme sewage works for City Council 
—M. G. Ryan, 18 Summit Street, Heywood, 
Lancs. (recommended). 


Poplar.—Demolition and clearance of 4 St. 


Stephens Road and 47, 49 51, 53 and 55 
Tredegar Road for B.C.—Frank Valori, 
Ltd.. 34 Christchurch, Road, London, 


_S.W.2, £139. 


Marylebone.—Demolition and associated 
works at Freshwater Place for B.C.—wWill- 
ment Bros., Ltd., 462 London Road, Isle- 
worth, Middx., £1,947 (recommended). 





Sheffield.—Demolition of the following for City 


Council: Certain properties in Brook Street 
and Sarah Street, Netherthorpe—J. Childs, 
172 Manor Lane, Sheffield, £350; Park Hill 
open space, stages 3 and 4—S. Williams, 462 
Coleridge Road, Sheffield, 9, £375 and £195, 
respectively; (1) 19-21 Matilda Street, (2) 
5 Bishop Street, and (3) 1-ll Bramwell 
Street and 97-99 St. oat Road—Sheffield 
and Rotherham Dismantling Co., Ltd., 114 
Abbeyfield Road, Sheffield, 4—(1) £300, (2) 
£200. and (3) £120 (recommended). 


Willesden, Middx.—- Demolition of following 


for B.C.: (1) 7-8 Cambridge Gardens; (2) 
Kilburn Square (phase I); and (3) 46-60 
Albert Road; and (4) 40 Stonebridge Park — 
Haslam and Whymark, Roundwood Road, 
London, N.W.10—(1) £134, (2) £674, and (3) 
£212, respectively, and (4) L. Perlin, Ltd., 
45 Mount Pleasant Road, London, N.W.10, 
£193 (recommended). 


Woolwich. — Demolition of 19 and 20 Bor- 


gard Road and 22 Frances Street for B.C. 

E. W. Spears and Co., Ltd., 53 Callandar 
Road. London, S.E.6, £148 (recommended); 
W. H. Penfold and Sons, Ltd., £270: 
A. Penfold and Sons, Ltd., £160; Chas. 
Griffiths, Ltd., £270; Gorst and Co., Ltd., 
£163; J. W. Doye and Co., £157. 


ELECTRICAL 


Bromley, Kent.—Supply, installation and 


alteration of equipment for the improve- 
ment of traffic control signals at the junction 
of High Street with Market Square for B.C. 
-Automatic Telephone and Electric Co., 
Ltd., Strowger House, Arundel Street, 
London, W.C.2 (recommended, subject to 
C.C. approval). Estimated cost £835. 


Fulham.—Electrical modernisation works in 


pre-war dwellings, as follows, for B.C.: 
245 dwellings at Tooting estates—Lektrix 
Installations, Ltd., 820a Garratt Lane, 
S.W.17, £2,040 (accepted); Elraes, Ltd.. 
£2,120; S. White (Streatham), Ltd., £2,180: 
j. L. Shadwell and Co., £2,616; John 
Lightfoot, Ltd., £3,230; 217 dwellings at 
Clapham estates—S. White (Streatham), 
Ltd.. 109 Mitcham Lane, London, S.W.16, 
£2,506 (accepted); Lektrix Installations, Ltd., 
£2.640; Elraes, Ltd., £2.750; Holliday Hall 
and Stinson, Ltd., £2,775; 157_ dwellings at 
Furzedown estate—L. H. Carter (Elec- 
trical), Ltd., Worcester Park, Surrey. 
£2,238 (accepted); S. White (Streatham), 
Ltd.. £2,538; Elraes, Ltd., £2,561; John 
Lightfoot, Ltd., £2,750; 272 dwellings at 


Henry Prince estate—Elraes, Ltd., 46 
Balham High Road, London, S.W.12, 
£1,765 (accepted); Lektrix Installations, 


Lid., £1,850: S. White (Streatham), Ltd., 
£1,900; John Lightfoot, Ltd., £2,374; J. L. 
Shadwell and Co., £2,452. 

installation at (a) 
Langley estate (contract 242F), and at (b) 
Holland Street and Miles Platting (284A), 
and Mill Street, Ancoats (344), for City 
Council—(a) Bates Electrical Services. 
Salford; and (b) G. W. Henry, Ltd., 10 
Henry Street, Brighouse, Yorks. (recom- 
mended). 


South Shields, Dur.—-Electrical work for 


Whiteleas Junior Mixed School for E.C— 
Gee and Brown, Ltd., Sunderland, £3,617. 

- Electrical installation at 
South Kilburn (blocks S and U) for B.C.— 
Direct Labour (recommended extension of 
contract). Estimated cost £3,100. 


FENCING 


Leeds.—Erection of chain link fencing at King 


George’s Playing Field for City Council— 
Procter Bros. (Wireworks), Ltd., Monkbridge 
Mills, Whitehall Road, Leeds, 12, £1,072 
(recommended). 
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GAS AND WATER SUPPLY 


Ballymena, Antrim. — Supply, distribution, 
laying and jointing of approximately 5,010 
lin. yd. of 3in. diameter spun-iron pipes 
and specials, contract 18, for R.D.C. 
R. Ferguson and S. Mcllveen, consulting 
engineers, 15 College Gardens, Belfasi 
McFadden and Hodges, Kittal, Mosside. 
Ballymoney, £7,800. 

Betws-y-Coed, Caerns.—-Water supply improve- 
ment scheme for U.D.C. Charles J. Lomax 
and Son, consulting engineers, 68 Barton 
Chambers, Barton Arcade, Deansgaie, 
Manchester, 3—Roger Hughes and Co., Lid., 


Llysfaen Road, Old Colwyn, Denbighs. 
Work to commence May. 
Bolton, Lancs.—Filtration plant for swim- 


ming bath at Smithills Technical School for 
B.C.—Bell Bros. (Manchester), Ltd., Denton 
(recommended). 

Leeds.—Supply of (a) various special pipes; 
and (b) 200 4in. rotary meters for City 
Council—({a) Staveley Iron and Chemical 
Co., Ltd., Chesterfield, Derby, £2,167; and 
(b) Leeds Meter Co., Ltd., Tower Works, 
Leeds, 12, £1,000 (recommended). 

Manchester.—Cold water, gas and hot water 
installations and water pressurisation installa- 
tion at Central Technical College for City 
Council—G. and J. Seddon, Ltd., Little 
Hulton, Walkden, Manchester, and G. C. 


Pillinger and Co., Ltd., Sutton, Surrey, 
‘respectively (recommended) 
Reading, Berks.—Supply of water pipes, 


standard pipes and water butts for the pro- 
vision of a water suppvly to the main part 
of Waterloo Meadow allotments, Elgar 
Road, for B.C.—British Estate Services, 
Ltd., 132 Bath Road, Reading, £817 (recom- 
mended). 

Sheffield.—Following for City Council: Supply 


of pumping equipment for the Leeds 
distribution system at Brayton’ Barff 
pumping station—Sulzer Bros. (London), 


Ltd., 31 Bedford Square, London, W.C.1, 
£18,255; cleaning and concrete lining of 
approximately 4,200 lin. yd. of 24in. diameter 
water mains—Tate Pipe Lining Processes, 
Ltd.. Quebec Road, Henley-on-Thames. 
£1 6s. per yd. (recommended). 

West Cornwall.—Following for Water Board: 
Herbert Lapworth and Partners, consulting 
engineers, 25 Victoria Street, Westminster, 
S.W.l. Drift water scheme (contract 7) 
pipelaying—{section a) E. Thomas and Co.. 
Ltd., Kings Street, Falmouth, £78,211; and 
(b) F. W. Hunt (Cornwall), Ltd., Redruth, 
£38,903; Hayle water scheme (coniract 11) 
—Phillack Towans reservoir and pipelaying 
—F. W. Hunt (Cornwall), Ltd., £18.933. 
Work to commence shortly. 

Witham, Essex.—Water supply, Howbridge 
Road development for U.D.C.—Thomas 
Carey and Son, Ltd., Station Buildings, East 
Finchley, N.2, £3,420. 

Witney, Oxon.—Water supply of North Leigh 
and Handborough for r Howard 
Humphreys and Sons, consulting engineers. 
West Street, Epsom—Thomas Carey and 
Son, Ltd., Station Buildings, East Finchley, 
£23,230. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


Belfast.—Construction of a deep water con- 
crete piled wharf and ancillary works at the 
west side of Victoria Channel, extension 
of Stormont Wharf for the Harbour Com- 
missioners—Charles Brand and Son, Ltd., 
33 Welbeck Street, London, W.1. Work 
is expected to start in June. 

Worthing, Sussex.—Sea defence works during 


1961-62 for B.C.——Z. Peskett and Sons, 
Ltd., Angmering, Littlehampton (recom- 
mended extension of contract). Estimated 


cost £5,700. 


HEATING AND VENTILATING 


Croydon, Surrey.—Renewal of heating with 
oil-fired boilers at the Selhurst Grammar 
School for Boys, The Crescent, for B.C.— 
3. C, Perry, Ltd., 4 Devonshire Road, 
Forest Hill, S.E. 23, £16,302 (accepted); 
Norris Warming Co., Ltd., £16,695; K. R. 
Plowright and Co., Ltd., £17,677; C. W. 
Evans and Sons (London), Ltd., £20,193; 
Heating and General Engineering Co., Ltd., 
£20,844. Work commenced. 

Manchester.—Engineering services for the 
hostel at Didsbury Training College for City 
Council—Mumford, Bailey and Preston, 
Ltd., Liverpool (recommended). 

Middlesex.—Supply and installation of heat- 
ing equipment in new buildings at Deep- 
hams Works, sub-contract EMD.7, for C.C. 
—Steam and Air Engineering, Ltd., Dalston 


Gardens, Stanmore, £14,574 (recom- 
mended). 
Newmarket, Cambs.— Improvement’ works, 


consisting mainly of hot water installations 
and indoor lavatories, to 50 vre-war houses 
in the parishes of Burwell, Fordham, Isle- 
ham, Kennett, Swaffham Prior and Wicken, 
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for R.D.C.—Norman Mayes, Ltd., High 
Street, Moulton, near Newmarket, £7,656 
(accepted), 

Sheffield. — Supply and installation of a gas- 
filled steam boiler plant at the Welfare of 
the Blind Department for City Council 
Wright Bros, Partnership, Ltd., £798 (recom- 
mended). 

South Shields, Dur.—Heating _ installation 
(second stage) for proposed St. Cuthbert's 
R.C. Secondary School for the Promoters 

Brightside Heating and Engineering Co., 
Ltd., Lambton Road, Newcastle upon 
Tyne, £4,895. 

Mechanical engineering services for 
Whiteleas Junior Mixed School for E.C. 
Steel Engineering Installations, Ltd., Sun- 
derland, £9,108. 

Willesden, Middx.—Heating installation at 
South Kilburn (blocks S and U) for B.C. 
Comyn Ching and Co. (London), Ltd., 15 
Shelton Street. London, W.C.2 (recom- 
mended, extension of contract). Estimated 
cost £1,900. 


HOUSING SCHEMES 

Bracknell, Berks.— Seventeen- storey hex- 
agonal-shaped point block of flats with a 
concrete main frame and underground 
covered garage awning, together with a new 
community centre and car park at East- 
hampstead, for the Development Corpora- 
tion. Ove Arup and Partners, architects 
and consulting engineers, Fitzroy Street, 
London, W.l—Pauling Construction, Ltd., 
109 Station Road, Sidcup, Kent, £294,686. 

Bristol.—Two five-storey blocks of flats and 
maisonnettes at Barton Hill for City 
Council—J. Laing and Son, Ltd., Mill Hill, 
London, N.W.7. 

Canterbury, Kent..-Three blocks of eight 
maisonnettes at Spring Lane estate for City 
Council. John L. Berbiers, city architect 
Hawkes Construction, Ltd., 25 Railway 
Street, Gillingham, £51,690. Work to com- 
mence immediately. 

Chesterton, Cambs.—Twelve bungalows at 
Histon for R.D.C. H. Jackson, architect 
M. Wynn (Builders), Ltd., 12 The Green, 
Histon, Cambridge. Work commencing this 
month. 

Darwen, Lancs. — Thirty-three Homeville 
traditional units at St. Albans Road for 
B.C.—Middleton and Co, (Contractors), 
Ltd., Trout Street, Preston. 

Doncaster, Yorks.—One pair of houses at 
Cantley Park for B.C.—Frank Moss and 
Sons, Ltd., 33 Partridge Flatt Road, Bessa- 
carr, Doncaster, £3,960 (recommended, sub- 
ject to Ministry approval). 

Folkestone, Kent.—One pair (contract 1) and 
one pair (contract 2) of three-bedroom 
houses at Tennyson Place for B.C.—May 
and Castle, Bradstone Road, Folkestone, 
£3,919 and £4,160, respectively (recom- 
mended in lieu of previous tender, subject 
to Ministry approval). 

Hackney.—Twenty-two flats and _ ancillary 
buildings at 100-106 Mount Pleasant Lane, 
tor B.C.—Direct Labour (recommended). 
Estimated cost £68,460. 

Leeds.—Following for City Council: One 
hundred and eighty-four flats in four 12- 
storey point blocks and 45 garages at Poplar 
estate—F. Shepherd and Son, Ltd., Blue 
Bridge Lane, York, £465,352; 590 traditional 
dwellings and 215 garages at Raynville 
Road, Oldfield Lane and Belle Isle—Reema 
(Chesterfield), Ltd., Starforth Lane, Chesier- 
field, Derbys., £1,131,159; two 12-storey 
blocks of flats and one block of 16 four- 
storey maisonnettes and 47 garages at New 
Carlton—George Wimpey and Co., Ltd., 
Gelderd Road, Leeds, 12, £269,515 (recom- 
mended, subject to Ministry approval). 

One block of 10 type I houses and 
one block of 12 four-storey maisonnettes 
at New Carlton and 13 traditional bungalows 
at Manorfield—N. B. Bell and Co., Ltd., 
Frankland Terrace, Leeds, 7, £41,141 and 
£19,462, respectively (recommended exten- 
sion of contracts, subject to Ministry 
approval). 

Piling work for four-storey maisonnettes 
at Wykebridge (contract 835)—Holmpress 
Piles, Ltd., Leeds Road, Hull (recom- 
mended). 

Manchester.—Following for City Council: One 
hundred and seventy-four dwellings in three 
blocks of 12-storey flats at Hollyhedge 
Roundabout (contract 350)—John Laing and 
Son, Ltd., 42 Whitworth Street, Manchester, 
1 (recommended, negotiated tender). 

Asphalt works to roofs and balconies at 
(contract 323) Greenwood Road _ East. 
Wythenshawe; (330) Partington; and (326A) 
Miles Platting; and asphalt flooring work at 
(242F) Langley; and (346) Crossacres, 
Wythenshawe—R. H. Lord and _ Son 
(Asphalters), Ltd., 2 Rivington Road, 
Salford, 6; thermoplastic floor tiling work 
at (284) Bradford Road; (284A) Holland 
Street, Miles Platting: (326A and C) Miles 
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Platting; and (344) Mill Street, Ancoats— 
British Moulder, Ltd., 22 Upper Camp 
Street, Salford, 7 (recommended). 

Matlock, Derbys.—One hundred and forty-iwo 
Homeville traditional houses and flats at 
Hurst Farm estate for U.D.C.—Henry Boot 
and Sons (Building), Ltd., Sheffield. 

Norwich. — Twenty-four houses, 20 maison- 
nettes and 37 garages (group I), and 24 
houses, 20 maisonnettes, 12 flais and 12 
garages (group II) at Heartsease estate for 
City Council—T. Gill and Son (Norwich), 
Ltd., Hall Road, Norwich, £99,876, and Ford 
and Carter, Ltd., Baltic House, Mountergaite,. 
Norwich, £113,248 (recommended, subject 
to Ministry approval). 

Reading, Berks.— Twenty-four one-bedroom 
flats and 16 garages at Dwyer Road and 
24 one-bedroom flats and 24 garages at 
Whitley Wood Road, for B.C.—Orchard and 
Peer (London), Ltd., 32 Leonold Road, 
London, S.W.19, £40,100 and Boyd and 
Murley, Ltd., 87 London Street, Reading, 
£45,964, respectively (recommended, subject 
to Ministry approval). 

Royston, Yorks.—Seventy-six Homeville tradi- 
tional houses and bungalows at Doles No. 4 
site for U.D.C.—T. Potter and Sons, Barns- 
ley, Yorks. 

Salford, Lanes.—Two hundred and twenty-six 
flats and 72 maisonnettes in the Islington 
Street redevelopment area for City Council: 
Erection and _ painting Direct Labour 
(recommended). Estimated cost £722,592 
and £23,500, resvectively. 

Reinforced concrete foundations, frames 
and piling—Truscon, Ltd., Seymour Grove, 
Manchester, 16, £235.646 (recommended). 

Scotland.— Contracts placed by Scottish 
Special Housing Association from Feb. 24 
to March 24: 


Comrie, Fifes. (64 traditional): John 


Miller (Contractors), Ltd., Carlingnose, 
North Queensferry—road and_ footpath 
surfacing. 


Park Farm, Port Glasgow (108 _ tradi- 
tional): G. and W. Brunton, Ltd., 49 Mel- 
ville Street, Edinburgh—fencing. 

Stanley, Perths. (32 traditional): 
George A. Cowie, 41 Duchess _ Street, 
Stanley—lagging internal water piping. 

Foxbar HIIC, Paisley (192 Atholl): Ross 


Contractors, Raw Smithy, East Calder 
fencing. 
Grahamsdyke. Bo'ness (10 garages): 


J. G. McGeagh and Co., Ltd., 102 Grove 
Street, Glasgow, C.2—Bitumen roofing to 


garages. 
Falside, Bathgate: Barnet and Morton. 
Ltd., Hayfield Works, Kirkcaldy — fencing 


along burn. 

Abbotsgrange Road, Grangemouth (54 
three-storey flats); Robert Chisholm and 
Co., Ltd., 410 Gorgie Road, Edinburgh—all 
trades. 

Clober, Milngavie (30 traditional and 10 
garages): Duncan Stewart (Bonnybridge), 
Ltd., 1 Wellpark Terrace, Bonnybridge— 
brick; Paterson and Grindlay, Ltd., 39 
Charles Street, Kilsyth — joiner; J. Bertram 
and Son, 3 Lilybank Road, Port Glasgow 
tiler and roughcast; A. Campbell Whyte, 98 
Quarry Street, Hamilton—plaster; R. E. 
Love, 27a Caledonian Road, Wishaw 
plumber; Hartley Electromotives,  Ltd., 
Monkmoor, Shrewsbury—electrical; City 
Glass Co., Ltd., 130 Denmark Street, 
Glasgow—glazier; John McAteer, 53a 
Thornbridge Road, Garrowhill—painier. 

Tottenham, Middx. — Sixteen dwellings at 
Braemar/Kent Roads housing redevelop- 
ment for B.C.—R. Williamson (Builders), 
Ltd., 305 Romford Road, London, E.7, 
£37,625. 

Warmley, Glos.—Sixty-two traditional houses 
at Blackhorse Lane, Mangotsfield, _ for 
R.D.C.—J. Laing and Son, Ltd., Mill Hill, 
London, N.W.7. 

West Kesteven, Lincs. — Eighteen Homeville 
traditional houses and _ bungalows at 
Ropsley for R.D.C.— W. J. Roberis 
(Bottesford), Ltd., Bottesford, Nottingham. 

Willesden, Middx.—Glazing works at South 
Kilburn (blocks P and Q) for B.C.—Aygee. 
Ltd., 23 Aintree Road, Perivale, Greenford, 
£3,429 (recommended). 

Worthing, Sussex.—Town Planning Committee 
have approved, subject to conditions, out- 
line application for the erection of one block 
of 18 flats, six storeys in height, with 18 
garages, at the junction of Belsize Road and 
Mill Road (A.259) for Roffey Developments, 
Ltd., and scheme for the erection of one 
block of 18 flats, six storeys in height, with 
nine garages, at land between Crescent Road 
and Westbrooke for Roffey (Builders), Ltd. 
Fewster and Gamble, 5 Liverpool Gardens, 
Worthing, are the surveyors for both 
schemes; revised proposals for the erection 
of one block of 18 flats, four storeys in 
height, with penthouse over, at 56 Grand 
Avenue for W. T. Western. Godman and 
Kay, architects, 13 North Parade, Horsham. 
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MATERIALS AND SUPPLIES 


Sheffield. — Supply of following for City 
Council: Miscellaneous small iron castings 
during period April 1, 1961, to March 31, 
1964—J. C. Crossland and Co., Foundry 
Street, Parkgate, Rawmarsh, approximately 
£4,764 annual cost; fire hydrants during year 
ending March 31, 1962—Guest and Chrimes. 
Ltd., 9 Marble Arch, London, W.1, £2,327 
(recommended). 


PLANT AND MECHANICAL TRANSPORT 


Bolton, Lancs.—Supply of one Karrier 
Bantam 4/5-ton diesel engine tractor for 





B.C.—Rootes, Ltd., Manchester (recom- 
mended). Estimated cost £825. 

Coleraine, Londonderry——Supply and _  de- 
livery of a Massey-Ferguson _ tractor- 


mounted digger and power shovel for B.C. 
+W. G. Mayrs, Brook Garage, Coleraine, 
£1,928. 

Leeds.— Supply of the following for City 
Council: Four large capacity refuse collec- 
tion vehicles, nine _ side-loading refuse 
collection vehicles and two vacuum gully 
emptiers—Cox and Co. (Leeds), Ltd., Regent 
Buildings, Regent Street, Leeds, 2, £2,770, 
£1,179 and £2,188 each, respectively; one 
mechanical loading shovel — Chaseside 
Engineering Co., Ltd., Station Works, 
Hertford, £1,961; one street sweeping 
collection vehicle, one street sweeping 
(suction) collection vehicle, one 7-ton 
tipping lorry, two 3-ton chassis and cab, and 
one 3-ton chassis and cab (long wheel base) 
—Rowland Winn, Ltd., County Garage, 
Woodhouse Lane, Leeds, 2, £2,325, £4,893, 
£1,272, £807 each and £773, respectively; 
one Fordson tractor—Tate of Leeds, Ltd., 
New York Road, Leeds, 2, £771 (recom- 
mended). 

Manchester.—Supply of the following for City 
Council: Six Commer 30cwt. forward 
control chassis/scuttle parcel vans, powered 
by diesel engines, and two Commer I5cwt. 
forward control diesel-engined vans in 
primer, together with accessories and 
electrical equipment and certain extras— 
Rootes, Ltd., Manchester; six van bodies— 
Cooker of Southport, Ltd., Kew Works, 
Meols Cop Road, Southport; two bulk 
loading refuse collection vehicles—Shelvoke 
and Drewry, Ltd., Letchworth, Herts.; one 
articulated vehicle required for the collec- 
tion of waste paper and delivery of dust bins 
—Rootes, Ltd. (recommended). 

Sheffield. — Supply of following for City 
Council: Two Atlas Copco portable air 
compressors—Kingsbury Plant Co., Ltd., 
Barnsley Road, Doncaster, £771 each, less 
an allowance of £60 in respect of old air 
compressor; 13 18-20 cu. yd. Shefflex patent 
dustless, self-loading and compacting refuse 
collection vehicles, equipped with all neces- 
sary ancillaries—Shefflex, Ltd., Sheffield, 
£3,505 each: 17,000 galvanised Omega 
pattern dustless refuse collection ashbins, 
24 cu. ft. capacity (with hinge fitting to 
work with Shefflex shutter and _ with 
embossed lid attached), during the year 
ending March 31, 1962—Brettell and Shaw, 
Ltd., Brierley Hill, 48s. 2d. per bin, plus 
7s. ld. purchase tax; three Morris 2-ton 
diesel chassis/ cabs, with van body, £1,184 
ex-works; one Morris 3-ton diesel chassis/ 
cab, with van body, £1,265 ex-works; three 
Morris. 5-ton diesel chassis, with hydraulic 
tipping body, £1,267 ex-works; two Morris 
5-ton diesel chassis/cabs, with Autolift 
tipping gear and Autolift steeltipping body, 
£1,468 ex-works; one Morris half-ton van, 
£561 .ex-works; two Morris 4-ton vans, £409 
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ex-works; one Super Industrial Fordson 
diesel tractor with twin rear wheels, cab 
and hydraulic straight muledozer, £1,141, 
respectively—Kennings, Ltd., Sheffield; one 
Austin T200 chassis and cab—Sheffield 
Motor Co., Ltd., 220 West Street, Sheffield, 
1, £741; one model L25 Simon hydraulic 
platform for fitting to the Austim chassis— 
T. Adshead and Son, Ltd., £954 (recom- 
mended). 

Tottenham, Middx.—Supply of two 18 cu. yd. 
dual tip machines (in primer) for B.C.— 
Rootes, Ltd., Devonshire House, Piccadilly, 
London, W.1, £4,340 (recommended). 


PLAYING FIELDS, PARKS, ETC. 

Sheffield.—Following for City Council: Stage 
II development at the Parson Cross Park. 
comprising site clearance, seeding and 
drainage works, and the construction of two 
bowling greens, six tennis courts, roads, 
footpaths and a service yard—En-Tout-Cas 
Co., Ltd. Syston, Leicester, £20,882 
(recommended). 

Additional stage II development work, 
involving planting work, the paving of and 
the construction of walls to a proposed rose 
garden, and the provision of a children’s 
playground, entrances, a water supply and a 
drinking fountain—Direct Labour (recom- 
mended). Estimated cost £8,928. 

Southampton.—Construction and resurfacing 
of Woolston tennis courts for B.C— 
Southern Turf and Landscape Co., 168 
Shirley Road, Southampton, £2,798 (recom- 
mended). 


RAILWAY ENGINEERING 

British Railways. — Following contracts 

placed: 
London Midland Region: 

Supply, fabrication and delivery of steel- 
work, etc., for bridge 10 on the Aston/ 
Sutton Coldfield line; bridges 6, 34 and 38 
on the Sutton Coldfield/Lichfield line; 
bridge 49 on the Stour Valley line; bridge 
89 on the Chester/Holyhead line, and 
bridges 156 and 164 on the London/Bed- 
ford line—The Butterley Cu. Ltd., 
Butterley, near Derby. 

Construction of new _ signal box at 
Coventry Station—W. H. Jones and Sons, 
Ltd., Coventry. 

Supply, fabrication and delivery of steel- 
work for bridge 17 on the Birkenhead/ 
New Brighton line —Jesse Tildesley, Ltd., 
Willenhall, Staffs. 

Construction of Staff Association Club 
building at Rosegrove — Mullen and 
Durkin, Ltd., Burnley, Lancs. 

Platform resurfacing at Mossley Hill, 
Allerton and Ditton Junction  stations— 
Davis, Watson and Elliotts, Ltd., Raynes- 
way, Derby. 

Construction of Staff Association Club 
building at Patricroft—R. Partington and 
Sons, Ltd., Middleton, Lancs. 

Construction of Staff Association Club 
building at Wigston—Edwin Fox and Co., 
Ltd.. Leicester. 

Southern Region: , 

Charing Cross: strengthening of arches 
169, 170 and 171—Caffin and ~Co., Ltd., 
London, W.C.2. ‘ 

Coulsdon North: new store building and 
carriage cleaning staging—J. -B.. Edwards 
and Co. (Whyteleafe), Ltd., Kenley, Surrey. 

Penge East: remedial works to _slip— 


Aubrey Watson, Ltd., New Malden, Surrey. * 


Norwood Junction: new staff accommo- 
dation and telephone exchange—Truett 


and Steel, Ltd., Thornton Heath, Surrey- 


New Malden: reconstruction of platform 
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buildings and roofing—Winter and King, 
Ltd., London, S.W.20. 

Eastleigh Carriage Works: re-roofing of 
block H—Maurice Hill, Ltd., Horndean, 
Hants. 

Extension of electrification, Maidstone 
East: station alterations—R. Corben and 
Son, Ltd., Maidstone, Kent. 

Extension of electrification, Folkestone 
Harbour: extension of platform and roof- 


ing-—R. Corben and Son, Ltd., Maidstone, 
Kent. 


RIVER AND FLOOD PREVENTION 
WORKS 


Leeds.—Flood relief works at Longroyds area, 
Hunslet, for City Council—W. G. Birch 
(Harrogate), Ltd. Montpellier House, 
Harrogate, £17,570 (recommended). 


ROADS, BRIDGES AND SITE WORKS 


Ayr. — Site preparation works, phase I, in- 
cluding roads, sewers and services for a 
new Technical College for Co. E.C. F. A. 
McDonald and Partners, consulting engi- 
neers, 11 Woodside Terrace, Glasgow, 
C.3—Jas. Anderson and Sons, Irvine. Total 
estimated cost for all phases £682,000. 

Basildon, Essex.— Road improvement works 
at the junction of Bull Road with Timber- 
log Lane, Vange, for Development Corpora- 
tion. H. W. Dupree, chief engineer— 
Organ and Co. (Barking), Ltd., River Road. 
Barking, Essex, £47,737. Work has com- 
menced. 

Beverley, Yorks.—Making-up of Norwood Far 
Grove (part) and Grove Avenue for B.C.— 
Direct Labour (recommended, subject to 
Ministry approval). 

Bexley, Kent.—Supply of Hartco surfacing 
material for the layout of a hard surface 
football pitch and running track at West- 
wood County Secondary School for Boys 
for B.C.—Maxwell M. Hart (London), Ltd.. 
248 Beulah Hill, London, S.E.19, 44s. 6d. 
per ton. 

Bolton, Lancs.— Surfacing of main road 
carriageways in the 1961-62 programme for 
B.C.—Trinidad Lake Asphalt Co. (North 
Western), Ltd., India Buildings, Water 
Street, Liverpool, 2 (recommended). 

Brentwood, Essex.—Making-up of Crow 
Green Lane, for U.D.C. D. A. Dallas 
engineer and surveyor—W. E. C. French, 
Ltd., 50 Epping New Road, Buckhurst Hill, 
Essex, £9,956 (accepted); Scott Hale (Con- 
tractors), Ltd., £10,642; Waywarden, Ltd., 
£12,992. Work to commence July. 

Bromley, Kent. — Resurfacing of High Street 
and Market Square and the reconstruction 
of the central islands at High Street for 
B.C.— Chittenden and Simmons, Ltd., 
Ditton Place, Larkfield, Maidstone, £7,070 
and F. J. Moreton and Sons, Ltd., White 
House, Perry Street, Chislehurst, £775, 
respectively (recommended). 

Chertsey, Surrey.— Widening of Windsor 
Street and Staines Lane, A320, for 
U.D.C. N. C. Goldsmith, engineer and 
surveyor—W. and J. Glossop, Ltd., 123 
East Hill, Wandsworth, S.W.18, .£71,513. 
Work commenced. 

Durham.— Construction of new Baths 
Bridge over the River Wear for City 
Council. L. Mouchel and Partners, 
consulting engineers, 24 Claremont Place, 
Newcastle upon Tyne—Purdie Lumsden and 
Co., Ltd., Oxford Street, Newcastle upon 

~_ Tyne, £31,663. 

Ealing, Middx.— (a) Repair of asphalt carri- 
ageways and «reinstatement of openings, 
(b)_ surface ‘dressing of roads and foot- 
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paths, and (c) tarred macadam during 
1961-62 for B.C.—{a) Highways Construc- 
tion Co., Ltd., Asphalte House, Palace 
Street, London, S.W.1; (b) Situsec, Ltd., 
River Road, Barking, Essex, and Taroads, 
Ltd., 21 Old Bailey, London, E.C.4; (c) 
Thomas Roberts (Westminster), Ltd., 
Morris House, Jermyn Street, London, 
S.W.1L (recommended). 


Ellesmere Port, Ches.—Construction of roads 
and sewers at North Whitby estate, part IV, 
contract 212E, for B.C. Cecil W. Davies, 
engineer and _ surveyor—J. Pickayance, 
Sherdley Road, St. Helens, Lancs., £11,090 
(accepted); W. E. Parsons, £13,239; J. W. 
Flather, Ltd., £12,242; Charles L. Warren, 
Ltd., £13,965; D.C.M. Contractors (Liver- 
pool), Ltd., £13,872. Work about to com- 
mence. 

Epsom and Ewell, Surrey. — Consiruction of 
four bus bays in Cheam Road for B.C.— 
Pawlyn (Contractors), Ltd., Oakover, By- 
fleet Road, Cobham, £3,039 (recom- 
mended). 

Gateshead, Dur.— Construction of a loading 
bank at Team Valley trading estate, Low 
Fell, for British Road Services, Ltd.— 
John Laing and Son, Ltd., Dalston Road, 
Carlisle. 

Gillingham, Kent.—Making-up of Grain 
Road, for B.C. —Loaland, Ltd., Aylesford, 
Maidstone, £9,645. 

Guildford, Surrey.—Following for B.C.: Con- 
struction of the link road and extension 
of estate road 1, Woodbridge Meadows 
Industrial estate—Dragon Plant Hire, Ltd.. 
Walnut Tree Close, Guildford, £10,997 
(recommended in lieu of previous tender, 
subject to Ministry approval). 

Widening of Stoughton Road and con- 
struction of a footpath between Grange 
Road and the railway bridge and widening 
of footpath at Worplesdon Road, opposite 
Byrefield Road, to Tilehurst estate— 
Pawlyn (Contractors), Ltd., Oakover, By- 
fleet Road, Cobham, £3,966 and £3,949, 
respectively (recommended, subject to 
Ministry approval). 

Gravesend, Kent.—Renovation of paths with 
tarmacadam at 1 Lingfield Road for 
H. Preston —Hodsons, Ltd., 17 Wrotham 
Road, Gravesend. 

Hammersmith. — Maintenance of footways 
during 1962 for B.C.—London Paving Co., 
Ltd., 21 Aylmer Parade, London, N.2. 
£3,388 (recommended); J. Murphy and 
Sons, Ltd., £3.491; Fitzpatrick and Son 
(Contractors), Ltd., £3,582; W. F. Rees, 
Ltd., £3,985; Alexander Thomson and Co., 
Ltd., £4,126. 
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Haslemere, Surrey.—Supply and application 


of tar by pressure tank sprayer to various 
roads for U.D.C. L. D. Nicholes, engineer 
—Home Counties Contracting Co., Lid., 
24-28 Hertford Road, Edmonton, London, 
N.9° Work commencing June. 


Haslemere, Surrey.— Supply of 600 tons of 


gin. gauge granite chippings for U.D.C. 
L. D. Nichols, engineer—F. E. Charman, 
Ltd., Jeffery Buildings, Worcester Gardens, 
Sutton, Surrey, £2 ls. 4d. per ton (ac- 
cepted); Amalgamated Roadstone Corpora- 
tion, £4 2s. 10d.; Enderby and Stoney 
Stanton Granite Co., Ltd., £2 8s. 6d.; John 
Wainwright and Co., Ltd., £2 2s.; Brookes, 
Ltd., £2 5s. 6d.; Bardon Hill Quarries, 
£2 38. Sd. Croft Granite Co. Led.. 
£2 3s. 3d.; W. H. Stoneman and Co., Ltd., 
£2 10s. 3d.; Portishead Slag Co., Ltd., 
£1 12s. 7d.; S. and L. Bull Bros., Ltd., 
£2 9s. Work commencing June. 


Hemel Hempstead, Herts.—Road 11 and 


Plough roundabout for Development Cor- 
poration, comprising the construction of the 
first stage, comprising one 24ft. wide car- 
riageway of a dual carriageway classified 
road 1,330vd. in length and of 72ft. standard 
width; the reconstruction of the existing 
Plough roundabout to provide a 250ft. by 
220ft. island and a 40-45ft. carriageway; 
and the construction of a new roundabout 
having a 120ft. diameter island and a 30ft. 
carriageway—Shephard, Hill and Co., Ltd., 
25/27 Central Chambers, Ealing Broadway. 
London, W.5. Work commenced. 


Keynsham, Som.— Construction of hard 


standing for 52 cars, including certain con- 
crete retaining walls, and ramp, drainage 
and lighting at Charlton Road Car Park 
for U.D.C. F. J. Bryan, engineer—Robert 
Hobbs and Co., Plantation Works, Port- 
bury, Bristol, £3,740. Work about to com- 
mence. 


Kilmarnock, Ayrs.—Site preparation works, 


phase I, including roads, sewers and 
services for a new technical college for Co. 
E.C. F. A. McDonald and Partners, con- 
sulting engineers, 11 Woodside Terrace, 
Glasgow, C.3—A. A. Stuart and Sons 
(Glasgow), Ltd., 2275 London Road. 
Glasgow, E.2. Total estimated cost of all 
phases £831,000. 


Lanarkshire.— Road and bridge improve- 


ments on trunk road A74, between Lesma- 
hagon and Canderwater, for Scottish Home 
Department. Babtie Shaw and Morton, 
engineers, 17 Blythswood Sauare, Glasgow, 
C.2—lIames Anderson and King, Lid., 21 
Old Castle Road, Glasgow, S.4 Estimated 
cost £798,000. 
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Leeds.—Following for City Council: Im- 


provement works at Spen Lane (part)— 
Hadsphaltic Construction Co., Ltd., Dean 
Avenue, Leeds, 8, £52,296; housing estate 
works at Poplar estate—Jas. W. Tait, Ltd., 
£42,481; highway work on footpaths ad- 
jacent to abandoned tramway tracks during 
the year ending March 31, 1962—W. Oll- 
rid and Sons, Lid., 12 Sissons Terrace, 
Leeds, 10, J. Fenton and Co., West Bar 
Chambers, Boar Lane, Leeds 1, and Hads- 
phaltic Construction Co., Ltd.; carriageway 
and footpath works and garage sites on 
various municipal housing estates during 
the year ending March 31, 1962—Leake 
and Carney, 11 Holmfield Lane, Wakefield, 
and James W. Tait, Ltd. (recommended). 


Liverpool.—Road, sewer and site works on 


first portion of the Halewood estate, Higher 
Road, Halewood, for City Council— 
D.C.M. Contractors (Liverpool), Ltd., Blue 
Bell Lane, Huyton-with-Roby, £141,400 
(recommended, subject to Ministry ap- 
proval). 


London. — Preliminary site clearance of six 


areas in the South Barbican for City of 
London Corporation—-Sir Robert McAlpine 
and Sons, Ltd., 80 Park Lane, London, 
W.1, £75,431 (recommended); John Mowlem 
and Co., Ltd., £104,154; Demolition and 
Construction Co., Ltd., £107,123; Willment 
Bros., Ltd., £108,363; Goodman Price, 
Ltd., £122,876; Richard Costain,  Ltd., 
£138,495; J. Jarvis and Sons, Ltd., £154,623; 
R. Ashton and Sons (Stoke Newington), 
Ltd., £168,521. 


Lurgan, Armagh.—Reconstruction of Wood 


Lane and other ancillary works for B.C.— 
T. G. Gilmore, Toberhewney Lane, Lurgan, 
£7,584. Work is expected to start in May. 


Manchester. — Following for City Council: 


Surfacing and fencing of additional play- 
ground area at Cornbrook Primary School 

—Edmondson and Wyatt, Ltd., Worthing- 
ton Street, Manchester, 1; roads and 
sewers at Royle Green Road development, 
stage II—Thomas Corneill and Co., Broad- 
stone Hall Road South, Stockport; bulk 
excavation and soil stripping work in con- 
nection with road and sewer works at 
Hattersley overspill site, stage I—S. L. 
Robinson, Ltd., Stanley Road, Cheadle 
Hulme, Cheadle; improvement at junction 
of Lightbowne Road/Kenyon Lane, Moston 
—Direct Labour (recommended). 

Road and sewer works required at the 
Midland Road area, Hazel Grove and 
Bramhall overspill site—Percy Bilton, Ltd.. 
Stone, Staffs. (recommended, extension of 
contract). 
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Middlesex.-—Surfacing works along the 
Great Chertsey Road from the Hospital 
Bridge Roundabout to the Duke’s River 
and the North Circular Road at the Colney 
Hatch ‘Lane Roundabout tor C.C.—Con- 
stable Hart and Co., Ltd., Lion House, Red 
Lion Street, Richmond, Surrey (recom- 
mended, extension of contract). Estimated 
cost £11,553 and £1,340, respectively. 

Newbury, Berks.— Resurfacing of Market 
Place for B.C.—Amey’s Asphalt Co., Ltd., 
Sutton Courtenay, Abingdon, £799 (recom- 
mended). 

Pershore, Worcs.— Construction of road- 
works and sewers at Nogains for R.D.C., 
comprising approximately 2,300 super, yd. 
of roadworks, 140yd. of stormwater sewer, 
and 380yd. of foul sewers—M. H. Taylor 
(Civil Engineers), Ltd., 54 Broad Street, 
Worcester, £5,424. Work about to com- 


mence. 

Pontypridd, Glam.—Private street improve- 
ment works in urban area for U.D.C. C. B. 
Jones, engineer—Walby and Sage, The 
Yard, Lanelay Road, Talbot Green Glam. 

St. Marylebone. — Resurfacing and _ recon- 
struction of various roads, as follows, for 
B.C.: Devonshire Street, Langham Place 
and Penfold Street—Val de _ Travers 
Asphalte, Ltd., 21. Old Bailey, London, 
E.C.4, £8,146, £3,344 and £6,322; Harley 
Street—Limmer and Trinidad Lake Asphali 
Co., Ltd., Trinidad Lake House, Vauxhall 
Bridge Road, London, S.W.1, £10,048; 
Weymouth Street, Rathbone Street, Marl- 
borough Hill— Mowlem Paving Co., Ltd., 
19 Grosvenor Place, S.W.1, £3,065, £1,794, 
£2,351; Great Cumberland Place, Crawford 
Street, Wyndham Place, Upper Berkeley 
Street—Percy Bilton, Ltd., 54 Uxbridge 
Road, W.5, £9,812, £12,688, £16,566; New 
Cavendish Street, Berners Street — W. and 
J. Glossop, Ltd., 123 East Hill, S.W.18, 
£8,986 and £5,969 (recommended). 

Sandy, Beds.—Extension to the cemetery at 
Sandy for U.D.C. R. W. Settle, engineer 
and surveyor—H. F. Bull and Sons, Ltd., 
High Street, Sandy, £4,646. Work com- 
mencing May-June. 

Sheffield.—Following for City Council: Road 
and sewer works within stage II of the 
Woodside redevelopment area and _ con- 
struction ot a service road in Abbey Lane 
between Dalewood Road and _  Hutcliffe 
Wood Road—Direct Labour (recommended, 
subject to Ministry approval). Estimated 
cost £54,183 and £4,700, respectively. 

Heating and planing of road surfaces, ap- 
proximately 100,000 sq. yd., during the year 
ending March 31, 1962—East Anglian 
Roadstone and Transport Co.,_ Ltd., 
Norwich, 64d. per sq. yd. for one cut deep 
and 4d. per sq. yd. for second and subse- 
quent cuts (recommended). 

Slough, Bucks. — Construction of Slough By- 
pass for C.C.—Higgs and Hill, Ltd., Crown 
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Works, South Lambeth Road, London, 
S.W.8,and Richard Costain (Civil Engineer- 
ing), Ltd., 111 Westminster Bridge Road, 
London, S.E.1, £4,098,874. 

Southampton. Making-up of Caerleon 
Avenue (part) and Caxton Avenue for B.C. 
—Webbs Contractors, Laurels Farm, Hill 
Street, near Totton, £2,977 (recommended). 

South Shields, Dur.—Kerbing and _ flagging 
in connection with the reconstruction of 
King George Road for B.C.—R. B. 
oe Back Grey Street, North Shields, 
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Southwark.—Resurfacing of Walworth Road 
and Camberwell Road for B.C.—W. F. 
Rees, Ltd., 54 Victoria Street, 
S.W.1 (recommended). 

Staffordshire. — Lowering and realignment of 
the carriageway on the London-Holyhead 
trunk road, A5, approximately 24 miles 
west of Galley Cross-roads, over an ap- 
proximate length of 300yd. under Stretton 
Aqueduct which carries the Shropshire 
Union Canal for C.C.  F. Jepson, couniy 
surveyor — Asphalt and _ Public Works, 
Ltd., Gregory’s Bank, Worcester. Work 
about to commence. 

Wigston, Leics.— Making-up of part of 
Clarkes Road approximately 200 lin. yd. 
for U.D.C. F. Isherwood, engineer and sur- 
veyor—C. and W. Butteriss, Dover Street, 
Kibworth, Leicester, £3,499 (recom- 
mended). 

Worthing, Sussex.— Resealing of joints in 
concrete roads for B.C.— Chittenden and 
Simmons, Ltd., Ditton Place, Lark- 
field, Maidstone, £991 (recommended). 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Brixworth,— Sewerage and sewage disposal 
in parish of Brixworth for .R.D.C., involv- 
ing the laying of approximately 4,700yd. 
of 15in., 12in., 9in. and 6in. diameter con- 
crete and salt glazed ware sewers,t together 
with manholes and house connections, and 
the construction of a sewage disposal 
works comprising screening, storm overflow 
and recorder chambers, two settling tanks, 
two 6lft. diameter percolating filters, two 
humus tanks, stormwater tank, pumping 
station, sludge drying beds, and attendant 
pipework, paths and roads, etc. Pick, 
Everard. Keay and Gimson, consulting engi- 
neers, 6 Millstone Lane, Leicester—Tandy 
and Richmond, Ltd., Pitsford Brickworks, 
near Pitsford, Northampton, £67,443 (ac- 
cepted); Brooks and _ Johnson, Ltd.., 
£68,789; J. E. Lucas, Ltd., £81,634; F. W. 
Shanks, Ltd., £84,148. 

Bromley, Kent.—Construction of relief surface 
water sewers at Clarence Road and South- 
lands Road for B.C.—R. Mitchell, Green 
Street Green, Farnborough, £4,718 (recom- 
mended). 





London, 
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Daventry, Northants—Laying of about 200yd. 
of 6in. diameter sewer and manholes, 
together with the reinstatement of road 
surfaces in Watford Road, Crick, for 
R.D.C. Pick, Everard, Keay and Gimson, 
consulting engineers, 6 Millstone Lane, 
Leicester—Tandy and Richmond, Ltd., 


Pitsford, Northants, £1,246 (accepted); 
Modern Plant Hire, Ltd., £1,275; 
|. E. Lucas, Ltd., £1,395; Kimbell 
Consiruction, Ltd., £1,503; Marston Con- 


struction Co., £1,539. 

Edeyrnion, Merioneths.— Contract 5, Llan- 
drillo sewerage scheme for R.D.C., com- 
prising the construction of approximately 
1,600yd. of 9in. and 6in. sewers and a 
sewage disposal works—Sandford Fawcett 
and Partners, consulting engineers, 53 
Victoria Street, London, S.W.1—Whitley 


Bros., Ltd., Holt Road, Wrexham (pro- 
visionally accepted). 
Gateshead, Dur.—Reconstruction of the 


Neilson Road outfall sewer for B.C. G. F. 
Winters, borough engineer—Tarmac Civil 
Engineering, Ltd., Bowesfield Lane, Stock- 
ton-on-Tees, £9,722. 

Guildford, Surrey.—Construction of a surface 
water sewer at Farnham Road for B.C.— 
Dragon Plant Hire, Ltd., Walnut Tree Close, 
Guildford, £2,815 (recommended). 

Huntingdon.—Laying of approximately 200yd. 
of i2in. diameter concrete sewer, the con- 
struction of a storm overflow chamber and 
manholes at Sawtry for R.D.C. Pick, 


Everard, Keay and Gimson, consulting 
engineers, 6 Millstone Lane, Leicester— 
Henry J. Firman, Ltd., Newark Road, 


Peterborough, £1,311 (accepted); Stirton 
Partners, Ltd., £2,294; Joseph Webster, 
Ltd.. £1.481; D. M. Marriott and Sons, 
£1,578. 

Manchester.—Following for City Council: 
Culverting of stream through sites of North 
Manchester Grammar School for Girls and 
Shackcliffe Green Secondary School—J. F. 
Donelon and Co., Ltd.. 30 Slade Lane, 
Manchester, 3 (recommended). 

(a) Supporting steelwork structures re- 
quired in connection with the operation of 
the eight primary sedimentation tank 
scrapers; and (b) additional switchgear 
required in the main pumping station for the 
supply of electricity to the pre-aeration and 
primary sedimentation plant at Davyhulme 
sewage disposal works extension—(a) W. E 
Farrer, Ltd., Welby Road, Birmingham,8; 
and (b) Brush Electrical Engineering Co., 
Ltd., Falcon Works, Loughborough, Leics. 
(recommended). 

Newburn, Northumb. — Chapel House estate: 
Off-site sewers at Walbottle for U.D.C— 
Tarmac Civil Engineering, Ltd., Bowesfield 
Lane, Stockton-on-Tees, £31,268 oa 
Gustorus Bailey, Ltd., £44,979; Wm. 
Wallace and Son, Ltd., £45, 146; ian 
Anderson (Contractors), Ltd., £48,900; 


Conteold case be 


detegued To tuk yout parciiculae 


Full dill from 


GEORGE PIKE LIMITED 


BELFAST 
CARDIFF 
LONDON 


PETERBOROUGH BIRMINGHAM F 6 


EQUIPMENT WORKS 
ALMA STREET 


BRISTOL 
GLASGOW 
MANCHESTER 
STOCKTON 


VAL DE TRAVERS 


FOR ASPHALTE : TARMACADAM : FELT ROOFING 


LONDON ~- BARROW - BIRMINGHAM : 


CANTERBURY 


EXETER - GLASCOW : LINCOLN : 





GA 44st cele) | 


MANCHESTER + NEWCASTLE 








Harbour and General Work, Ltd., £34,171; 
J. H. Greenwell and Co., Ltd., £34,337; Ralph 
Bowey and Son, Ltd., £48,299; Alston 
Limestone and Co., Ltd., £40,345; F. M. 
Willers and Co., Ltd., £53,280. Work to 
commence May l. 

Newbury, Berks.—Supply of a rotary sludge 
scraper for the new humus tank at the 
sewage disposal works for B.C.—Hartleys 
(Stoke-on-Trent), Ltd., Kearsley Chambers, 
Stoke-on-Trent, Staffs., £2,461 (recom- 
mended). 

Newport Pagnell, Bucks.—Castlethorpe sewer- 
age scheme, contract 1, for R.D.C.—J. E. 
Lucas, _Ltd., Moulton, Northampton, 
£32,410. 

Reading, Berks.—Construction of a foul sewer 
at Elgar Road and at Kiln Road, for B.C.— 
Tilbury Construction Co., Ltd., Twyford, 
Reading, £2,712 and £11,507, respectively 
(recommended). 

Sheffield. — Sewerage works in Oakley Road, 
Hal] Road, Willow Drive and Handsworth 
Road for City Council— Direct Labou: 
(recommended). Estimated cost £10,400. 

Wigston, Leics.—Laying of approximately 305 
lin. yd. of 42in. concrete pipes in a ditch 
at the refuse tip, Magna Road, South 
Wigston, for U.D.C. F. Isherwood, engi- 
neer and surveyor—Norman Griffiths, Great 
Glen, Leicester, £3,485 (recommended). 
Work commencing May. 


STREET LIGHTING 


Leeds. — Renewal of the electric lighting 
system for public roadways throughout the 
block shop section in Kirkgate Market for 
City Council — Direct Labour (recom- 
mended). Estimated cost £2,000. 

Manchester.—Supply of 140-watt sodium street 
lighting columns for installation in Upper 
Chorlton Road for City Council—Stewarts 
and Lloyds, Ltd., 41 Oswald Street, Glasgow, 
C.1 (recommended). 


GOVERNMENT CONTRACTS 


Metropolitan Police. — Recent contracts 


placed include: 

Adaptations and repair of dilapidations. 
Lippitts Hill Camp, High Beech, Loughton 
—Charles S. Foster and Sons, Ltd., £11,178. 


THE CONTRACT JOURNAL 


Ministry of Finance, Northern Ireland.—Con- 
tracts exceeding £250 in value _ placed 
during the period March 13 to March 24, 
inclusive: 

Internal painting: Ulster Savings Com- 
mittee, 58-60 Royal Avenue, Belfast, 1— 
G. F. Johnston, 70 Clifton Street, 
Belfast, 13. 

Painting and Cleaning: Head Post Office, 
Royal Avenue, Belfast, 1—G. F. Johnston, 
70 Clifton Street, Belfast, 13. 

Supply, etc., Wrought-iron Gates and 
Railings: New Office Building, King 
Street, Magherafelt—- Everton Sheet Metal 
Works, Ltd., Whitehouse, Newtownabbey. 

Electrical installation: Pomeroy House, 
Pomeroy Forestry Centre—T. McCarroll, 
Main Street, Ahoghill, Co. Antrim. 

Supply, etc., Electrical Generating Set: 
R.U.C.,  I.G’s Headquarters, Brooklyn, 
Knock—Petters, Ltd., Hamble, Southamp- 
ton Hants. 

P.A.B.X. Installation and Satellite: New 
Government Offices, Stormont—Standard 
Telephones and Cables, Ltd., Foots Cray, 
Sidcup, Kent. 


Alterations and Adaptations: Pomeroy 
House, Pomeroy Forestry Centre—W. J. 
Crooks, 19 Union Street, Cookstown. 


Supply, etc., Wood Block Flooring: Auto 
Telephone Exchange, Ballymena—Vigers 
Bros, Ltd., Broadway Chambers, Ludgate 
Broadway, London, E.C.4. 

Low Pressure Hot Water Heating, etc.: 
Post Office, Cookstown—Musgrave and 
Co., Ltd., St. Ann’s Works, Belfast, 5. 


Ministry of Works.—Contracts placed for 
week ended March 25: 
Lancashire: Telephone 
Preston — construction — Leonard Fair- 
clough, Ltd., Adlington; Automatic Tele- 
phone Exchange, Warbreck Hill Road, 
North Shore, Blackpool — extension— 
Wm. Eaves and Co., Ltd., Daggers Hall 
Works, Vicarage Lane, Blackpool; Premium 
Bonds Office, Heyhouses Lane, Lytham St. 
Annes—internal decorations—F. Parkin- 
son, Ltd., Mowbray Drive, Blackpool; Post 
Office Sorting Office, Granville Road, 
Fallowfield, Manchester — extension — 
G. Fisher (Fallowfield), Ltd., Albany Road, 
Chorlton-cum-Hardy, Manchester, 21. 


Manager’s Office, 
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London: St. James’s, Regents and Hyde 
Parks—repairs to roads—H. V. Smith ana 
Co., Ltd., Holton Street, N.W.1; Her 
Majesty’s Customs and Excise Office, Mill- 
wall Docks, E.14—erection—John Mcowlem 


and Co., Ltd., 91 Ebury Bridge Road, 
S.W.1; Sub-district Branch Post Office, 
Abbey Wood Road, S.E.2 — erection — 


A. Roberts and Co., Ltd., 79 Eccleston 
Square, Victoria, S.W.1; Admiralty, White- 
hall, S.W.l—heating and hot’ water 
services—Comyn Ching and Co. (London), 
Ltd., 51-52 Shelton Street, W.C.2. 

Surrey: New Branch Post Office, 7-8 
Langdale Parade, Mitcham—construction— 
Whyaitt — Ltd., 225 Streatham High 
Road, S.W 

Yorks.; Trunk Telephone Exchange, 
Kingston-upon-Hull—concrete driven piling 
—Holmpress, Piles, Ltd., Leads Road, Hull; 
Crown Offices, 16 Bond Street, Leeds— 
alterations—J. Pullan and _ Sons, Ltd., 
Manor Works, Beeston, Leeds; Telephone 
Exchange, Falcon Street, Barnsley—ex- 
tension—James Miller and Partners, Ltd., 
Newmillerdam, Wakefield. 


Post Office.—Contracts for duct laying, etc., 


works to the value of £4,000 and over 
placed during the two weeks’ ended 
April 1: 


The Baillie Contracting Co., 
Coventry Road, Sheldon, Birmingham, 26; 
Bowzell, Ltd., Wellington House, Dover 
Road, Walmer, Deal, Kent; The C.D.L. 
Construction Co., Ltd.. Church Road, 
Egham, Surrey; James Cooper (Construc- 
tion) Co., Ltd., 28 Kensington Church 
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Street, London, W.8; Crawford and Cryan, 
Ltd., 124 Stafford Road, Wellington, 
Surrey; W. A. Gale, Ltd., 48 Ruthven Road, 


L itherland, Liverpool, 21; Geo. H. 
Graham (Contractors), Ltd., District Bank 
Chambers, Market Street, Huddersfield, 
Yorks.; McNicholas Construction Co., Ltd.. 
3la Cricklewood Broadway, London. 
N.W.2; J. Murphy and Sons, Ltd., 43 
Charteris Road, Finsbury Park, London, 
N.4; The Norwest Construction Co., Ltd.. 
Litherland, Liverpool, 21; Sangwin, Ltd.. 
Dansom Lane, Hull, Yorks.; D. J. Sullivan 
(Bristol), _Ltd., 16 Burlington’ Road, 
Bristol, 6; Alexander Thomson and Co. 
(London), Ltd., 45a Kensington High 
Street, London, W.8; George Turner and 
Son, Ltd., Hauxton Mill, Cambridge. 
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* For schedule replacement, 


THE JOB— 


Fit the right rope .... 


and you'll get the best results. Sound advice 
from a man who really ‘knows the ropes’. 
But do you know what your equipment needs? 
Round or Flattened Strand ? 

Langs or Ordinary Lay ? 

Preformed or not? 


All good reasons for calling in Whitecross * 


emergency or just 


honest advice about wire ropes contact 


Whitecross, we're on the job all the time. 


FIT TUFFDIGGA 


WIRE ROPES 


THE WHITECROSS COMPANY LIMITED - WARRINGTON »* LANCS « Tel: Warrington 30201 Telex:- 6225 
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ATLAS COPCO INTRODUCE NEW 
STATIONARY COMPRESSOR 


NEW compressor, a short stroke, 
double acting, stationary machine 


A 


known as the DT4, has been announced 
by Atlas Copco (Great Britain) Ltd., 
Maylands Avenue, Hemel Hempstead, 
Herts. 





DT4 compressor 


The designers of the DT4 were set the 
task of planning a heavy duty machine 
which could be transported in narrow mine 
shafts and drifts and sited close to head- 
ings. It had to be compact, to operate 


economically, have a long working life and 
yet be comparatively inexpensive. 

To achieve these aims the DT4 was 
made with an unusually short piston 
stroke—equivalent to 21 per cent. of the 
diameter of the low pressure cylinder. 
This meant that the piston speed could 
be kept down to 10.6ft. per 
sec. at 970 r.pm. At this 
speed the DT4 delivers 565 
c.f.m. at a normal working 
pressure of 100 p.s.i. 


The machine occupies 30 to 
‘50 per cent. less floor space 
and headroom than is gener- 
ally required for compressors 
of the same capacity. Its weight 
is low—2,200lb., and it can 
be driven by a 120-h.p. motor 
of most of the commonly 
known makes. 


Outlay for foundations and 
installation is low—a light bed- 
plate frame set in a concrete 
base to which motor and com- 
pressor unit are bolted. The 
unit can also be four-point 
mounted on a frame with 
rubber pads to provide a 
flexible installation. 


The manufacturers say that 
contractors will find the DT4 
a good solution for temporary 
compressed air supplies, for the 
motor-compressor unit can be supplied 
on a semi-portable skidframe. All that 
is needed as a foundation is a few planks 
levelled off in sand. The machine is fully 
air-cooled. 


BRISTOL SIDDELEY TRANSPORTABLE 3-MW 
TURBO-GENERATOR 


\ ITH the introduction of their new 

mobile 3-MW __ turbo-generator, 
Bristol Siddeley Engines Ltd., of Bristol 
and Coventry, claim that contractors 
have an ample source of power which 
can be installed and operated in remote 
and relatively inaccessible areas with 
the minimum of trouble and time. 

At the same time it is stated that 
electricity supply undertakings can intro- 
duce a 3 megawatt set into any part of 
their system within a matter of hours for 
peak-lopping, as a stand-by during main- 
tenance periods or as an on-the-spot supply 
in disaster areas cut. off from outside 
supplies. 5 

Powered by the Proteus gas turbine, 
the mobile generator pack can be mounted 
on a standard road transporter or railway 





flat car and be put into service on any 
part of the road or rail system without 
off-loading or jacking. Its small size and 
light weight make it easily transportable 
by sea or air and slinging points are built 
in to obviate the need for any special gear. 


A rigid frame construction does away 
with the need for foundation work if the 
unit is to ‘be used on a fixed or semi- 
permanent site, while air intake and 
exhaust systems are silenced to a noise 
level acceptable for residential areas. 


Typically, the mobile set would consist 
of generator pack and control pack, the 
latter necessary only when control equip- 
ment is not available on the site. In areas 
where suitable sources are available, the 


Bristol Siddeley portable can be operated .» 


on-natural gas. 


Bristol Siddeley transportable 3-MW_ turbo-generator 
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SEALANT MANUFACTURERS’ 
CONFERENCE 


HE Technical Panel of the newly 
formed Sealant Manufacturers’ Con- 
ference of the Federation of. British 
Rubber and Allied Manufacturers met 
recently to begin its work of drawing up 
performance standards for rubber-based 
sealing compounds, together with a code 
of practice for their application in the 
building, ship-building and other indus- 
tries. 

The following officers were elected: 
Chairman: Dr. Wallace Rubin (Kelseal 
Ltd.); vice-chairman: Mr. L. E. Puddefoot 
(B. B. Chemical Co., Ltd.). The remain- 
ing members of the Panel are: Dr. J. 
Bowler-Reed (Expandite Ltd.); Mr. L. W. 
Cutler (British Paints Ltd.), Dr. B. S. 
Jackson (Evomastics Ltd.); Mr. G. H. 
Marsh (The Minnesota Mining and Manu- 
facturing Co., Ltd.); Mr. A..G. Storey. 
(T. & W. Farmiloe Ltd.). 


CONCRETE MORTAR 
PENETROMETER 


A new pocket style concrete mortar 
penetrometer for field and laboratory 
evaluation of the “initial set” of concrete 
has been developed by Soiltest, Inc., 
4711 W. North Avenue, Chicago 39, 
Illinois, U.S.A. 

The penetrometer which is only 7 inches 
long can be used in conjunction with 
ASTM test C-403. The test procedure 
involves forcing the 1/20 square inch steel 
penetrometer shaft into concrete mortar. to 
a depth of one inch scribed on the shaft. 
The resistance in pounds per square ‘inch 
is shown on the penetrometer’s direct 
reading scale by the indicator sleeve which 
automatically holds its position until 
released. The scale range is from zero to 
700 pounds per square inch. 


LIGHTWEIGHT DIESEL DRIVEN 
PUMPING SET 


The Tooley Electro Mechanical Co., Ltd., 
New Street, Earl Shilton, Leics., are 
now producing a new ultra lightweight 
diesel engine driven pumping set. 

The centrifugal pump with a  2in. 
diameter inlet and 2in. diameter outlet is 
close coupled to a lightweight 4 stroke 
cold starting air cooled diesel engine. The 
capacity ranges from 2,700 g.p.h. at 
100ft. head to 3,800 g.p.h. at 20ft. head. 

The pumping set weighs 240Ib. and is 

_ 344in. long, 24in. wide and 26jin. high 


we When measured over the carrying handles. 


*. It is mounted on a specially designed 
trolley with spring type antivibration 
mountings and is easily wheeled by one 


« man. 
a 


FOUNDATION ENGINEERING 
SPECIALISTS 


A new company, Caledonian D4illing and 
Foundations Ltd., 100 Park Street, Mother- 
well, has been formed to provide a compre- 
hensive service covering site investigation 
boring, laboratory testing and seporting, 
foundation design and driven and bored 
piling. i = 

A new soils laboratory has ‘Been con- 
structed and equipped at Motherwell, and 
the company has imported from the United 
States large diameter earth drilling-rigs 
which, together with conventjofial pér- 
cussion piling rigs, will cover.a loading 
range from 20 to 1,000 tons: es 


BRITISH’ MICHIGANS IN FINLAND 


Recent export shipments to Finland of 
British-built Michigan tractor shovels and 
tractor dozers included model 275A 
(44 cu. yd.—262 h.p.) tractor shovels. 
These are being used in a large limestone 
quarry at Lappeenranta in Western Fin- 
land. 
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NEW COMPANIES 


The undermentioned particulars of new 
companies recently registered are taken 
from the daily register compiled by Jordan 
and Sons, Ltd., company _ registration 


agents, 116 Chancery Lane, London, 
W.C.2:— 

G. T. Wall and Sons, Ltd., builders. 
£3,000. Directors: George T. Wall, 2 Hall 


Street, Oldswinford, Stourbridge; George A. 
Wall, 47 Princess Road, Norton, Stourbridge; 
Florence E. Wall, Dorothy E. Wall and 
Margaret R. Molineaux. 

G. C. Maycock (Kidlington), Ltd., builders. 
£1,000. Permanent directors: Gordon C. 
Maycock and Winifred M. Maycock, 190 The 
Moors, Kidlington, Oxford. 


R. Barrett Building Contractors, Ltd., 6 
Surrey Street, W.C.2. £1,000. Directors to 
be appointed by subscribers. Subscribers: 


Stanley H. Lucas and Francis A. Dean, 6 
Surrey Street, W.C.2. 
J. C. Gunner, Li¢., 40 Wilton Road, Read- 


ing, road surfacers. £100. Directors: Jesse 
C. Dunne and Mrs. Ruby S. Gunner, 63 
Gainsboro Road, Reading. 

Hulme and Holden, Ltd., builders. £1,000. 


Permanent directors: Clifford Hulme, 29 Rut- 
land Road, Hazel Grove, Ches.; Philip 
Holden, 27 Gladstone Grove, Heaton Moor, 
Stockport. 

Partners Builders (Barnet), Ltd., 10 Holly 
Park Road, N.11. £1,000. Directors: Douglas 
C. Jackson, 99 Byng Road, Barnet, Herts.; 
Charles W. Baldwin, 28 Nupton Drive, 
Barnet. 

Saxby and Smith, Ltd., 91 Talbot Street, 
Nottingham, builders. £1,000. Directors: 


Bertie C. Saxby, 39 Masefield Crescent, 
Balderton, Newark; Harry Smith, 91 Win- 
thorpe Road, Newark. 

Holyport Building Co. Ltd. £1,000. 


Directors to be appointed by subscribers. 
Subscribers; Alfred M. Fox, 154 Mile End 
Road, E.1 (clerk); John F. Clew, 208a Regent 
Street, W.1 (solicitor). 

J.B. Construction (Huddersfield), Ltd., 8la 
King Street, Huddersfield, builders. £100. 
Harry C. Adamson, 14 Plumpton Gardens, 
Wrose Road, Bradford, 2, signs as director. 

Gilson Jones, Ltd., Haughton, near Staf- 
ford, builders. £1,750. Directors: Peter 
A. V. Purdue-Gilson, The Cottage, Hilcote, 


Eccleshall, Staffs.; Clifford S. Jones, 13 
Edwal Road, Weston Coyney. 
Vv. C. Cooke, and Son, Ltd., Maypole 


Green, Toft Monks, Norfolk, builders. £5,000. 
Directors: Victor C. Cooke and Edith M. 
Cooke, Maypole Green, Toft Monks, Norfolk. 


A. L. Gatward, Ltd., Grays Inn Chambers, 
20 High Holborn, W.C.1, builders and con- 
tractors, £1,000. Directors: Alfred L. Gatward 
and Mrs. A. M. Gatward, Daymer Cottage 
Reigate Road, Hookwood, Horley, Surrey. 

Hawsley Building Co., Ltd. £750. Director: 
Joan E. Cawley, Brackenbrae, Top Road, 
Five Crosses, Frodsham, via Warrington. 

Folley’s Ready Mixed, Ltd., Newtown Pits, 
Marlow, Bucks., ready mixed mortar and 
concrete. £1,000. Directors: Wm. E. Folley, 
New Farm House, Sheepridge, near Litile 
Marlow, Bucks.; Archie W. Folley, Sedg- 
moor House, Marlow; Wm. H. E. Folley, 
Wm. H. G. J. Folley and Geoffrey A. Folley. 

A. W. Kingdon and Co., Ltd., 47 Boutport 
Street, Barnstaple, builders. £100. Directors: 
Arthur W. Kingdon and Beatrice I. Kingdon, 
20 Caen Street, Braunton. 

W. T. A. Vincent, Ltd., builders. £1,000. 
Directors; Wm. T. A. Vincent and Mrs. Mary 
M. Vincent. 9 Austin Avenue, Northbourne, 


Bournemouth. 
R. E. Lewis (Builders), Ltd., Westminster 
Bank Chambers, Wellingborough. £500 


Directors: Robt. E. Lewis, 116 Colwyn Road, 
Northampton; Jack R. Hyliand, 59 Wheatfield 
Road, Northampton. 

L. Loading Shovel Developments, Ltd.. 
Britannic House, Long Eaton, Nottingham, 
plant hirers, including building and construc- 


tional equipment, etc. £1,000. Director: 
Rita Coles, 23 Nathaniel Road, Long Eaton. 
Nottingham. 

Manlo (Public Works), Ltd., construct, 


erect, develop and manage and control roads, 
railways, etc. £5,000. Directors to be ap- 
pointed by subscribers. Subscribers: Edith 
Hales, 127 College Road, Moseley, Birming- 
ham (company secretary); Peter J. Bridges, 
60 Grove Road, Millhouses, Sheffield. 
Davron Constructions, Ltd., 23 St. Georges 
Road, St. Margarets, Twickenham, Middx.. 
civil, mechanical and _ general engineers. 
£2,000. Directors: Ronald C. Pakes, Saxon- 
bury House, West Street, Ryde, I. of W.: 
John D. Isaac, 5 Prior Road, Kew, Surrey; 
Leonard C. Bliss. fhe) : 
Mars (Sectional Building Specialists), Ltd.. 


Leads Road, Stoneferry, Kingston-upon- 
Hull. £20,000. Permanent directors: Alfred 
N. Mars, 242 Salthouse Road, Sutton, 
Kingston-upon-Hull; Stanley L. Wilson, 93 


Kilnsea Grove, Sutton, Kingston-upon-Hull; 
Percy J. Upton. i 

Kay Bros. (Builders), Ltd. £1,000. Directors: 
Harold Kay, 48 Poulton Street, Kirkham, 
near Preston; Frank Kay, Annandale, Station 


Road, Kirkham; May Kay and Elsie Kay. 





The frameless trailer produced by John Villiers and Co., Ltd. (The Contract Journal, 
November 17, 1960), was recently demonstrated at the Hyde Park improvement scheme 


to representatives of interested firms and organisations. 


It is seen in the photograph 


coupled to a Thames Trader 108in. W.B. tractor unit, with the Knightsbridge temporary 
viaduct in the background 
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Modern Homes (Tonbridge), Ltd., builders. 


£1,000. Directors not named. Subscribers: 
C, Barclay, Barclay House, Tonbridge; 
D. Whiley, Bordyke, Tonbridge (solicitor). 


Marshall Construction Co. (Halsall), Ltd., 
109 New Street, Halsall, Ormskirk, builders. 
£100. Directors: Richard Marshall and Mrs. 
Lilian Marshall, 109 New Street, Halsall. 

P. I. Field and Son, Ltd., Chain Cottage, 
Sevenoaks Road, Ightham, Kent, site clearing 
contractors, etc. £500. Directors: Peter I. 
Field and Mrs. Daphne I. Field, Chain Cottage, 
Sevenoaks Road, Ightham. 

J.E.T. (Builders), Ltd., 391 Streetsbrook 
Road, Solihull. £1,000. Directors: Joseph E. 
Tolladay and Joan M. Tolladay, 391 Streets- 
brook Road, Solihull. 


Barrington Construction Co., Ltd., 37 
Vicarage Road, Blackheath, near Birmingham, 
builders. £1,000. Directors: Barrington 


B. Hackett and Susan B. Hackett, 37 Vicarage 
Road, Blackheath. 

Pawat, Ltd., builders. £100. Directors: Not 
named. Subscribers: E. O. Davies, 107 Culver 
Grove, Stanmore, Middx. (clerk); J. Mills, 
60 Dewsbury Road, N.W.10 (clerk). 

C. Predeth (Builders), Ltd., 24 Eaton Road. 
Margate. £1,000. Directors: Lewis C. Predeth 
and Mrs. M. L. Predeth, 5 Belgrave Road, 
Margate. 

F, A. S. Wildey, Ltd., Frith House, Church 
Street, Croydon, builders. £100. Directors: 
Frederick A. Smith-Wildey and Violet L. 
Smith-Wildey, both of 29b South Norwood 
Hill, S.E.25. 

Howarss, Cricklade (Builders), Lid., Fair- 


holme, Giles Avenue, Cricklade. £1,000. 
Directors: Howard Johns, Fairholme, Giles 
Avenue, Cricklade; Thomas D. Sandell, 


2 Corner Houses, Driffield, near Cirencester. 

Brown and Gunn, Ltd., The Bungalow, 
Osier Road, Spalding, Lincs, builders. £1,000. 
Directors: Neil M. Brown and Mrs. Josephine 


N Brown, The Bungalow, Osier Road, 
Spalding; Geo. M. Gunn, 37 Alpine Terrace, 
Dundee. 


Altrincham Building Co., Ltd., 12 Dunham 


Road, Altrincham, Ches. £5,000. Directors: 
Robert A. Crosby, Dale Cottage, Kebroyd, 
Triangle, Halifax; John H. Knott, 24 John 


Shepley Street, Hyde. Ches.; Wm. O'Reilly, 
88 Knott Lane, Hyde, Ches. : 

Midland Plant Installations, 
well Chambers, Wheailey 
£1,000. Directors: Peter 
mont Road, Rugby; John 
Hinckley Road, Coveniry. 

Potter and _ Biscombe, 
Park Road, Leeds, 8, paving contractors. 
£1,000. Directors: John Potter, 17 Hollin 
Park Road, Leeds, 8; Derek Biscombe, 41 
Belle Vue Avenue, Scholes, near Leeds. 

M. and S. Pegg, Ltd., 172a Holbrook 
Lane, Coventry, builders. £100. Director: 
Frank Pegg, 14 Knoll Drive, Coventry. 

Wokingford, Ltd. 29 The Broadway, 
Stanmore, Middx., builders. £500. Directors: 
Peter F. Douglass, Floreat, Beggars Hill Road, 
Lands End, Twyford, near Reading; John T. 
Woolnough, 572 Reading Road, Winnersh, 
Wokingham. 

S. Harris Builders (Cornwall), Ltd., Tregar- 
dock, 26 Alexandra Road, St. Austell, Corn. 
£500. Directors: Sidney Harris and Mrs. A. 
Harris. Tregardock, 26 Alexandra Road, St. 
Austell, Corn. 

J. J. Harland and Partners, Ltd., Gresham 
House, 54 High Street, Shoreham-by-Sea, 
Sussex, builders. £500. Directors: Arthur 
H. Porter, Shameen, Kings Walk, Shoreham- 
by-Sea; Thomas H. Porter, Broxholme. 
Jubilee Road, Portslade; Dorothy M. Porter 
and Agnes E. E. Porter. 

Barbican Building Estate, Ltd.. Quayside, 
West Looe. £500. Directors: Francis W. 
Wheeldon, The Round House, Looe; Harold 
Marshall, 10 Beech Terrace, Looe; Edwin 
Pearce and Kenneth T. Pote. 

Corby Contractors, Ltd., 41 Ashworth 
Road, Rainham, Essex. builders. £100. 
Directors: Andrew P. Corby and Doris Corby, 
41 Ashworth Road, Rainham, Essex. 

R. J. Hopkins and Son (Builders), Ltd., 283 
Prince of Wales Road. Sheffield, 2. £1,000. 
Directors: Reginald J. Hopkins and Mrs 
Mary E. Hopkins, 268 Granville Road, Shef- 
field. 2. 

Howard Flint and Co. (Builders), Ltd. 
£100. Directors to be appointed by sub- 
scribers. Subscribers: James P. Davisson, 
65a Fenchurch Street, E.C.3. (company 
director); Leonard M. Carrington, 66 Elms- 
hurst Crescent, Finchley. N.2. 

Uckfield Building Works, Ltd. £100. 
Directors: Frank J. Muddle. Fairfields. Cam- 
bridge Way, Snatts Road, Uckfield: Wm. E. 
Richards, 8 Manor End, Uckfield; Stanley D. 
Williams. 

E. R. Moizer Structural Designs, Ltd., One 
Ash, Elswick, near Kirkham, Lancs., struc- 
tural engineers. £100. Directors to be ap- 
pointed by subscribers. Subscribers: Emanuel 
N. Oliva and Edith J. P. Oliva, 38 Bank- 
burn Road, Liverpool, 13. 


Ltd.. Swans- 
Street, Coventry. 
Graham, 29 Bel- 

E. Brown, 95 


Ltd., 17 Holl'n 
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PRECISION CONTROL OF DANISH 
ASPHALT MIXING PLANT 


RODUCTION of a new Via Nova 

continuous asphalt mixing plant has 
been announced by H. Nielsen and Son 
Maskinfabrik A/S, 37 Aldersrogade, 
Copenhagen, N. Denmark. 


According to the company, control 
possibilities of the continuous mixing 
plants have not always been satisfactory, 
but in the case of the Via Nova all th> 
finished mix passes from the mixer via a 
motor-driven, electrically heated rotary- 
weigher which, due to a quality-pendulum- 
pointer as well as to exect control of the 
motor, can measure out the total produc- 
tion in quantities of 2,000lbs. with a pre- 
cision of + 1 per cent. In addition, all 
the binder, measufed out in a pump, 


passes through a precision dial meter which 
indicates the quantity of the binder pass- 
ing to the mixer with a precision of +0.7 
per cent. 

Th manufacturers state: “If the pro- 
duced finished mix (indicated in tons on 
an addition-counter) is compared to the 
binder consumed (indicated in litres on a 
dial meter), it is possible to control at 
any time, with a precision unknown so 
far, the contents of binder of the finished 
mix”’. 

The plant is manufactured in two sizes— 
100t/h and 140t/h. Both models are fully 
portable and can pass the clearance of 
the international roads and railways. No 
cranes are needed for mounting, hydraulic 
lifting columns being available. 





Plant in transport position 


LARGE STRAND PRESTRESSING JACK 


A NEW Gifford-Burrow high pressure 
large strand jack is being intro- 
duced by Prestressed Sales, Ltd., 64 
Battersea High Street, London, S.W.11. 

Weighing only 96lb., it uszs working 
pressures of 10,000Ib. p.s.i. and provides a 
maximum jacking force of 774 tons. The 
10in. stroke model is 24in. long over the 
temporary grip at the back and is 6}in. 
in diameter. It can be supplied with an 





The Gifford-Burrow jack 


independent electrically operated or petrol 
driven pump unit, and is remotely con- 
trolled by valves on the pump. 

The extension scale marked on the jack 
is in metric and English units. Extension, 
retraction and locking off are all power 
operated from the pump, and a torsion 
sleeve is provided to prevent the ram 
rotating during stressing. Where extremely 
accurate load measurement is required, a 
dynamometer can be fitted between the 
jack and the temporary grip. 

The control valve on the pump unit has 
been so designed that the stressing of the 
release rate can be controlled very sen- 
sitively. Safety valves are also incorporated 
in the pump unit. 


“AGLITE” AGGREGATE PLANT 
EXTENSIONS 


Plowright Brothers, Ltd., London, S.W.7, 
have received from the Butterley Co., 
Ripley, Derbyshire, orders for modifi- 
cations and extensions to the “Aglite” 
lightweight aggregate plant at their 
Salterwood Works. 

The contracts, valued at over £100,000, 
include clay preparation and handling 
equipment, crushing, handling and 
s:orage of the sintered product and struc- 
tural steel buildings as well as all the 
n2cessary electrical equipment and modifi- 
cations to part of the existing electrics. 

Henry Pooley (Consulting Engineers), 36 
Victoria Street, London, S.W.1, are the 
consultants for the sinter handling equip- 
ment for the Butterley Co. 
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FILIGREE PREFABRICATED 
REINFORCEMENT 


ECORD BUILDING UNITS, LTD., 39 
Victoria Street, London, S.W.1, an- 
nounce that Filigree prefabricated rein- 
forcement for floors and roofs is now being 
introduced and manufactured in England. 
It will be available in heights of 4.6in., 
6.3in. and 8.5in. suitable for use in floors 
from 6in. thickness upwards. The rein- 
forcement bars will be supplied in 
diameters of ;4in., jin., 4in., jin. and 3in. 
so that 15 different types will be available 
to cover most spans. Any length can be 
supplied up to 40ft. maximum and cut 
lengths will be available to suit contract 
requirements. \ 

Advantages claimed for Filigree rein- 
forcement are low cost, low dead weight 
plus more rapid assembly of the finished 
beams. It can also be used in situ with 
or without infiller pots for the production 
of low cost floors. Prices range from £86 
per ton according to size. 


CONTINENTAL FLOOR SCREEDS 


Two floor screeding materials, widely 
used on the Continent, are to be made 
available in England and Wales by Ardex 
Surfaces, Ltd., 88 Crawford Street, Lon- 
don, W.1. 

The first, Ardur 351, is a powder which 

when mixed with water provides a smooth 
surface on which to lay modern flooring 
such as p.v.c. It is a fungicide and bacteri- 
cide, and resists the action of solvents in 
many adhesives. Fine, medium and coarse 
grades are available, selection being depen- 
dent on the thickness of the screed 
required and the final flooring material 
to be used. 
_ The other is Ardex 757, a rapid harden- 
ing powder-and-water mix for levelling and 
repairing badly worn and pitted sub-floors 
and for levelling wooden floors prior to 
laying a final covering. 


BOULTON PATENT PARALLEL 
COUPLER 


Boulton Scaffolding Ltd., 65 Putney 
Bridge Road, London, S.W.18, have 
announced that a new parallel coupler 
has been introduced to their range of 
steel scaffold fittings. 

In addition to the usual known use, it 
is stated that the fitting is equally suit- 
able for the quick and economical assembly 
of two, three or even four standard scaffold 
tubes in multiple column or horizontal 
formations. 

The fitting has no loose parts and is of 
single bolt action, the body being so 
formed to act as cradles for assembly of 
scaffold tubes without threading, equidi- 
stantly registered to permit the fixing of 
any other type of scaffold coupler. 


WEAR-RESISTANT FLOORING 


Burt, Boulton and Haywood, Ltd., 
Crabtree Manorway, Belvedere, Kent, have 
produced a new flooring compound which 
they proved, under British Standard tests, 
to be 20 times more wear-resistant: than 
granolithic concrete. Maximent, as it is 
called, is easily applied, dries overnight 
and can be driven over the following day. 
It is said to be unaffected by water and 
heat and proof against fats and chemicals. 


MARKER FOR ROAD VERGES 


A devics for clearly marking road verges 
has been evolved by Hamilton, Ltd., 
Cullingtree Road, Belfast. It comopriscs a 
rubber or neoprene post, lft. 6in. to 2ft. 
long, reinforc2d at the base for fixing in 
concrete and cored with a steel spiral 
spring. To the top is fixed reflecting foil 
which is visible even in heavy fog or 
rain, 
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Tatking of Safety 


by 


A FEW days after the incident of the 
factory inspector, Harry Hayes was 
talking to one of our site agents— 
Leslie Simms. It appears that Leslie 
met Harry at a local reunion, and the 
tale of woe descended upon him like 
an avalanche. Possibly the reunion 
had reached the confidential stage, 
when bosoms are unburdened, and 
personal sorrows touch the heights of 
tragedy. 

Harry described the visit and the tour 
of the site in minute detail. 

“Every blasted thing was wrong,” he 
concluded. ‘“‘You’d think we hadn’t any- 
thing to do but go around fixing guards, 
mending ladders and sticking up perishing 
notices all over the place. To say nothing 
of all the hours we’re supposed to spend 
writing up registers and heaven knows 
what. And then, to cap it all, he tells 
me that. he was once a site agent! That 
needled me, I can tell you. Even when 
I told him we were behind time it didn’t 
cut any ice.” 

“What was your safety officer doing all 
this time?” Leslie asked. 

“Safety officer? Don’t make me laugh! 
I am the safety officer on my job.” 

“Oh,” said Leslie. 

“That’s the way we do it,” Harry ex- 
plained. “Or at any rate it’s the way Head 
Office do it. ‘The job must have a safety 
officer,’ the Chief said, ‘so that’s you, and 
get cracking.’ Just like that.” 

Harry drained his glass, walked over to 
the counter, and came back with two 
glasses of bitter. He sat down and lit a 
cigarette. 

“They gave me the safety officer’s do-it- 
yourself kit. Know what that is? It’s 
a magnifying glass and a pin. You go 
round hunting for breaches of the regula- 
tions, then you give the foreman a few 
jabs and everything gets put right—for a 
couple of days. The two days were up 
when the inspector arrived.” 

“That was hard luck,” said Leslie. 

“T’ll say it was. Mind you, I wouldn’t 
like to swear that everything’s as it should 
be at the best of times. But can you show 
me a job that’s perfect?” 

“No,” said Leslie. “But I can show 


“ Dragee,” who is a _ practising safety 
engineer, would welcome subjects for dis- 
cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author’s personal opinions and are not 
claimed to be authoritative-—Ep1TorR. 


“DRAGEE ” 


you a job that doesn’t get complained 
about by the factory inspector.” 

“Oh?” Harry exclaimed. “Whose job is 
that?” 

““Mine,” said Leslie. 

“Well, that’s just fine. Congratulations. 
And what good does it do you, if it’s not 
a secret?” 

“We don’t lay ourselves open to 
prosecution, for one thing. What’s more 
important, we don’t have many accidents.” 

“That’s all very well, but you’ve got a 
—— safety officer looking after your 
job.” 

“IT agree, but the man in charge is still 
responsible for the safety of his men. 
Your inspector may not have mentioned 
this—he probably had too many other 
things on his mind, by all accounts— 
but the fact is that if you’re too busy to 
attend to safety matters on your own job, 
you don’t qualify as the responsible 
person required by the regulations.” 

“So what do I do?” 

“You go along to your boss and tell 
him all your troubles, and at the same 
time you can remind him of his legal 
obligations.” 

“Then what?” 

“Then you say it’s about time he 
appointed a full-time safety officer. Mind 
you, if this business of yours goes to court, 
somebody else will probably tell him.” 


“Good heavens! You don’t think 
there’ll be a prosecution?” 
Leslie shrugged. “Could be. Depends 


upon how bad it really was. It might have 
been one of the inspector’s ‘off’ days.” 
“It certainly was by the time he left. 
Never saw a chap looking so mean. 
have some more beer.” 
“No thanks—must be off. Think over 


what I’ve been saying. It'll all look 
brighter in the morning.” 
“Like heck it will. Cheerio.” 


Leslie met Harry Hayes some months 
later at a show in town. Afterwards, they 
went to a quiet club and talked shop. 
Harry was busy with some harbour work 
and evidently enjoying the job. 

“Incidentally, we now have a company 
safety officer—a hearty individual who 
worries the daylights out of us, but some- 
how manages to be helpful.” 

“Was this the result of your recom- 
mendation?” 

“My ? Good Lord no! I'd have 
been thrown out on my ear if I’d sug- 
gested anything like that. This happened 
very differently. Shortly before I left my 
last job our people started a building con- 








“If you don’t believe me, come down and have a look—mind you, it’s only a 3ft. pipe!” 


Let’s - 
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tract about a couple of miles away. The 
local factory inspector—my old pal— 
turned up one afternoon and gave it a 
going over, but believe it or not he 
couldn’t find a thing wrong. The General 
was just escorting him back to the office 
when a load of men came down on the 
goods hoist—it was nearly finishing time 
—and landed about ten feet way. At that 
point the hoist driver, at the top level, 
suddenly realised his mistake and hauled 
on the rope, and they all shot up back 
to the second floor. Then the chaps 
started bawling, so he sent them down 
again. By that time the General must 
have lost his head, because he turned to 
the inspector and said ‘it’s all right, they 
only come down this way at knocking-off 
time.’ 

“And that, my friend, is how we got 
our new safety officer!” 


SEVEN-STOREY WINDSCALE 
ADMINISTRATION BLOCK 


John Laing Construction, Ltd., are to 
start work shortly on the construction of 
a seven-storey office block at Windscale 
Works, Sellafield, Cumberland, for the 
United Kingdom Atomic Energy Authority. 

The building, due for completion by 
July 1962, will be of reinforced concrete 
frame construction with concrete floors 
and brick cladding. The architects are 
R. S. Brocklesby, A.R.ILB.A., of the 
U.K.A.E.A. and Cruickshank and Seward, 
consultant architects; the consulting 


engineers are C. S. Allott and Son. 
‘ 


£13M. FYLINGDALES BUILDINGS 
CONTRACT 


The value of the recently announced 
Air Ministry contract with Holland & 
Hannen and Cubitts (Scotland), Ltd., for 
buildings at the Fylingdales R.A.F. 
Station, is estimated at £1,750,000. Work 
will commence immediately, and_ will 
comprise erection of three technical 
radar buildings and domestic and admini- 
strative structures, forming part of the 
ballistic missile early warning station. Sir 


Alexander Gibb and Partners, Queen 
Anne’s Lodge, London, S.W.1, are the 
consultants. 


BRANCH MANAGERS’ 
CONFERENCE 


The Bowmaker Group branch managers’ 
conference was held at Bowmaker House, 
Bournemouth, on Saturday, March 18. _ 

In the evening the group chairman, Sir 
Arthur Morse, and directors entertained 
the 155 delegates to dinner at East Cliff 
Court Hotel and Sir Arthur made presenta- 
tions to mark the completion of 25 years 
service by:— J. N. Stephenson (collection 
manager); A. T. Coles (branch manager, 
Gloucester); E. A. Riches (inspector— 
(Branch Administration); A. R. Combes 
(chief clerk, Croydon); L. P. Galpin (in- 
spector—Branch Inspection); V. C. King 
(branch manager, Norwich); L. A. Moore 
(area manager, Birmingham); G. T. Barrow 
(branch manager, Swindon); K. S. 
Thornton (credit controller) and-R. L. 
Rees (cashier). 


RUBBER MANUFACTURERS 
FEDERATION 


The Federation of British Rubber and 
Allied Manufacturers report that 170 
rubber manufacturing firms have joined 
the Federation under their new scheme 
for direct membership of individual firms. 
This represents between 85 and 90 per 
cent. of the industry. he 

In addition, 21 trade associations and 


product groups are included in the 
ordinary membership, and 47 firms sup- 
plying synthetic rubber, . machinery, 


chemicals and components to the ‘indus- 
try are associate members. 
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PRESSURE ON 
HAS BEEN 
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DEMAND FOR LABOUR 
RISING 


AGAIN 


Slackening in Short-Time Working 


T the end of 1960 some 23.7m. 
people were in civil employment in 
Great Britain, nearly 400,000 more than 
at the end of 1959. This was a markedly 
bigger rise than in most post-war years, 
and was greater than the increase that 
took place between 1955 and 1959. 

According to the Treasury's “Bulletin 
for Industry”, the rise was maintained 
throughout most of the year, reflecting 
the fall in unemployment, the reduction in 
H.M. Forces, and the influx of school- 
leavers and of substantial numbers of 
married women. There was some fall as 
usual in December, which continued into 
January 1961. 

In 1960 more than half the gain was in 
manufacturing (190,000), with engineering 
and electrical goods up by nearly 5 per 
cent. (100,000). Most of the increase out- 
side manufacturing was in distribution 
(+70,000), financial, professional and 
scientific, and miscellaneous _ services 
(+100,000), and in construction (+ 40,000). 
Coalmining fell by 50,000. 

The number of unemployed fell more 
rapidly than seasonally up to August, but 
during the last two months of 1960 the 
changes were no more than seasonal. The 
movements in the number of unfilled 
vacancies were similar, with the rise up 
to the summer greater than normal, and 
the fall in October/December rather more 
than usual. Together these figures sug- 
gest that the rising pressure of demand 
for labour slackened at the end of last 
year states the Treasury, but since then the 
pressure has been increasing again slightly. 


Short And Overtime 


Movements in short-time and overtime 
also suggest that some slackening in total 
demand occurred. The amount of short- 


time worked rose rapidly in the fourth 
quarter and at the end of the year the 
number of operatives affected was 139,000, 
against 126,000 at end November. There 
was a further rise to 154,000 at end January 
1961. Detailed figures are not available 
for later than November, when the loss 
in the last week was 114 hours on average 
for each worker, about 1.4m. hours in all 
during the week. The figure for August 
was 31,000 operatives losing 94 hours each. 
Less than 2,000 of those working short- 
time in November were stood off for the 
whole week. 

Although the rise in short-time working 
has been marked, the time lost was small 
in relation to total employment—the 
November figure was equivalent to a reduc- 
tion in the labour force of about 36,000 
people. Overtime on the other hand was 
large, but the rise of about 500,000 hours 
between August and November was rather 
less than usual for the time of the year; 
1.8m. operatives were then working 14.4m. 
hours of overtime, equivalent to an 
addition to the labour force of about 
350,000 people, nearly ten times the short- 
time equivalent. 

Between December 1960 and January 
1961 the main increases in short-time 
working were in the motor vehicle 
and cycle groups, partly offset by falls 
in textiles, food, drink and _ tobacco, 
engineering and electrical goods. Motor 
vehicles manufacture made up about 
half the total: in recent weeks the 
major motor manufacturers have an- 
nounced their return to full-time work- 
ing. Short-time working has occurred 
mostly in industries which have to face 
seasonal fluctuations in demand, or in 
those which have had sudden sharp falls in 
demand but with reasonable expectations 
of subsequent expansion. But the fact 


TOLLS WOULD BE INCREASED TAXATION, 


SAYS 


NDUSTRIAL concerns and the general 
public—people without cars as well as 
those with them—have been warned by 
the British Road Federation not to be 
misled by suggestions which favour im- 
posing tolls on new motorways. 

The Federation’s April Bulletin says: 
“It is as well to recognise at once that 
toll charges on roads built by the Govern- 
ment are a form of increased taxation and 
not, as ‘inspired statements’ are suggesting, 
a method of relieving the taxpayers’ 
burden”, 

Also, tolls would not help to get more 
roads built. In the past the Government 
has said there were not enough men, 
materials or machines to build at the same 
time all the schools, hospitals, power 
Stations, roads and other items of capital 
equipment needed. But a conscious Gov- 
ernment decision as to priorities would 
mean the allocation of resources to 
modernise the highway system ... and the 
imposition of tolls has nothing to do with 
this. 

The Federation points out that road 
users are paying in taxes over four times 
more money than is being spent on roads, 
and takes Government spokesmen to task 
for quoting the example of America as an 
excuse to suggest tolls. 

“What is not mentioned,” says the 
Bulletin, “is that a very high proportion of 
road user taxes has been spent on roads in 
America, and that toll roads have been 


B.R.F. 
built because the need for still further 
roads has been recognised”. 

The view of the American public was 
put a few years ago by the National High- 
way Users Conference, which declared: 
“The toll method of financing has not been 
favoured by either the highway user or 
the Federal Government”. 

Yet only last month Mr. John Hay, Joint 
Parliamentary Secretary to the Ministry of 
Transport, implied in Parliament that 
Washington was the protagonist of toll 
roads. It appeared that Mr. Hay, who 
was speaking as the Government’s repre- 
sentative, was also unaware of a state- 
ment made by President Kennedy in a 
Special Message to Congress at the begin- 
ning of March. 

The President, referring to the need of 
financing the extra cost of the huge pro- 
gramme of new road building now being 
carried out, said the answer was not to 
be found in tolls on roads that “ought to 
be free”. 


FEBRUARY HOUSING FIGURES 


The number of permanent houses com- 
pleted in Great Britain during February 
was 22,300 (compared with 20,772 in 
February, 1960), of which local authori- 
ties were responsible for 8,423 and private 
builders for 13,350. 
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that the easing of pressure of demand 
took the form of an increase in short-time 
working meant that very few people were 
made available for employment in indus- 
tries short of labour. 


The Regional Picture 


The unemployment percentage (which 
includes the wholly unemployed, tempor- 
arily stopped and school-leavers) for Great 
Britain at mid-February was 1.7, with 
a spread from 1 per cent. in the E. and 
W. Ridings, to 3.5 per cent. in Scotland. 
In February 1960 the percentage for 
Great Britain was 2.0 with a _ spread 
from 1 in the Midland to 4.7 in Scotland. 
Thus the gap between the regions has 
been reduced substantially, and only in 
the Midland Region was the unemploy- 
ment percentage higher this year than 
last; this increase was accounted for by 
short-time working in the motor industry. 


In all regions the rise in the number 
wholly unemployed (excluding school- 
leavers and the temporarily stopped) 
between December and January was less 
than normal, while between January and 
February, usually a period of little change, 
there were considerable falls in all regions 
especially in the North, Scotland and 
Wales. The movement of vacancies 
pointed similarly to tightening demand; the 
total rose by over 9,000 between January 
and February, against the normal rise of 
less than 4,000, to 290,000. There were 
more vacancies unfilled than a year earlier 
in all regions except the Midland. 


In Sum 


The pressure of demand for labour, 
which was high throughout the period, 
eased slightly towards the end of 1960, but 
has risen a little since the end of the year, 
adds the Treasury. The fall in demand for 
cars and some other durables led to a sharp 
rise in short-time working in the second 
half of 1960, but in recent weeks major 
firms in the motor industry have 
announced a return to a 5-day week. Over 
the twelve months the position of the 
regions of relatively high unemployment 
has improved, while the changes elsewhere 
have been mostly small. 


ENGLISH ELECTRIC TURBINES 
CONTRACT 


A contract for two 84,000-h.p. hydraulic 
turbines has been awarded to the English 
Electric Division of John Inglis Co., Ltd., 
Toronto, by The Hydro Electric Power 
Commission of Ontario. 


Design work and model testing will be 
done in the U.K. by English Electric’s 
hydro-electric division at Netherton and 
Rugby. Work will start immediately on 
the fixed blade propeller type units with 
manufacturing operations scheduled to 
begin late this summer. The turbines will 
be designed to operate at 90 foot head 
at 94.7 r.p.m. When completed towards 
the end of 1962, the turbines will be 
installed at Ontario Hydro’s Little Long 
Rapids generating station on_ the 
Mattagami River, some 500 miles north 
of Toronto, Ontario. 


BICC FORM PLASTICS COMPANY 


British Insulated Callender’s Cables, Ltd., 
announce the formation of a new company, 
Telcon Plastics Ltd. Centred at Green 
Street Green, Orpington, Kent, the com- 
pany will take over the entire range of 
activities of the Plastics Division of The 
Telegraph Construction and Maintenance 
Co., Ltd. 


The board of directors will be: W. C. 
Smith, chairman; J. L. Fergus, general 
manager; D. Norman-Thomas, and H. F. 
Wilson. The company secretary will be 
L. G. F. Sliney. 
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COSTS MUST BE WATCHED, 
SAYS MINISTER 


A WARY eye must be kept on build- 
ing costs, warned Mr. R. Thomp- 
son, Parliamentary Secretary to the 
Minister of Works, when he addressed 
the annual luncheon of The National 
Federation of Demolition Contractors 
held in London recently. 

The building programme would con- 
tinue at a high level during 1961, Mr. 
Thompson said, and 1962 looked good. 
But if costs rose excessively, the rate of 
building would slow down. 

It was appropriate, he stated, that the 
Ministry of Works should be represented 
at the luncheon in the year during which 
the Federation came of age, for the 
Ministry had had a great deal to do with 
founding the Federation. 

Some people still thought that demolition 
work today was the rough and ready 
business of years ago. How very wrong 
they were, for it was a highly skilled craft, 
calling for skill of a high order if fatalities 
and injuries were to be avoided. 

If there was to be any countryside left 
at all, the country must make efficient use 
of existing sites in congested areas, and 


this was where skilful demolition was 
needed. 
Other speakers at the luncheon in- 


cluded Mr. S. B. Allison, the president; 
Mr. M. M. Hunter, chairman of the 
Scottish Region; Mr. W. J. Balderstone, 
honorary vice-president; and Mr. J. H. 
Melville-Richards, president-elect of the 
Institution of Municipal Engineers. 

At the annual general meeting held prior 
to the luncheon Mr. Samuel B. Allison, of 
Samuel B. Allison, Ltd., was elected the 
new president of the Federation, and Mr. 
F. E. Hooker, of Demolition and Con- 
struction Co., Ltd., was elected vice- 
president. 

With Mr. Allison and Mr. Hooker, the 
Council of the Federation now comprises 
Mr. W. Horrocks, Mr. W. J. Balderstone 
and Mr. M. N. Penfold, all three of whom 
are honorary life vice-presidents; Mr. M. M. 
Hunter, chairman, Scottish Region; Mr. 
M. C. Walker, chairman, North-Western 
Region; Mr. J. Childs, chairman, North- 
Eastern Region; Mr. P. Scott, chairman, 
Midland Region; and Mr. R. Ashton, chair- 
man, London and Southern’ England. 
Newly elected members of the Council 
consist of Mr. C. J. Brown, Mr. E. M. 
Cann, Mr. L. J. Flack, Mr. S. T. Green, 
and Mr. J. Norris. 
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SOHO’S MIXED DEVELOPMENT 
NEARS COMPLETION 


LLUSTRATED below is a 
view of Kemp House, 


general 
Berwick 


Street, Soho, which has as its central 
feature a 170ft. tower block. 

Built for the Westminster City Council, 
Kemp House is the first mixed develop- 
ment in London’s central area. 
of 57 
shops 


It consists 
flats located in the tower block, 
incorporating a public house at 





ground level facing Berwick Street (site 
of the famous open-air market), and offices 
at first and second floor levels. A base- 
ment car park for 24 vehicles is also pro- 
vided. 

Designed by architects, Riches and 
Blythin, F.R.I.B.A., and built by Wates 
Ltd., the building is of reinforced concrete 
frame construction and covers an island 
site 320ft. long by 75ft. wide, bounded by 
Berwick Street, Hopton Street, Peter 
Street and Kemp Court. 

The contract is scheduled to be com- 
pleted by May 1961. The Wates site 
agent is Mr. M. J. Cheval. 





Bournemouth Borough Engineer's: Department have recently completed the redecking in 
Jarrah of both the Bournemouth pier (pictured here) and the Boscombe pier. The boarding 
used was 2in. x 6in., laid on 4in. x 9in. joists at Bournemouth and 4in. x 8in. joists at 


Boscombe. 


The decking is secured by 44in. No. 16 gunmetal wood screws and cups 
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INSTITUTION OF STRUCTURAL 
ENGINEERS’ ELECTIONS 


TTVHE following candidates were elected 
to membership of the Institution of 

Structural Engineers on March 23, 1961: 
Students 

G. Browne, Luton; D. Cockbill, Salisbury, 
Southern Rhodesia; K. S. Fernando, Colombo, 
Ceylon; S. A. Hyde, Willesden, N.W.10; A. E. 
Jonnson, Wilmslow, Cheshire; J. I. Mbaezue, 
Zaria, Nigeria; A. Parks, Middlesbrough; 
M. Salim, District Sheikhupura, West 
Pakistan; U. N. Srivastava, Uttar Pradesh, 
India; D. W. Walker, Morecambe; P. Wem, 
Middlesbrough; J. G. M. Wood, Frensham, 
Surrey. 
Graduates 

J. E. Adams, Sutton; F. Arthern, Stock- 
port; D. M. Bevan, Winterbourne, Bristol; 
B. A. Brown, Winchester; M, A. Chandra- 
chood, Poona, India; B. S. Coles, Horley, 
Surrey; J. Crocker, Loughborough; C. S. Desai, 
Bombay, India; C. L. Dhar, Bombay, India; 
M, T. Froggatt, Leamington Spa; A. F. Granby, 
Liverpool; M. H. Green, Kingsworthy, near 
Winchester; G. Henney, West Wickham; 
D. B. Horler, Whitchurch, Cardiff; E. O. 
Imegwu, Bristol; M. K. Jadav, Manor House, 
N.4; F. K. Kong, Leeds; T. A. Martin, Kings- 
way, W.C.2; G. C. Mitra, W. Germany; P. Nie, 
N.W.4; M. J. O'Callaghan, Newport, Mon; 
R. J. Rance, Tring, Herts; J. Sher Kar Kit, 
Holmcroft, Staffs.; C. D. Solanki, Acton; P. J. 
Steer, Hounslow; A. Than, Rangoon, Burma; 
P. Thirumal, Kopay, Ceylon; V. N. Tolat, 
Hampstead; A. P. Udeaja, W.14. 
Associate-Member 

R. E. Rowe, Langley, Slough. 
Member 

J. McNulty, East Didsbury, Manchester. 


B.C.A.S. ANNUAL LUNCHEON 


The annual luncheon of the British 
Compressed Air Society was held in 
London recently. Mr. E. A. Martin, whose 
two-year term of office as president ended 
later in the day, presided. 

Mr. E. C. Beck, managing director of 
John Mowlem and Co., Ltd., and chairman 
of the Council of the Export Group for 
the Constructional Industries, spoke to the 
eighty-five members present, on the sub- 
ject of the constructional engineering in- 
dustry overseas. He mentioned that, in 
spite of financial, and in some cases politi- 
cal, risks, work abroad by U.K. construc- 
tional engineering firms amounted to £130 
million per annum; and referred to the 
great amount of plant, including com- 
pressed air equipment, required for any 
large contract. 

In the early evening of the same day, 
Mr. G. H. Hardy of the War Office gave 
a technical address on the testing of air 
compressors required for arduous con- 
ditions. 


CHARTERED SURVEYORS 
ANNUAL CONFERENCE 


The Chartered Surveyors Annual Con- 
ference will be held this year at the 
University of Leicester, from July 4—8. 

The theme of the conference will be 
“The Art of the Surveyor in Practice”, and 
the principal speakers will be Lord 
James of Rusholme, High Master of Man- 
chester Grammar School; Sir William 
Hart, C.M.G., Clerk of the London County 
Council; and Professor Philip White, 
M.Sc., F.R.I.C.S., of the University of 
British Columbia. 


BANWEN DISPOSAL POINT 
CONTRACT 


Wilson Lovatt and Sons Ltd., have 
secured the Banwen Disposal Point Con- 
tract, comprising the removal of an exist- 
ing washery and screening plant and 
re-erection at Banwen, near Glynneath, 
South Wales, together with extensive rail- 
way sidings and access roads, wagon 
tippler and ancillary works. 

The contract, which is being carried out 
for the National Coal Board Opencast 
Executive, is valued at over £300,000. 
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COMMERCIAL AND HOLIDAY TRAFFIC 
ROAD BOTTLENECK GOES 


MMVHE road from Weymouth to Portland 

Bill, which partially follows the line 
of Chesil Beach, is in places, very narrow 
and winding. The section which rises 
beyond the town of Fortuneswell, Port- 
land, to the top of the hill affords a 
magnificent panoramic view of Chesil 
Beach, but is only some 18ft. 6in. wide 
and has gradient in places of one in eight. 
This road carries all the traffic connected 
with the business of the island, including 
heavy vehicles from the Portland Stone 
quarries. It is the main route for public 
service vehicles and for all the holiday 
traffic to the island, constituting a major 
bottleneck in the road system, particu- 
larly during the summer months. 

The original carriageway was both 
narrow and dangerous in that no provision 
was made for pedestrians, and that on one 
section there was a particularly bad hair- 
pin bend. The road has therefore been 
widened to 24ft., with a footpath one side 
and 2ft. edge spacing under the retaining 
wall. 

On the first stage approximately 5,000 
cu. yd. of rock and earth over a length 





of 1,000ft. were removed requiring an 
incursion into the hill side, varying from 
6ft. to 15ft. in width. A J.C.B.4, fitted 
with a three-in-one bucket as a face-shovel, 
was used to remove the spoil, and load 
into a series of high-sided lories for dump- 
ing. On completion of excavation, stone 
slabs reclaimed from the old quarry rail- 
way on the island were used to build a 
retaining wall on the upward side of the 
road. 


The J.C.B.4, started work in September 
and has now completed the major job of 
earthmoving in a machine working time 
of 430 hours. The machine, was digging 
at an overall rate of 12 cu. yd. per hour 
with the face shovel; this overall rating 
included loading and positioning of lorries 
and waiting time. 

The work was carried out for the Dorset 
County Council, (County Engineer, Mr. 
J. J. Leeming, B.Sc., M.I.C.I., M.I.Struct. E,) 
by the Portland Urban District Council, 
(Engineer, Mr. E. B. Cullin, M.I.Mun.E., 
A.LA.S.D. The J.C.B.4, was hired from 
Eddison Plant Ltd., of Dorchester. 


J.C.B.4 removes spoil into high-sided lorry 


LAND VALUES AND PLANNING 


** Renewed Consideration Needed ”’ 


TTYHE 62nd annual report of the Town 
and Country Planning Association 
says that “renewed consideration needs 
to be given to the question of land values 
as affected by planning. The fact that 
planning decisions can selectively enrich 
some among many owners creates a sense 
of injustice between private persons, while 
a sense of injustice to the public is aroused 
in view of the large sums of compensation 
that have been paid for prohibitions of 
development. There is also an obvious 
danger of administrative corruption.” 

The report stresses the need for “a 
more thorough-going dispersal policy as the 
condition of the proper renewal of the 
fabric of the older towns. The case for 
this has been intensified in scale and 
urgency by recent estimates of the growth 
of population in the next 20 years and 
thereafter.” 

The Executive Committee is undertaking 
studies of the country’s principal urban 
regions. These will estimate the amount 
of “overspill” and suggest sites for new 
towns and town expansions. 

Redevelopment, too, calls for better co- 


ordination of public and private action. 
“Piecemeal building on small plots is pro- 
ducing conspicuously bad results.” “The 
time seems ripe for a more general applica- 
tion of the principle of unification of town 
sites under public or trust ownership 
coupled with grants of leaseholds to private 
enterprise.” 

The report also urges fuller co-ordina- 
tion of the policies of Government depart- 
ments concerned with planning, housing, 
employment location, agriculture and 
transport. 

“It seems inescapable that Governments 
must exercise much control over the siting 
of employment establishments, ‘leaving’ 
as much freedom to private enterprise to 
choose locations as is consistent with such 
national necessities as the avoidance of 
over-concentration, and the economic 
strengthening of certain areas.” 


Production of sand and gravel in Britain 
during 1960 amounted to 76,248,000 tons, 
the highest yet. 
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LOWEST TENDER POLICY 


CRITICISED 
(THE lowest tender policy did not 
necessarily produce economy, 


claimed Mr. D. A. B. Morgan, chair- 
man of the British Association of Field 
and Sports Contractors, when he 
addressed the Association at their 
annual luncheon in London recently. 

“Far too often,” he said, “public and 
local authorities accept lowest tenders 
without regard to quality. The consequence 
of this can be inferior workmanship and 
materials, These in the long run only 
lead to trouble and great expense,” 

Speaking of the work of the Association, 
Mr. Morgan reported that they had co- 
operated with the National Playing Fields 
Association in the bringing up to date of 
specifications for recreation grounds. Great 
mechanical and technical advances had 
been made recently, and it was therefore 
important that new specifications should be 
drawn up. More important, if good and 
lasting results were to be obtained, these 
specifications must be followed by firms 
capable of complying with them. 

Recently, members of the Association 
had constructed in the United Kingdom 
over 15,000 acres of playing fields, 3,500 
tennis courts, and several hundred swim- 
ming pools, bowling greens and running 
tracks. 

“But we are capable of doing even 
more,” added the chairman, “and there is 
a crying need for more extensive recrea- 
tional facilities in this country.” 


ROBERT McGREGOR AWARDED 
£250,000 CONTRACT 


The Ore Mining Branch of The United 
Steel Companies have awarded a £250,000 
contract to Robert McGregor and Sons 
Ltd., Brazennose Street, Manchester, for 
the design and construction of road and 
bridge works at Colsterworth, Lincoln- 
shire. 

The purpose of the contract is to pro- 
vide a haulage road 34 miles long to 
accommodate 27 cu. yd. dump trucks 
carrying iron ore from the open-cast 
quarry workings to the rail head. 

To comply satisfactorily with the 
intensity of traffic, etc., the contractor’s 
design of a rigid reinforced concrete pave- 
ment 30ft. wide and 12in. thick on a 
4in. dry lean base was accepted. Two 
bridges, one single span and one double 
span, both of reinforced concrete will be 
constructed to carry existing county high- 
ways over the trucking road and an 
underpass is required for farm accesses. 

It is intended that the bridge works and 
bulk excavation will be commenced 
shortly and the carriageways constructed 
in the summer of 1962. 


LANARKSHIRE ROAD 
IMPROVEMENT TO COST £798,000 


A start is to be made on the improve- 
ment of 3} miles of the Carlisle-Glasgow 
trunk road between Lesmahagow and 
Canderwater, Lanarkshire. The work, 
which has been authorised by the Secretary 
of State, Mr. John S. Maclay, is estimated 
to cost £798,000. 

The scheme involves the provision of 
dual carriageways throughout the improve- 
ment, with accompanying slip roads, 
culverts, the constructing of five road 
bridges, and other ancillary works. 

The successful contractcrs, as reported 
briefly last week, are J. Anderson and 
King, Ltd.. Glasgow, and the contract will 
be carried out under the supervision of 
Babtie, Shaw and Morton, Ltd., consulting 
engineers, Glasgow, as agents for the 
Secretary of State. 

Under a separate contract a bridge 
carrying the trunk road over the railway 
near Blackwood Station will be recon- 
structed. Babtie, Shaw and Morton will 
also supervise these works. 
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FOR THE DIARY 


April 18 


Meeting of the Institution of Civil Engineers, 


Great George Street, London, $.W.1. “The 
Use of Specialised Plant in Airfield and 
Road Construction,” by E. U. Broadbent 
and M. A. May. 
April 19 
Quantity Surveyors General Meeting, 
R.LC.S., London. 6 p.m. “The Use of 
Cost Prediction as a Guide to Planning 


and Design.” by P. A. Stone, M.Sc.(Econ.), 
of the Building Research Station. 


Annual general meeting of the Institute of 


Builders, Royal Festival Hall, London. 
Annual conference of the Institution of 
Plant Engineers, Imperial Hotel, Blackpool. 
April 19-21. 

April 20 
Traffic Engineering Study Group meeting 


at the Institution of Civil Engineers, Great 
George Street, London, S.W.1. Informal dis- 
cussion—traffic planning and design of roads 
in Cumbernauld New Town—introduced by 
G. P. Crow. 


Engineering, Marine, Welding and Nuclear 


Energy Exhibition, Olympia, London. 
April 20-May 4 

April 21 
Joint conference of Architects, Quantity 


Surveyors and Builders, University Arms 


Hotel, Cambridge. 
April 24 


International Council for Building Research 
Studies and Documentation Colloquium on 


Traffic Engineering Study Group meeting 
at the Institution of Civil Engineers, Great 


George. Street, London, S.W.1. Informal 
discussion -safety aspects of motorway 
design—introduced by W. F. Adams. 


Meeting of the Metropolitan and Southern 
branch of the Institute of Sewage Puri- 
fication. Visit to Paris Sewage Treatment 
Works. 


April 28 


Annual dinner and dance of the Building 
Surveyors Institute, Waldorf Hotel, London. 


Annual general meeting of the Derbyshire 


branch of the Contractors’ Mechanical 
Plant Engineers, Station Hotel, Chesterfield. 
7.30 p.m. 

May 2 


Annual general meeting of the Manchester 


and District branch of the Contractors’ 
Mechanical Plant Engineers, Woodcourt 
Hotel, Brooklands Road, Sale. 7.30 p.m. 


Meeting of the Institution of Civil Engineers, 
Great George Street, London, S.W.1. “New 
Tunnels near Potters Bar in the Eastern 
Region of British Railways,” by A. K. Terris 
and H. D. Morgan. 


May 3 


Summer meeting of the _ Institution of 
Water Engineers, Buxton. May 3-5. 


Railway Modernisation Conference, London, 
arranged jointly by the Institutions of Civil, 
Mechanical and Electrical Engineers. May 3 
and 4. 
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May Il 
Joint meeting of the Institution of Civil 
Engineers with the Institute of Landscape 
Architects at Great George Street, London, 
S.W.1. “Collaboration between Engineers 
and Landscape Architects,” by C. S. Chettoe 
and G. A. Jellicoe. 


May 13 
Summer dance of the London branch of the 
Contractors’ Mechanical Plant Engineers, 
Hendon Way Hotel, Hendon Way, N.W.4. 
7.30 p.m, 


May 16 
Meeting of the Institution of Civil Engineers, 
Great George Street, London, S.W.1. “St. 


Lawrence Power Project Hydraulic Fea- 
tures,” by O. Holden. 

May 18 
Annual dinner of the Institution of Civil 
Engineers. 

May 24 
Institute of Quarrying sixth short course 


“Transportation of Materials.””’ Ashorne Hil: 


Conference Centre. May 24-2 
May 25 
Annual general meeting and luncheon of 


the British Granite and Whinstone Federa- 
tion. 

Annual general meeting of the Institution of 
Structural Engineers, 11 Upper Belgrave 
Street, London, S.W.1. 


Visit of the Institute of Sewage Purification 


(Metropolitan and Southern Branch) to 
British Sugar Corporation, Peterborough, 
followed by a joint visit with members 


from the Midlands Branch to Peterborough 


“Surface Finishing of Concrete,” at Research May 4 S 
7 c : F : ? Sewage Works. 
eee — of the Cement Meeting of the London branch of the 
an oncrete Association. Contractors’ Mechanical Plant Engineers, May 29 
April 25 Hendon Way Hotel, Hendon Way, N.W.4. Annual general meeting of the Hants. and 
Meeting of the Institution of Civil Engineers, Federation of Master Builders London Sussex _ branch of the Contractors 
Great George Street, London, S.W.1. “The Region tour to East and West Berlin and Mechanical Plant Engineers, Black Dog Inn, 
Inner Ring Road, Birmingham,” by Sir Hamburg. May 4-11. Emsworth, 7.30 p.m. 
Herbert Manzoni. May 5 Summer meeting of the Eastern Federation 
London Master Builders Association's lunch ee me: a ; of Building Trades Employers, Clacton-on- 
to the Lord Mayor, Savoy Hotel, London. Meeting of the Illuminating Engineering Sea. May 29-31 
12.30 p.m. May a7 Peebles Hydro, Peebles, Scotland, International Road Tar Conference, Harro- 
April 26 oe gate. May 29-31. 
Annual meeting of the Institution of May 8 May 30 
Mechanical Engineers, London. Half-yearly meeting of the National Unwin Memorial Lecture at the Institution 
Annual Conference of the Association of Federation of Roofing Contractors, Bourne- of Civil Engineers, Great George Street, 
Rural District Council Surveyors, Blackpool. mouth. May 8-10. London, S.W.1l. “The Work e oe pei 
April 26-27. tion’s Research Committee,” by Prof. J. F 
Annual general meeting of the Lighthouse — eo € the Instituti £ Civil Engineers Baker. 
Club, Paviour’s Arms, Page Street, West- re we set cg ase ~~ “aut thon jem S$ 
minster, S.W.1. 6.30 p.m reat George Street, London, S.W.1. “Auck . ‘ 
as Se ee land Harbour Bridge,” by G. Roberts and Annual general meeting of Corporate 
April 27 O. A. Kerensky, who will discuss the design, Members of Institute of Public Cleansing. 
Meeting of the Institution of Structural and H. Shirley Smith and J. F. Pain, who Music Hall, Aberdeen. 8 p.m, 


will discuss the construction. 


Engineers, 11 Upper Belgrave Street, Federation of Master Builders’ National 
London, S.W.1, 6 p.m. “Composite Con- Annual general meeting of the Royal luncheon and annual general meeting, 
struction in Germany,” by Dr. Ing. Konrad Institute of British Architects, Portland Connaught Rooms, London. | p.m. (Tenta- 
Sattler. Place, London. 6 p.m. tive date.) 


PLASTICS PIPE FOR WATER 
SERVICES 


The General Extrusions Technical Com- 
mittee of the British Plastics Federation, 
which originated specifications for low 
density polythene tubing, has for some 
time been working on the preparation of 
other specifications covering various grades 
of plastics pipe for cold water services 
and supply and for industrial uses. 

As a result British Standards for 
unplasticised PVC and high density poly- 
thene pipe for these purposes are now 


HIGHWAY ENGINEERS’ ELECTIONS 


engineer, Woking U.D.C.); E. C. Jacob ater 
assistant engineer, Irvinestown R.D.C.); J. 

Jefferson (senior engineering aeae 
Durham C.C.); J. M. McCluskey (assistant 
design engineer, Babtie Shaw and Morton); 
. L. McCormick (assistant engineer, Hastings 
B.C.); W. S. McLean (assistant engineer, 
Babtie, Shaw and Morton); P. B. O. Merchant 
(assistant engineer, Lagos Executive Develop- 
ment Board); R. T. Millar (assistant engineer, 
Dunfermline T.C.); J. Moore (assistant 
engineer, Coulsdon and Purley U.D.C.); J. D. 
Orme (senior West 


HE following elections took place at 
the Institution of Highway Engineers 
on March 3, 1961: 


Members 


L. P. Cole (chief engineer, Government of 
Ghana); M. Fay (civil engineer, Robert F. 
Earley and Partners); E. R. Gambrill (deputy 
county surveyor, West Sussex C.C.); R. L. 
Gee (borough engineer, Woolwich B.C.); E. G. 
Miller (senior executive engineer, M.Q.T., 
Nigeria); A. J. Summerell (resident engineer, 


1 u cs h engineering _ assistant, . 5 & 

vo rng lg Some cot — Bromwich B.C.); M. L. Percival (senior engi- being considered by a British Standards 
(city engineer and surveyor, Ripon); P. J. E. neering assistant, Durham C.C.); D. H. Pitman Institution Committee and are nearing 
Wingate (senior scientific officer, Road (engineering assistant, West Sussex C.C.); completion. These drafts include recom- 


R. Ritson (engineering assistant, West Sussex 
C.C.); G. Robinson (senior engineering 
assistant, Durham C.C.); T. Robinson (senior 
assistant engineer, Durham C.C.); L. C. T. 
Sallabank (regional manager, G. Wimpey and 


Research Laboratory). mendations for the jointing of these pipes. 


Associate Members 
W. J. Bennett (engineering assistant, Black- 


Hot Water Services 


Questioned about reports of the use of 


pool 3.C); Bhati (assistant engineer, (Co, Ltd.); T. G. Seshan (senior executive 2 tic ipe ~arrving 

pt K. Burkinshaw (chief engineering engineer, .W.D. Kajang); R. Sharpe (assistant ees eee = —o a 
sistant, Rotherham R.D.C.); S. J. Clayton engineer, Hastings B.C.); D. Shaw (senior oes, ee ree Se ees 
(engineering assistant, Huyton-with-Roby  ccictant. en a Durham CC); T. H. Extrusions Technical Committee of the 
U.D.C.); W. M. Cook (civil engineering  Shiliam jonaier engineering assistant, East Federation, Mr. C. J. Clark, said: “The 
assistant, Dunbarton C.C.); W. H. Davies Suffolk C.C.); J. Walker Pceatuaae and sur- future possibilities of plastics in the field 


(assistant engineer, Cardiff City); G. B. Drew 
(assistant engineer, East Riding C.C.); R. O. 
Foulkes (chief assistant engineer, Stafford 
B.C.); F. E. Hocking (deputy engineer and 
surveyor, Leyland U.D.C.); K. H. Hohenkerk 
(engineering assistant, Worcestershire C.C.); 

H. Hough (deputy engineer and surveyor, 
Fleet U.D.C.); N. Howarth (senior assistant 


of hot water services are being investi- 
gated. At present, however, the Federa- 
tion, which includes all the major British 
material manufacturers, does not recom- 
mend the use of thermoplastics for 
applications involving the continual passage 
of hot water”. 


veyor, Brierfield U.D.C.). 
Affiliates 

N. Franck (head of department, Cement 
and Concrete Association); J. M. Knight (divi- 
sional bitumen manager, Shell-Mex and B.P., 
Ltd.);} K. S. Millar (area manager, Anglo 
American Asphalt Co., Ltd.). 
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PAKISTAN PLACE £1M. CONTRACT 
WITH HUNTING 


Drainage Investigations in Indus Valley 


VHE Pakistan Government have 
placed a £1 million contract with 
Hunting Technical Services, Ltd., 6 
Elstree Way, Boreham Wood, Herts., 
for carrying out drainage and salinity 
control investigations in the lower 
reaches of the River Indus. 

Sir Murdoch MacDonald and Partners, 
London, have been engaged as engineering 
consultants for the project which covers 
an area of some 10 million acres. 

Rising water tables and spreading soil 
salinity have been steadily reducing the 
agricultural output of the 23 million 
irrigated acres of the Indus plains. This 
problem had been studied for some con- 
siderable time, but only with the creation 
of the Water and Power Development 
Authority of West Pakistan a little over 
two years ago was any impetus given to 
the tackling of this encroaching danger. 

Projects for draining the worst affected 
areas in the Punjab sector of the Indus 
Valley were started at the end of 1959, and 
Hunting Technical Services were invited to 
investigate and draw up plans for draining 
similarly affected areas in the former State 
of Sind; namely the lands irrigated from 
the Sukkur, Ghulam Mohammed and the 
currently building Gudu barrages on the 
River Indus. 

These 1960/61 investigations aimed at 
determining the extent of the waterlogging 
and salinity problems and of deciding 
which remedial measures would best suit 
the different sub-regions of this area. The 
feasibility and economics of open drain 
or tube-well systems of drainage had to be 
compared, and the possibility of purely 
agricultural methods of water table control 
had also to be considered. In addition 
to this preliminary appraisal more detailed 


SOUTHERN RHODESIA 
BUILDING PLANS 


[he value of building plans passed in 
Southern Rhodesia during 1960 totalled 
£13,033,000 compared with £17,177,000 
during 1959, 

Approval has been given for the con- 
struction of a dam at Bangala near Fort 
Victoria which may cost some £l}m. 
Plans are also going ahead for the erec- 
tion of the Federal Government’s pro- 
jected multi-racial teaching hospital in 
Salisbury, which may cost some £1.4m., 
and which will be built adjacent to the 
University College. The sum of £666,000 
has already been collected towards the 
setting up of a medical school at the 
College. 

In Bulawayo more than £51,000 is to 
be spent during 1961 on new buildings 
and equipment at the Bulawayo Technical 
College. 


MAJOR ROAD SCHEME TO BE 
DISCUSSED 


A conference will be held in Canberra 
this month to work out priorities for a 
proposed system of bitumen roads through- 
out northern Australia. 

The roads will cover about 4,200 miles 
and cost an estimated total of £A20 
million. They have been advocated by 
the Federal Inland Development Organisa- 
tion. 

The Minister for National Development, 
Senator Spooner, said that the scheme had 
the support of the Federal Government. 
He believed there should be no undue 
delay in construction. 


studies of two project areas were also 
undertaken so that definite recommenda- 
tions could be made and designs prepared 
for a 1961 start on the construction of the 
necessary drainage systems. 


This new contract carries the preliminary 
general investigations of 1960/61 forward 
to the more detailed studies and designing, 
as well as to the preparation of contract 
documents for the required construction 
works of the remaining areas. The studies 
and design work will continue until 
October 1963, but the installation of 
drainage systems, whether by open drain 
or by tube wells, will start progressively 
as investigations are completed of separate 
smaller areas. 

_In addition to these various studies a 
pilot project of some 5,000 acres will be 
established at an early stage to compare 
construction and maintenance costs of 
land drained by open and by tile drains, 
and to provide a centre for carrying out 
various reclamation trials. 


Hunting will be responsible for general 
planning and for the varied investigations 
such as soil surveys, soil permeability 
studies, groundwater studies and agricul- 
tural studies, while Sir Murdoch Mac- 
Donald and Partners will carry out 
the engineering investigations, design 
drainage layouts and the necessary struc- 
tures, and will prepare contract documents 
and specifications. 

The groundwater studies involve a pro- 
gramme of drilling and of test well con- 
struction and the British firm of Drilling 
and Prospecting International  Ltd., 
associates of Turriff Construction Corpora- 
tion, have been re-engaged to extend the 
drilling programme of the earlier investi- 
gations. 


MALAYAN HYDRO-ELECTRIC 
CONTRACT 


A contract for the supply and erection 
of mechanical and electrical plant for the 
hydro-electric power station at Habu, 
Malaya, has been awarded to Humphreys 
and Glasgow Ltd., London. 

The new plant is part of a general 
development scheme in the Cameron 
Highlands in Northern Malaya. The con- 
tract has been placed by the Central 
Electricity Board of the Federation of 
Malaya, whose consulting engineers are 
the London firm of Preece, Cardew and 
Rider. 

The plant consists of two 2,750 kilowatt 
hydro-electric generating sets together with 
auxiliary equipment for the power station. 
The water-wheels will be supplied by 
Gilbert, Gilkes and Gordon Ltd., Kendal 
and the alternators by Tecnomasio Italiano 
Brown Boveri of Italy. 

Work has already started on the plant 
and is expected to be completed in just 
over two years time. 


HEAD WRIGHTSON’S 
AUSTRALIAN ORDERS 


Head Wrightson (Australia) Pty., Ltd., 
of Sydney, subsidiary of the U.K. 
company, have received orders valued at 
approximately £34m. from The Broken 
Hill Proprietary Co., Ltd., and from Aus- 
tralian Iron and Steel, Ltd. The orders 
include the design, manufacture and erec- 
tion of a scree ore treatment plant, a 
basic oxygen steelmaking plant and a tin 
plate cut-up line, 
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£3M. YUGOSLAV PAPER 
INDUSTRY CONTRACT 


CONTRACT worth more than £3 

million for the establishment of a 
complete paper mill in Yugoslavia has 
been awarded the British firm of 
Millspaugh-Wimpey, Ltd., Hammersmith 
Grove, London. 

The contract includes the design and 
supply of all plant and equipment as well 
as technical assistance in the erection of 
the mill at Plaski in Croatia about 60 miles 
by road south-east of the port of Rijeka. 

Millspaugh-Wimpey will advise on the 
design of the civil engineering and build- 
ing construction which will be carried out 
by Yugoslav organisations. More than 
90 per cent. of the equipment for the pro- 
ject will be manufactured in Britain. 


ADEN MAIN DRAINAGE 
CONTRACT 


The Motherwell Bridge Contracting and 
Trading Co., Ltd. Aden, have been 
awarded a £172,500 contract by the Gov- 
ernment of Aden for main drainage works 
(Contract No. 1) in the new development 
area at Sheikh Othman. 

The works’ include approximately 
3,500yd. of 30in. diameter shallow gravity 
outfall sewer, a sea outfall, 600yd. of 30in. 
diameter main sewer, 500yd. of 12in. dia- 
meter sewer and a pumping station. 

John Taylor and Son, Westminster, are 
the consulting engineers, and the scheme 
will be carried out under the supervision 
of the Director of Public Works, Aden. 


NYASLAND CONTRACT FOR 
WILLIAMS AND WILLIAMS 


Reliance Metal Windows (Rhodesia) 
(Pvt) Ltd., of Salisbury, Southern Rhodesia, 
who are an associate company of Williams 
and Williams Ltd., of Chester, announce 
that the contract for standard steel 
windows and doors and pressed steel 
door frames awarded them by the Nyasa- 
land Government Tender Supplies Board 
for a year’s period in October 1959, has 
been extended for an additional twelve 
months until August 31 1961. 

The original contract awarded to Re- 
liance Metal Windows, represented a sales 
value of approximately £11,000. The ex- 
tension is expected to cover a slightly 
larger amount over an equivalent period of 
twelve months. 


LARGEST OIL-FILLED BICC CABLE 


The largest oil-filled cable yet made for 
commercial operation by British Insulated 
Callender’s Cables, Ltd., has been manu- 
factured to the order of the Hydro Electric 
Power Commission of Ontario by BICC 
Power Cables Division, Erith Works, 
Belvedere, Kent. It is a_ single-core 
230-kV cable and the 2.16 square inch con- 
ductor consists of six stranded segments 
laid round a central oil duct. 

The cable has a reinforced lead alloy 
sheath and corrosion protection of self- 
vulcanising rubber, PVC and hessian tapes. 
Reinforcing bronze tapes, tinned to prevent 
galvanic action between the bronze and the 
lead alloy, are applied over the lead alloy 
sheath. 

The new cable will provide two 3-phase 
circuits between Haig Junction and Apple- 
wood Junction in Toronto, each circuit 
being designed for operation at 230-kV 
with a rating of 540 MVA at 100 per cent. 
daily load factor and 680 MVA at 75 
per cent. daily load factor with the adjacent 
circuit out of service. 

Laying of the cables will be direct in the 
ground without ducts and, in anticipation 
of a possible future load growth and an 
increase in the current carrying require- 
ments of the cable circuits, three 3 inch 
internal diameter polyethylene water pipes 
will be installed with each circuit for cool- 
ing purposes. 
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STEAM CLEANER 








The 
GULLICK 
HYDRAULIC “BURSTER” 


for silent and controlled 


DEMOLITION 





, QUICKLY REMOVES HARD PACKED GREASE MUD 
OIL AND DIRT FROM ALL MACHINERY AND 
. THOROUGHLY CLEANS AND PURIFIES 





PREMISES OF ALL KINDS *. Write now for our illustrated brochure :- 
Please ask for descriptive literature: G U L L t Cc K L i M I T E D 
Free demonstrations gladly arranged KIRKLESS STREET : WIGAN 


DET-ON DIVISION - WANSON COMPANY LTD Telephone: WIGAN 46225 (3 lines) 
7 ELSTREE WAY, BOREHAMWOOD, HERTS 


Telephone ELSTREE 5696 Agents for Southern England : 


Contractors Services Ltd., 65 Effra Road, London, $.W.2 


GRABS..GRABS..GRABS... 
ALL THE ANSWERS 
FROM PRIESTMANS 


os 
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SNA ' 
STANDARD GRABS 

ae.) *: 
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en 
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Parts, Sales and Service Depots at: HULL * LONDON «+ BIRMINGHAM and GLASGOW 


PRIESTMAN BROTHERS LIMITED - HEDON ROAD - HULL - ENGLAND 
TELEPHONE: HULL 75111 - TELEX: HULL 52120 - TELEGRAMS: “PRIESTMAN HULL” 





from ‘Wet Mix’ to ‘Coated Chippings’ 
with the Standard ZNiTienn Paver for 
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New Ammann 


The STANDARD PAVER is a logical developmeft from the well known original mobile machine. 
With its increased output and many advanced features the Standard Ammann Paver is still moderately 

priced and represents a first class investment — as economical in use on smaller contracts as 
on major road projects. 


ADJUSTABLE LAYING WIDTH — (by unique telescopic action of tracks 6’ 9” to 10’ 0”). 


FORWARD & REVERSE TRACK DRIVE — Gear box control giving two forward speeds and 
reverse. 


\ INTEGRAL MATERIAL FEED HOPPER. — No ancillary equipment needed. 
SERVO HYDRAULIC UNDERCARRIAGE — For easy towed transit. 
POWER UNIT — Air-cooled LISTER DIESEL. 


DAVID ROBERTS 


& COMPANY (ENGINEERS) LTD. 


Albert Street, OLDBURY, Birmingham Tel: BROadwell 285! 


London Service Works & Office : 


134 Gloucester Avenue, LONDON, N.W.| Tel: PRimrose 0066 
614 W.A. 
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Te solve your corrosion problems, get in 
teuch with Plus-Gas the Anti-Corrosion 
Specialists: their Technical Advisory 

Service covers the whole country. 
Plus-Gas Formula ‘A’ Dismantling Fluid, 
(Rust Remover). 

Plus-Gas Formula‘B’ Protective Fluid. 
Used and approved by all 

industries for many years. 


Have you heard of 

Plus-Gas Formula ‘E’ 
External Metal Treatment 
(Tannating Pre-treatment) ? 


COMPANY LTD 


TREVOR HOUSE, 

100 BROMPTON ROAD, 
LONDON, S.W.3. 

Tel.: Knightsbridge 0425/8 


"Grams: Abfiuids, 
So London, S.W.3. 


Bee 


Fit 
Leesan 


PRE-CAST CONCRETE 


BOLT BOXES 


Fitted in a matter of minutes 

No need for stripping 

Big saving in labour costs 

Can be made up into any length 
Grooved inside and outside 

for sound keying 

Bolt accurately centred in box 
Grouting space kept clear 

during construction 

Used by world-famous contractors 


Send for illustrated leaflet and prices 


RAIN B © Woorsrries urp 


Pollington Goole 
Phone Snaith 312 


Operating on over 90° sewage 
Oo > 


gas, two ‘ENGLISH ELECTRIC’ 
dual-fuel diesel-alternator sets 
provide power and light for all 
services at the County Borough 
of West Bromwich Ray Hall 
Disposal Works. Each set 
develops 110 kW/ 137-5 kVA. 


ENGLISH ELECTRIC 


dual-fuel engines ss bi. to 2104 bp. 


See our exhibit on STAND 6, ROW Q, Ground Floor, National Hall, 
Engineering, Marine, Welding and Nuclear Energy Exhibition, Olympia, 
April 20th—May 4th, 1961. 


THe ENGLISH ELECTRIC CompPaAny LIMITED, 


ELECTRIC HOUSE, STRAND, LONDON, 


Diesel Engine Division, Brownsover Hall, Rugby. Telephone: Rugby 3391 


WORKS: STAFFORD ° PRESTON - RUGBY 


BRADFORD ° LIVERPOOL > ACCRINGTON 
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of extensive surface and foundation work 
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-AIRSTRIPS: 
BASE COURSES 
FOOTPATHS 
TRENCH REINSTATEMENT... 
BITUMINOUS ROAD SURFACES 
GENERAL FOUNDATIONS 
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A.C.E. MACHINERY LiIMirrTrEeD 


Foremost designers and manufacturers of building construction and mechanical handling equipment. 


PORDEN ROAD, BRIXTON, LONDON, S.W.2. 
Telephone: Brixton 3293 (9 Lines). | Telegrams: Auscon Telex 23579 London. = And at Harlequin Ave., Brentford, Middx. 
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ALL-BRITISH RANGE 


Traditional 















and Vibrating 
Eddimatic Roller 


Greens Griffin Range. . . the only complete 
range of road rolling equipment that is all- 
British in design and manufacture. Greens 
Griffin rollers are proved in public service, 


tough, hardwearing and right-for-the job. 


Traditional Rollers 
2-13 tons 


Trailed Vibrating Roller 
34 tons 


Pneumatic Tyred Roller 
7-12 tons 











Pedestrian Controlled 
Vibrating Rollers 
8 and 12} cwts. 


GREENS Griffin Rollers 


8 CWT.TO 13 TONS 





“ Greens Griffin” Thomas Green & Son Limited, P.O. Box 45, North Street, Leeds 2 
Regd. Trade Mark Telephone: Leeds 20357 (6 lines). Telegrams: Smithfield, Leeds. 
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DUMPERS | 


FOR PAYLOADS 





LARGE 
OR SMALL 283 tons 


2O tons 
15 tons 


12 tons 
9 tons 





OVER 30 BODY 
TYPES TO SUIT 
ALL EARTH MOVING JOBS 


FODENS LIMITED 
Elworth Works, 
Sandbach, Cheshire 


Te/ephone Sandbach 644 (10 lines) 
London Sales Office 
139 Park Lane, W.1 


Telephone Grosvenor 583 
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SPECIALISTS 
GKNOW 
HOW | 


When symptoms of stress 
and strain become concrete, 
it’s natural to turn to the specialist 


for an informed opinion. 





Where operating in concrete is concerned, ae — A es . 
eae _ “ee aes a y 
G.K.N. Reinforcements Ltd. have aoe oat Pa 2 © 
Ree oe ews A Rae , ~ 
sd ; 6 Ld 
been specialists for thirty years, and timed 


have a prescription for most problems. 
“Gknow how ”’ it might be said, is not necessarily everything ; 
the complete practitioner also knows his client’s local problems. 
It’s a real advantage to have branches all over the country 
which ensure that local gknowledge assists your operation 


and that steel deliveries are made to requirements. 


If you want to put steel into concrete 


consult the specialists 


Cllditi Reinforcements Ltd. 


LONDON Chancery 1616 
MANCHESTER Ardwick 1691 
MIDDLESBROUGH Middlesbrough 3843 






<a SMETHWICK Smethwick 1991 
(GRIM) ) GuAscow Bell 2444 

orem” SoyTHAMPTON Southampton 22167 
CARDIFF Cardiff 35220 BRISTOL Bristol 21555 
LEICESTER Leicester 25114 LEEDS Leeds 27311 





! 
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R HIRE 
HEAVY CONSTRUCTIONAL PANT 


DERRICKS radius, (20 tong, at. 128ft 
radius, 16lft. jib). 


20 tons— 95ft. radius — 
125ft. jib. Jib extensions to 
140ft. Available Feb., 1961. 


7 tons—75ft.. radius—120ft. 
jib. Available Feb., 1961. 


All - Electric Stiff Legged 
Derricks. 


GRANES Mobile and Crawler up to 
45 tons capacity. 

Self - contained Steam 
Crawler Cranes, eminently 
suitable for piling opera- 
tions, capable of handling 
and driving 9B3 McKiernan- 
Terry hammer. 


PILING Hammers > owe 


Terry No. to 
Delmag D12, D22. 


Extractors — Nos. 20, 80, 
120, HD10. 


BOILERS Extensive range. 
TRACTORS D8, D7, D4, ete. 
EXGAVATORS Up to 24 cu. yd. capacities. 
WINGHES §=— 22,0" Mamual_ and 


AGGESSORIES Srs"tins's) “” *® 
' Le Tourneau Crane — suit- 
able for D8 (towed unit). 


Hyster Crane—suitable for 
D7 or D8. 


Durogun Pneumatic Con- 
crete Placer. 


Hough Loading Shovel, 2} 
cu. yd. capacity. 


ems 





CIVIL ENGINEERING PLANT HIRE 


G. DEW & COMPANY LIMITED PLANT HIRE DEPT. 
MAIN ROAD Tel. MAIn (Oldham) 8291 
OLDHAM Telex. 66473 








what’s so good 
about this machine ? 


(apart from its name) 


Though a famous name like ours is enough for many 
builders all over the world; though we were the inventors 
of the roller-pan mixer, we still like to state our case as 
though starting from scratch, as it were. 

What's so good about the ROLPANIT? We hardly 
know where to begin, so versatile is this beauty! Perhaps 
the primary point is its ability to mix a better mortar 
in 60 seconds than any tilt-drum model can achieve in 
8 minutes (research into bricklaying reveals that generally 
25°, more bricks are laid daily on ROLPANIT sites) and 
if some people still don’t think texture and quality means 
anything in bricklaying we can tell them that a hod of 
ROLPANIT mortar will lay 4 bricks for every 3 that a 
hod of spade-mix can lay. 

Lime-sand mortar, cement-sand mortar, haired 
plaster, breeze, clinker. . . all get the V.I.P. treatment in 
the ROLPANIT-—-a smooth, speedy passage in a Ist class 
vehicle. The variation of performance is virtually nil and 
the mix strength high (3-1 mortar in 60 secs. = 3120 p.s.i. 
at 7 days) and there’s a size that will suit your needs. 

Get a ROLPANIT to speed the job and lower the 
cost—you'll be as proud of it as we are! 


You may well want to know what’s so 
good about LINER’S other machines— 
Fillin the coupon-we’re eager to tell you! 


Dt ieae ee ee ae 


| Please send full details of items marked ‘X’ | 


© ROLPANIT MIXERS O HOPPER FED T.D. MIXERS O CUMFLOW MIXERS 
O PORTASAWS O HAND FED T.D. MIXERS © ROUGHRIDER DUMPERS | 


| Sasaki ohana lata de cls pete abseil | 


THE LINER CONCRETE MACHINERY CO. LTD. 
154, PARK ROAD, GATESHEAD, 8. 


Telephone: 72501 Telegrams: “Liner, Gateshead”’. 
London Office & Showrooms: Liner House, Lexden Road, Acton, W.3 Phone: ACOrn 8931 


Also at 
Birmingham, Manchester, Liverpool, Bristol, Leeds, Grantham, 
Torquay, Edinburgh, Glasgow, Dundee, Belfast, etc. 
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auother of Britains new by-passed 
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The Bucks County Council section of the 
Maidenhead By-Pass (CONTRACTORS: Higgs & 
Hill Ltd.). The dumper is powered by the 
Petter PH1 air cooled diesel (4 to 8:2 hp, at 
1000 to 2000 rev/min.). 


ONE of the latest projects in Britain’s new road pro- 
gramme is the Maidenhead By-Pass, where much of 


‘ ‘ Here is a dumper and mixer operating on the by-pass, 

the contractors equipment used for various opera- the former powered by a Petter PH1, the latter by an 
: : — pais : nat AVA2. The Bucks County Council section incorporates 
tions is power ed by Petter. This dual carrlage-way 3 miles of dual carriage-ways and 5 bridges. CONTRAC- 
stretches over 5} miles, with as many as 15 new TORS: Higgs & Hill Ltd. county surveyor: E. H. Frank- 


: : ? : land, M.I.C.E., M.I. Mun.E., M. Inst. H.E. 
bridges at the intersections. All along the line the 


PETTER air cooled diesel keeps dumpers, mixers, 
pumps, saw-benches, vibrating rollers, hoists and 
other equipment, in action... continuously... re- 
liably ...and with the greatest possible economy. 
When this sort of service is coupled with a spares and 
maintenance organisation which is second to none 
you can see why equipment makers, contractors and 
the man on the job have come to rely so much on 
PETTER! Prospective power users are invited to 
write to our Technical Department. 





4 7 One of the new bridges required along Bucks County 
Showing at the Engineering, Marine,Welding and Nuclear Council section of the new by-pass. On this site a vi- 


Lad brator roller is at work, powered by a Petter AVA2. (6 
Energy Exhibition. Stand No. 36 Grand Hall Gallery. to 12 bhp at 1000 to 1800 rev/min.). 


ee 
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Air cooled units from 14 to 108 bhp; 
also water cooled units from 
3 to 48 bhp. 
A member of the le 
Hawker Siddeley Group Sy 
ee 
—h goes much better Lowered by Biss 


PETTERS LIMITED + STAINES : MIDDLESEX TELEPHONE: STAINES 51333 








CRHI PH 7 
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BETTER BUILT... BETTER VALUE 
C & R gives that little extra in design, in 
materials, in construction. 


(Top left) 

Multi-purpose building in asbestos cr timber. ’ 
SITE CABINS g OFFICES Many sizes. Choice of linings. 

(Above) 

An example of our sheeting service. 


Site cabins & offices —a 
comprehensive range of 
sizes is available of all 
timber design —Weath- 
erboard — Tongued and 
Grooved Board or Ply- 
wood cladding being 
optional. 


Write for details to : 
Dept. (C.J.) 


C. & R. CONSTRUCTIONS LTD. 


NORTHOWRAM , HALIFAX . TELEPHONE: HALIFAX 68191/2 


NOWELL LID Si 


DISTRIBUTOR IN (icheatasp faery 
LEIGESTERSHIRE Fosgate (A 
AND NORTHANTS ss ie87 Uees 


WEST STREET, EARL SHILTON, LEICESTER. 
TEL: EARL SHILTON 2210 











SALES AND SERVICE— 
HIRE PURCHASE— 
DEMONSTRATIONS 


ey & 
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ALWAYS A HOIST} 





TWIN HOIST TYPE MIO 


For the Builder who wants a Materials’ Hoist with a maximum passenger capacity 
the AMACO TWIN HOIST is in fact a 3-in-| Hoist handling Concrete, Materials 
and Passengers. 35 cu. ft., 30 cwt. or 18 passengers — guarantees maximum utility. 


No outside Scaffold Tower — Tie to Central Mast as you build — Self Erecting — Save Site Space — 
Automatic Floor Landing — Interlocking Safety Gates and many other reasons why you ought to 
phone or write for further details. 


Telescopic House 
Building Crane 


SCAFFOLD HOIST — 
Variable Radius. Type 450—9 cwt. 


Type 750— 15 cwt 


Independent or 
Simultaneous 


Operation 


of cages from 
ground or cages 





PIN HIGH CRANES : 


11 BUCKINGHAM STREET, STRAND, LONDON, W.C. 
Tel: TRAFALGAR 3060 
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ASH 


Washed & Graded Filter Media 
Graded Block Making Ash 


Any Quantity Delivered or ex Works 


W. G. PRIVETT & SONS LID., 


DRAYTON LANE, PORTSMOUTH, 
HANTS. 


Telephone : COSHAM 70059 


CRIPPS 
SCAMMELL 


HIGHWAYMAN 
25-30 TON 


MACHINERY TRANSPORTERS 
NEW MACHINES : IMMEDIATE DELIVERY EX STOCK! 
































SCAMMELL — SALES — SERVICE — SUPPORT 
R.CRIPPS « C° L™ - NOTTINGHAM. . Tez 71161 


MANCHESTER TEL: TRAFFORD PK. 1658 SHILDON TEL: 261 
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AUD AX 


PROPS AND 
TRENCH STRUTS 


More and more people are using 
Audax props and trench struts — 
proof positive that they repre- 
sent the finest value on the 
market today. 


AUDAX SPECIFICATION IS:- 


. Tube to B.S. 1775, grade 16, 
6 gauge Outer, 8 gauge inner. 


2. 3” dia. Pin, high tensile steel 
to ENQ 8. 


3. Heavy nut with 8 full threads. 


4. Extra heavy ;,” top and bottom 
plates (3” on Beam Head). 


5. Slots are milled not punched 
to avoid crystallization. 


6. Retaining rods fitted to Trench 
Struts. 


BUY AUDAX 
FOR SAFETY FIRST 


Direct from the actual manufacturers 


AUDAX 


CENTRAL AVENUE, WEST MOLESEY, SURREY Tel: Molesey 607! (8 lines) 














Pattern of service 
in the concrete age 





Working to schedule 
High flats for Romford Borough 

Council. Construction of foundations, 
structural frame and cladding, ground 
to roof level in 16 weeks. 













Three Fold Service 
Modular offer the combined services of 
consultation, design manufacture and erection. 
Modular wil! manufacture and erect to 

your designs. 

Modular are specialists in precast structural 


concrete combined with integral finishes. 








— 












Whatever your concrete problem, the 
Modular Concrete Company’s practical 
experience and technical resources are 

at your service. 








SPECIALIST ENGINEERS & CONTRACTORS 


THE MODULAR CONCRETE CO., LTD. (Cons/ruction Division ) 
1260 London Road, Norbury, S.W.16. Tel; POLlards 5000 
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MOTOR GRADERS 


— 
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make no mistake’... 


... the motor grader is an essential tool in modern earth-moving operations. Its efficiency, versatility, 
economy and ability to work in almost any conditions are indispensable qualities to Public Works 
engineers and contractors. 


make no mistake ... 
- only the best graders are offered by GRADER HIRE LIMITED. Look at these features: 


ALL-WHEEL DRIVE—more power at the blade. 

ALL-WHEEL STEERING — optimum manoervrability. 

CONTROLLED TRACTION — more material moved further and faster. 

PRECISION SIDE SHIFT — obstructions avoided without changing working angle. 
EXTREME BLADE REACH — finishing work carried out simply and economically. 

HIGH LIFT BLADE — bank cutting—including vertical—made easy and effortless. 
HYDRAULIC CONTROLS — smooth, positive, accurate and immediately responsive control. 


+ > > OF 


These qualities—combined with very reasonable hire charges, and the largest, most up-to-date hire 
fleet of motor graders in the country — enable GRADER HIRE LIMITED to offer the contractor 
a very sound economic proposition. 


GRADER HIRE LIMITED 


Get in touch NOW 12, BURLEIGH STREET - STRAND * LONDON - W.C.2 


TEMPLE BAR 0321/5 
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EXTRAMYTE 
PIPES ARE 
SWEEPING 
BRITAIN! 


“POULTON” MAIN DRAINAGE 
CONTRACT for the Poulton-le- 
Fylde U.D.C. Engineer: 

T. D. Manning, M.I.Mun.E., 
M.R.S.H. Contractors: M. R. 
Q. Construction Co. Ltd. 


“ROCHDALE” CULVERT SCHEME 
Borough Engineer: W. H. G. 
Mercer, B.Sc., A.M.I.C.E. 
Contractors: James 
McGowan Ltd. 


“DONCASTER BY-PASS” for West 
Riding County Council as 
agents for Ministry of 
Transport. Engineers: 

S. Maynard Lovell, O.B.E., 
E.R.D., T.D., M.1.C.E., 
F.1.H.E. Contractors: 
Cubitts Fitzpatrick Shand. 
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“WALSALL” MAIN DRAINAGE 
CONTRACT for Sutton Road 
Relief Sewer. Borough 
Engineer: M. E. Habershon, 
O.B.E., M.Eng., M.1.C.E., 
M.I.Mun.E. Contractors: 
William Kendrick &Sons Ltd. 
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Yes, Extramyte Pipes are sweep- 


dM! 


ing Britain. Every month more N 
€ ispun and more of them are specified. 
Because of their great strength 
Extramyte (they have been tested up to 10 D> ua 





times British Standard loadings 
without failure), Extramyte pipes 
Sole, Agents : James Smith Brothers. do not require site concrete. This 
24 Hai oon Lane, lion, S.E.24 
Phone: Brixton 5000 and 3003 means they can be laid more 
Made by John Ellis & Sons, Lid. efficiently, more quickly, with 
ja Ge ee, tne minimum of supervision from 
the Resident Engineer or Clerk of 


Works which results in consider- N 


able saving in time and labour. WH 


CONCRETE SEWER PIPES 


GUARANTEED TOOLS. 
OOo 


RADES NASH TYZACK LTD 
LDB ¥ * BIRMING HAR 
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April 13 1961 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


OADING SHOVELS. 
1959 Chaseside 800TC, 1 cu. yd. Bucket, Torque 
Converter, Cab, £1,450. . 
1958 oan 700, 1 cu. yd., Cab, power stcering, 
£1, i. 

1957 Bray BL430, 1'2 cu. yd., Four-wheel drive, Cab, 
power Steering, £1,450. 

1956 Bray BL30, 1'2 cu. yd., Cab, ex Council, £850. 


1954 eA Crawler, 1 cu. yd., Cab, Ford Diesel, 
£1,250. 
New Cray Four-wheel drive and Two-wheel drive 
Shovels always in stock. 
VAILLIAM R. SELWOOD, LTD., 
cl ller's Ford, Hants. ‘Phone 2981. 
oR LE. 
Atle sol COMPRESSOR (December, 1958), 
in ¢ 2nt condition, £600. 
Jenbach & sPRESSOR (1958), in good order, £360. 


Acrow 16 .on CEMENT SILO, little used, £395. 

Stothert and Pitt 21/14 Diesel MIXER, £210. 

Parker ROLLER PAN MIXER, 440-V, £80. 

Trianco PADDLE MIXER, £40. 

Trianco BLOCK MACHINE, £60. 

Liner BLOCK MACHINE, £60. 

Winget BLOCK MACHINE (hand), £15. 
ANGLIA PLANT, 

18 Quadling Street, Ipswich. Tel. 56555. 


OR SALE. 
22RB EXCAVATOR, any equipment, excellent 
condition. 


Caterpillar 955 TRAXCAVATOR. 
Onions EKS SCRAPER. 
Drott SHOVEL, 4-in-1 Bucket. 
Jones KL44 MOBILE CRANE. 
THE NEW WANSTEAD AGENCY, 
48 New Wansteac, Wanstead, E.11. Wanstead 5454. 


ANTED, Late type 4-in-1 Drott, in first-class 
condition. 19RB, 14000 Series onwards. Jones 
KL44 or KL66 or equivalent. For SALE—International 
Drott Skid SHOVEL, B14K3, 1'2 cu. yd. Bucket, 1958, 
overhauled, excellent, £3,750.—GABRIEL MACHINERY 
CO., LTD., Palmers Lane, Enfield, Middlesex. Tel.: 
HOWard 4353. ee a 
RGENTLY WANTED, 19RBs, 22RBs, 33RBs and 
N.C.K. 304 EXCAVATORS, fitted with Dragline 
or Face Shovel Equipments. Machines must be in 
good condition. Immediate inspection and_ settlement. 
Write GRAYSTON PLANT AND ENGINEERING CO., 
LTD., 32 Stewaiis Road, S.W.8. Macaulay 6688. 


TEEL SHEET SiLES and TRENCH SHEETS urgently 

WANTED. All sections bought; large and smal 
quantities. Immediate payment. 

DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252. 





ANTED, 7/10-ton Steam SHUNTING CRANE, 
standard gauge, 40ft. Jib, with or without 
magnet. For scrap handling. Urgent. 


Write Box P.3951, 


ANTED, Three new or recent 33 cu. yd. 

EXCAVATORS. Three 10-year-old Excavators 
offered in part exchange.—Write Box 941, Robertson 
and Scott, 42 Charlotte Square, Edinburgh. 


Large fleet of brand 
NEW SCAMMELL 10 yd 


DUMPTRUCKS available 
for IMMEDIATE HIRE in 
the U.K.:— 


* Long or short term contract. 
x Efficient, reliable service. 


* Skilled performance — com- 
petent operators available. 


x Attractive rates. 
* Any where — anytime — any 
material. 


* Choice of normal or “four- 
wheel-drive” machines. 


* Fleet hire or single machines. 


* Further information supplied 
promptly upon request to:— 


BOX No. P. 3945 


“The Contract Journal." 








“THE CONTRACT JOURNAL” 
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OR SALE. 
1959 Benford '2-bag Petrol-driven CONCRETE 
MIXER, two rubber-tyred wheels, £40. 

Two _ 3yd. Muir-Hill 10B Reversible-seat type 
DUMPERS, Perkins P6 Engines, £195 each. 


10RB Diesel EXCAVATOR, Ruston Diesel Engine, 
16400 Series, Skimmer and Backacter, sound 
order, £1,200. 

22RB_ Diesel-driven EXCAVATOR, Ruston Diesel 
Engine, Dragline Equipment, 15600 _ Series 


machine, £3,250. 
20ST Record Self-erecting TOWER CRANE, pneumatic- 
tyred wheels, overrun brakes, 34ft. radius, 66ft. 
maximum lift, £1,500. 

Whitlock DINKUM DIGGER, Ford Major 
Tractor complete with Cab, lighting equipment, 
18in. and 24in. Bucket, Sky-hi Front Shovel. 
The whole in first-class order throughout. £700. 
1955 Whitlock DiINKUM DIGGER, Ferguson Tractor, 

Cab, lighting equipment, 24in. Bucket, £385. 
21/17 Priestman Single Chain Ring Discharge GRAB, 
complete with teeth, £165. 
1958 Ford County 4-wheel TRACTOR, complete with 
Bray Hydraulic Angledozing Equipment, towing 
hitch, etc., Ford 4D Diesel Engine, 1300 x 24 
tyres, excellent order, £925. 

1956 Bray. Diesel-driven LOADING SHOVEL, 
Ford Diesel Engine, power steering, crane attach- 
ment, sound order throughout, £575. 

HOLDSWORTH (YORKSHIRE), LTD., 

10 Park Square, Leeds, 1. Leeds 32861. 


OR SALE, LOW-LOADING TRAILERS, from 3 tons 
to 12 tons; Lister-Air Pumps COMPRESSORS, 
equal to new, from £425; TANKERS, from 100 galls. 
to 950 galls.; GENERATING SETS, from 112-kVA 
upwards, Diesel and Petrol driven; large stocks of 
ex M.O.S. Equipment. Send for lists —S. T. BELTON 
(TRACTORS), LTD., Tower Road, Boston, Lincs. 
"Phone 2590/2690. 


CR SALE, |.C.B. EXCAVATOR on Fordson with 
Major Loader. This machine has been extensively 
overhauled, cleaned and repainted, and is in excellent 
condition throughout. Price £775.—PLANT_ REPAIRS 
(BRISTOL), Fox Road, Bristol, 2. Telephone: 
Bristol 5-6009 (2 lines). 
1TCHELL'S PLANT SERVICES, LTD., 
can always offer an excellent range of used 
Weatherill Hydraulic or Chaseside MECHANICAL 
SHOVELS. Price to suit all users.—Write or ‘phone 
Palmers Lane, Enfield, Middlesex. HOWard 3493. 


1955 


Late 











OR SALE.—We have a few DRAGLINE BUCKETS 
for Lima or similar machines, 3'2yd., 2'2yd. and 
2yd. complete with Dressings. 
PLANT SALES, LTD., 
25 Castlereagh Street, London, W.1. PAD. 2663/5. 


For sate. 1960 J.C.B. EXCAVATOR, Counterweight 
model, 18in. and 24in. Buckets, extension to 
16ft., 800 hours only, perfect order, £1,650 o.n.o. 


HUTTY, LTD., Heathercot Yard, Frimley, Aldershot. 
‘Phone: Camberley 1316 or Farnborough 342. 


TOTHERT AND PITT 28W Vibroli ROLLERS, for 


immediate delivery, £328 each.—ABELSON AND 
CO. (ENGINEERS), LTD. Tel.: SHEldon 2424. 


MARSH PLANT 
Ye DISTRIBUTORS 


HAMPSHIRE AND WEST SUSSEX 


New J.C.B. 4 Hydraulic EXCAVATOR £2,780 
New BROOMWADE WR120 2-Tool 
PRESSOR d 

RANSOMES 414 EXCAVATOR, fitted Skimmer / 
Backacter Equipment. 2,500 hours only £1,800 
RUSTON-BUCYRUS 10RB, 15000 Series, fitted 
Skimmer /Backacter. Offers. Exchanges. 
RANSOMES 410 EXCAVATOR, reconditioned 


for export a short time ago. Genuine machine. 
Offers. Exchanges. 


MAIN 


LOW-LOADER 12-ton unit, Bedford TRACTOR, 
with Leyland Engine, one driver, 60,000 miles. 


In excellent condition £1,250 
).C.B. LOADALL 65, ‘syd. Bucket. Little 
used £850 


}.C.B. Mk. 1 Hydraulic EXCAVATOR, 
Major Front-end Loader, 18in. and 
Buckets and Bulldozer Blade 


).C.B. Mk. 1 Hydraulic EXCAVATOR, fitted 
Counterweight. Choice of equipments ...£575 
RECORD TOWER CRANE, 1959 machine, 40ft. 
high, 4cwt. at 34ft. radius, Petter Diesel. 
Hardly used ‘ £850 


2'2-ton Advance WALLIS AND STEEVENS 
ROLLERS, Diesel, each £400 


EXTENSIVE CHOICE of CONCRETE MIXERS. 
All sizes. All prices. Inspections invited. 


For HIRE — SALES — SERVICE 
"Phone: EMSWORTH 2032-2634. 


MARSH PLANT 
& MACHINERY CO., LTD. 


SOUTH STREET, 


EMSWORTH, HAMPSHIRE. 
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Efeee RAILWAY MATERIAL FOR SALE. 
3,000yd. 2S5ib. B.S.S. TRACK, 24in. gauge. 
1,000yd. 20ib. B.S.S. TRACK. 
New Lister Diesel LOCOS., from £455. 
Four Diesel LOCOMOTIVES, by Motor Rail, Ltd, 
with Dorman Engines, 312-ton, 24in. gauge. 
Two Montania Diesel LOCOS., 234-ton, 24in. gauge. 
One Simplex Diesel LOCO., with National Engine, 
2'2-ton, 24in. gauge, completely overhauled. 
28 sve be “ten~ bat + er ° 
ree cu. yd. 4in. gauge Rugga~ TIPPING 
WAGONS. . 
Maco Pressed Steel Lay-on SWITCHES. 
Maco Pressed Steel Lay-on TURNTABLES. 
POINTS and CROSSINGS and TURN@#@ABLES. 
WHEELS and AXLES, all gauges. 
Maco AXLEBOXES. 
PLATELAYERS' BOGIES, 4ft. 8'2in. 
= M.E. ENGINEERING, 
457 Finchley Road, London, N.W.3. Telegrams: 
Mengilim, London. ‘Phone: HAMpstead 7481-2-3. 


IR COMPRESSORS FOR SALE. 
Two Bellis and Morcom 2,450 c.f.m., 100 p.s.i., 
S50-h.p. motor; 1,110 c.f.m. Holland Rotary; 525 
c.f.m. Holman Type T605; 400 c.f.m., EH245; 300 
c.f.m., EH240; 200 c.f.m., D23; 80 c.f.m.; D21, new 
1950; also numerous others of all makes; and AIR 
RECEIERS from 1ft. to 9ft. dia., 100Ib. to 1,000Ib., 
w.p. 
FRED. WATKINS (ENGINEERING), LTD., 
Coleford, Glos. ‘Phone: Coleford 2271/2. 


VAILABLE FOR HIRE: EXCAVATORS, BULL- 

DOZERS, DUMPERS, MIXERS, Coles CRANES, 

etc. All classes of LORRIES, jaciudiog Low-loaders. 
AMEY'S AGGREGATES, LTD., 


gauge. 





Lower Wootton, Boars Hill, Oxford. Oxford 3542. 
OR SALE, 7':-ton STEAM LOCO. . SHUNTING 
CRANE, standard gauge, 30ft. Jib, oil-fired. 


ROBERT FRAZER AND SONS, LTD., Hebburn, Co. 
Durham. 


HAMES VALLEY PNEUMATIC, Pneumatic Tool 

Specialists.—Complete RECONDITIONING SER- 
VICE for all makes of tool.——-South Lodge, Sunbury 
Park, Sunbury-on-Thames, Middx. Sunbury 3168. 


ANTED, Caterpillar TRACTORS, D4, D7 and D8. 

AXWORTHY AND COMPANY, LTD. (Drotts 

for Hire), Straight Road, Old Windsor, Berks. Tel.: 
Windsor 3434 or 3384. 


OR SALE: 10/7 CONCRETE MIXER. by Stothert 

and Pitt; 1959 model at present undergoing 
overhaul, £450 o.n.o.—Apply LAURENCE WEAVER, 
LTD., 45 Ledgers Road, Slough, Bucks. 


OR SALE, STEEL SHEET PILES. Various sections 
and lengths. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


OR HIRE, 19RBs and 33RBs, TD and HDi4s, and 
Merton OVERLOADERS.—SAND ANDO SHINGLE, 
LTD., Faggs Road. Feltham, Middx. Feltham 3045. 


OR SALE, Three Used '2yd. GRABS, £50 each. 
CHURCH ROAD MOTORS (SOUTHEND-ON- 
SEA), LTD., Hadleigh, Essex. Tel.: Hadleigh 57271. 


WELDERS 


300 amp. LINCOLN PORTABLE 
DIESEL SETS 


Very Keen Rates—For Long Term Hires 


MOORE’S PLANT LIMITED 


105-129 MARKFIELD ROAD, N.I5 
Phone: TOTtenham 0401/8 


MECHANICAL ENTERPRISES LTD., 


PLANT FOR HIRE 


LAND ROVERS - DUMPERS } cu. yd. 
4x 4 POLE CARRYING TRUCKS 
4x 4 TOWER WAGONS ~~ TIPPERS 


















4x4 GS TRUCKS - VANS, 5 cwt.-2 ton 
SHAWNEE DIGGERS, etc. > SMALL PLANT 


PORTSMOUTH (A3) ROAD, 


SEND SURREY 


Phone: RIPLEY 3122-4 











Modern Diesel 


| COMPRESSORS 


EXCAVATORS 
TRENCHERS 
BULLDOZERS " 


CAMBRIDGE 


HIRE—SALES—SERVICE 


OS 


i 


NTT: 





146 HILLS ROAD, CAMBRIDGE. Phone: 87519 PUMPS, ETC. 


Modern Diesel 


ROLLERS 


DUMPERS 
MIXERS 
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OR IMMEDIATE HIRE. 
Delmes Diesel PILE HAMMERS, DS, D12 and 


G17T Delmag PILE FRAME, with Turntable. 

22RB, with Dragline and 7Oft. Crane Equipment. 

KL44 MOBILE CRANES, Jibs up to SOft., pneumatics 
or tracks. 

Neals NM 2-ton MOBILE CRANES, 30/3Sft. Jibs. 

Johnson 1 cu. yd. and 1'2 cu. yd. Diesel DUMPERS. 

Zenith PILE EXTRACTORS, Nos. 20 and 80. 

20-ton PORTASILOS. 

=e PILING HAMMERS, 5, 6, 7 and 


Ruston Diesel LOCOMOTIVE, 2ft. gauge, 25/30-h.p. 

10/7 Winget CONCRETE MIXERS, Diesel. 

Zin. and 4in. Centrifugal PUMPS. 

STEEL SHEET PILES, Sections No. 1, No. 
No. 3. Various lengths. 

Spencer-Hopwood BOILERS, all sizes. 

200 12ft. and 16ft. TRENCH SHEETS. 

Acrow No. 3 PROPS, 8&ft. Gin. extending to 13ft 


2 and 





DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252 
OR SALE. 
Neals Rapid CRANE, NMI, Ruston Diesel, 
amers. 35ft. Jib, needs extensive overhaul, 

Priestman Panther, 32ft. Jib, Dorman Engine, crane 
1.gged, £450. 

Priestman Cub, F/S, Dorman Engine (elec. start), 
£450. 

R.R. ruwP, 3in., Enfie'd 2-cyl. Air-cooled Diese! 


Engine, two solid wheels, Drawbar, £75; needs 
Slight attention. 
WM. H. GORE, Eagle Lane Goodsyard B.R., 


Wanstead, E.11. WAN 1909. 


OR SALE, CPOAC PLACER, Type G350F, complete 
with Air Receiver, Discharge Box and approx. 
1S0ft. of Gin. delivery pipe. This equipment has cnly 
been used for a few hours’ work and since then has 
been carefully stored. Price £900.—Write GRAYSTON 
PLANT AND ENGINEERING CO., LTD., 32 Stewarts 
Road, S.W.8. Tel.: Macaulay 6688. 


ANTED. 
Several 5/3'2 and 10/7 
Six 1/1'2yd. DUMPERS, Diesel. 
One TOWER CRANE. 
One S-ton Lorry-mounted CRANE. 
THE NEW WANSTEAD AGENCY, 
48 New Wanstead, Wanstead, E.11. Wanstead 5454. 


ANTED, FORWARD SHOVEL EXCAVATORS, 
American or British. Machines dual-equipped 
considered. — AXWORTHY AND COMPANY, LTD. 
(Drotts for Hire), Straight Road, Old Windsor,, Berks. 
Tel.: Windsor 3434 or 3384. 


ANTED TO PURCHASE, ex W.D. TANDEM 
ROLLER, Petrol or Diesel. Machine suitable for 
rebuilding would suit. 
Write Box P.3950, 


MIXERS. 


‘The Contract Journal.’ 


OR HIRE, TUNNEL EQUIPMENT—Air “Lock 
Serticns; Air Lock Doors: Medical Air Lock: 
C.P.T. Type TB Compressors; Air Blowers, etc. All 
available for immediate hire.—'Phone: Watford 27252. 





977 Traxcavators 955 Traxcavators 
HT4 Traxcavators 831 John Deere Load- 
ing Shovels | yd. 19 R.B. Excavators 
10 R.B. Excavators D.7 Dozer Scrapers 
D.4 Dozer Scrapers Rollers 2}- 10 ton 
Vibrating Rollers Compressors Mixers 
Dumpers_ Tippers 


PLANT HIRE & SALES, LTD. 
MILLBROOK POINT ROAD 
SOUTHAMPTON 
Telephone: Southampton 7527! 








THE CONTRACT JOURNAL 


PLANT AND MACHINERY WANTED—rOR SALE—FOR HIRE 


OR SALE. 
From our large selection of used COMPRESSORS: 
C.f.m. Date New Price Location 
355 Oct. 1957 £950 Glasgow 
355 July 1958 £950 Glasgow 
225 July 1959 £850 Glasgow 
225 Jan. 1959 £550 Dublin 
225 Nov. 1958 £600 Leeds 
225 Nov. 1958 £475 Hemel Hempstead 
155 Jan. 1959 £600 Lichfeld 
155 May 1959 £77S Manchester 
130 Nov. 1959 £450 Glasgow 
130 Feb. 1959 £525 Leeds 
115 Feb. 1959 £475 Glasgow 
All fitted fast towing gear and electric start. 
Manufacturer-maintained. Excellent order. Inspection 
at location. Contact: 


ATLAS COPCO (GREAT BRITAIN), LTD., 
Maylands Avenue, Hemel arene Herts. 
Telephone: Boxmoor 6040/5 


OR HIRE and SALE: ARMSTRONG- WHITWORTH 


PNEUMATIC 1 POKER-TYPE CONCRETE 
VIBRATORS. 
We are distributors for all types of Armstrong- 


Whitworth Pneumatic CONTRACTORS’ TOOLS, includ- 
ing Concrete Breakers, Light Picks, Clay Diggers, Rock 
Drills, Pumps, Backfill Rammers and Tampers, Hoses 
and Accessories. We hold a large stock of Spares and 
can give a 48-hour repair service. New and Second 
pene Air Pumps COMPRESSORS for SALE. Send tor 
ist. 


HUBERT C. LEACH, LTD., 131 High Street, Cheshunt, 


_Herts. Tel: Waltham Cross 25161 (S lines). 
° R s A - E. 
One off Gin. Centrifugal GRAVEL PUMP, 
Gwynnes Type C. 
One off Gin. Gwynnes WATER PUMP, No. 58324. 
Pipe-lifting FRICTION WINCHES, Gwynnes, and 
COMPONENTS for Gin. Shore Plant. SPARES 


for same. 
CHARLES PRIOR AND SON, 
The Gravel Pits, Braywick, Maidenhead 401. 


ONTRACTORS PLANT FOR HIRE. 
EXCAVATORS, TRAXCAVATORS, BULLDOZERS 
7-ton Diesel ROLLER, 5-ton Mobile CRANES 
MONORAIL TRANSPORTER EQUIPMENT, VIBRA 
TORY ROLLERS, COMPRESSORS, MIXERS, PUMPS, 
etc.—Plant Dept., WM. TOWNSON AND SONS, LTD., 
Higher Swan Lane, Bolton. Tel.: Bolton 62121. 
OR SALE. 
10RB, Dragline, Serial No. 15526, £1,200. 


Jones Super 40, pneumatics, £425. 
N.C.K. CRANE EQUIPMENTS, £250 each. 


Parker 10/7 Diesel MIXER, £95. 
SUTCLIFFE'S, 7 Holts Road, Arnold (Notts.) 263417 
OR SALE: C.P.T. 105 Portable COMPRESSOR, 


mounted on four pneumatic-tyred wheels, powered 
by Ruston 3VSH Diesel _ Engine. New 1955 
Excellent condition. Lying Birmingham area. Price 
£300.—Write Box P. 3922, ‘‘The Contract Journal." 


OR SALE, a good modern Lima 2400 

with both equipments, and in very good order. 
PLANT SALES, LTD., 25 Castlereagh Street, London. 
W.1. Telephone: Paddington 2663/5. 


AXWORTHY OFFER FOR SALE 
EQUIPMENTS 


Lima 802 FORWARD SHOVEL. 

Lima 802 HI-LIFT FORWARD SHOVEL 

Lima 802 JIB SECTIONS. 

Marion 33M FORWARD SHOVEL 

Marion 33M BACKACTER. 

Lorain 40E DRAGLINE |IBS, 35ft 

Marion 33M JIB SECTIONS. 

Marion 33M 3avd. FORWARD SHOVEL BUCKET 
24RB SKIMMER BUCKET. 
19RB SKIMMER BUCKET 
Smith 2,10 an ae ER BUCKET 

Smith Super 10 SKIMMER BACKACTER 

Smith 2/10 BACKACTER. 

24RB DRAGLINE |IB, FAIRLEAD and BUCKET 
2yd. DRAGLINE BUCKETS 

2'2yd. DRAGLINE BUCKET, fully dressed. 
Priestman Panther EQUIPMENTS 


Ring Windsor 3434 or 





3384, 


AXWCRTHY AND COMPANY, LTD. 
(Drotts for Hire), 
Straight Road, Old Windsor, Berks. 


Telegrams: Axworthy, Windsor. 


POR UMP AIRE 
CONSULT 


PUMPIRE LIMITED 


SURREY 


Byfleet Works, 
Byfleet, Surrey. 
"Phone: Byfleet 46401 


MANCHESTER 


Cheviot St. (old Wood St.), 
off Carnarvon St., 
Cheetham, Manchester. 


LEICESTER 


Tudor Works, 
Bradgate St., Leicester. 
"Phone: Leicester 21512 


’Phone: Bla. 6318 


LONDON 


Finchley Road and 
Frognal Goods Yard, 
Hampstead, 
London, N.W.3. 
"Phone: Tra. 2663 


112 Jermyn St., 
London, S.W.1. 
‘Phone: Tra. 2665 


ee eee SSS 
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OR SALE.—The following quality machines are 

now available from our own Depots: J 

22RB EXCAVATOR, Serial No. 15679, complete with 
40ft. Dragline Equipment. Ex Yorkshire depot, 
£3,300. 

22RB EXCAVATOR, Serial No. 
Face Shovel Equipment. Ex 
£4,250. 

22RB EXCAVATOR, Serial No. 22044, complete with 

. Dragline Equipment. Ex London depot. 
£5,200. 

Lima 802 EXCAVATOR, Serial No. 5094, powered 
by Caterpillar Diesel Engine. This machine is 
fully rigged as a Crane, with a 115ft. Jib, Back 
Hitch Gantry, Pendant Boom Suspension and 
Saie_ Load _ Indicator. Ex Yorkshire depot. 
£9,250. 

Three Off—Euclid 9.7 cu. yd. REAR DUMP TRUCKS, 
Model 27FD, powered by Cummins Diesel 
Engines. Ex Lancashire depot. £1,850 each. 


Fuller details on application. Write: 


GRAYSTON PLANT AND ENGINEERING CO., LTD., 
32 Stewarts Road, S.W.8. Tel.: Macaulay 6688. 


19801, complete with 
London depot. 


URPLUS TO REQUIREMENTS. Must be sold. What 
offers? 
Broadbent 21 x 10 CRUSHER, double toggle. 
Muir-Hill 108 DUMPER, Perkins Diesel. 
Muir-Hill 198 DUMPER, T.V.O. : 
Ransomes and Rapier 410 EXCAVATOR, three equip- 


ments. 

Guy four-wheel-drive LOADING SHOVEL. 

Winget Power BARROWS. 

850-gallon Diesel STORAGE TANK. 

Dennison 20-ton, 20ft. Road/Rail WEIGHBRIDGE. 

Caterpillar D4 7) L.P.C. Hydraulic DOZER. 
TOCKWITH ENGINEERS, LTD., 

Telephone: Wetherby 2344. 


a 

we CRAWLER ‘TRACTORS and § Sulidozers, any 
condition; also Parceis of Spares for same. Prompt 
casn and collect 

»PaRE PARTS available for TO6, 9, 14, 18, Caterpillar 
D2 O04. Fowler VF, FDS, Allls M and County. 

ROBIN BOSWORTH, 
‘er Stoke Saint Milbro 237 Nr. Ludiow, Shropshire. 


OR SALE, Ajllis-Chalmers HD1S Modern 
TRACTORS, 127-h.p., Hydraulic Steering 
Clutches. Availab'e with Winch and Hydraulic Angle- 


dozer. First-class condition. Lying Essex. £2,500. 
Apply NU-PLANT, LTD., 230 Tottenham Court Road, 
London, W.1. Tel.: Langham 7833/5. 


MONO-RAIL WAGON, 


For SALE, Diesel-driven ; f 
13. cu. ft. capacity, double-side tipping and 
accessories all in good condition.—Further details 


SiR ROSERT McALPINE AND SONS, LTD., 80 Park 


Lane, Lcndon, W.1. a ze sa ad 
ANTED, MOBILE CRANES. Will consider offers 
Coles, Jones or Neals_ from 2- to_ 6-ton 

capacities. —Write Managing Director, Box P.3921, 

“The Contract Journal." 7 a 

OR SALE, Blaw Knox BATCHMASTER. — 68.G. 
PLONE (S4LES AGENCY), LTD., Watlington, 
Oxon Watlington 44. 








HIRE PLANT 


Bell 


Drotts, Excavators, Compressors etc. 


HARROGATE 84800 















Mindz lA 


BUILT BY BOYDELL 






E. BOYDELL & CO. LTD. 
USED MACHINES 


Let us supply your used Loading Shovel 
or Dumper requirements from carefully 


selected machines either at our 
Manchester Works, or our Depots at 
Glasgow, Birmingham or London. 


MUIR-HILL Mode! SS Cable-operated LOADER, 
new 1955S, overhauled 1960. Ref. UP_ 10. 
Price .... £282 


MUIR-HILL Model LH1 Hydraulic LOADER, 
reconditioned, repainted, and complete with 
10.5 cu. ft. Bucket (three months’ guarantee). 
Cee, SIP Bee CRUD ccsccsiveccscesceccosess 1, 


MUIR-HILL Model 2WL Hydraulic LOADER, 
new 1957, overhauled and in good condition, 
complete with working lights and 1 cu. yd. 
Roll Back Bucket. Ref. UP 27. Price...... £999 


MUIR-HILL Model 2WL Hydraulic LOADER, 
reconditioned complete with 1 cu. yd. Bucket. 
BE. CR BR, PUUEB. ccc este ccnscccctcaces . £825 


MUIR-HILL Model RD2 Hydraulic LOADER, 
slightly used demonstration machine, new 
1960. Ref. UP 40. 


MUIR-HILL Model FD4 Hydraulic LOADER, 
4-wheel drive, with power-assisted steering 
and 1 cu. yd. full width Bucket. Ref. UP 39. 


MUIR-HILL Model 108 DUMPER, 3 cu. yd. 
capacity, new 1954, overhauled. Ref. UP 17. 


CHASESIDE Model BOOTC, in excellent running 
order, new 1959, recently fitted with new 
transmission and beams, complete with 1 cu. 
yd. Bucket with teeth and Dozer Blade. Ref. 
UP 3. Price £1,400 


CHASESIDE Rope-operated driven 
LOADER, new 1952. Ref. 


Diesel 
UP 31, 


‘phone R. Wilkinson for 
these machines 


Write or 
fuller details of 


E. BOYDELL & CO. LTD. 


SALES DEPARTMENT, 
ELSINORE ROAD, MANCHESTER, 16. 
Tel.: Trafford Park 1641 


SS 
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AND MACHINERY WANTED—FOR SALE—FOR HIRE 





PLANT 
OR SALE OR HIRE. 
1'2/3in. Centrifugal PUMPS, Petro! or Diesel 
driven, 
Zin. and 3in. Lift and Force PUMPS, Petrol and Diese! 
driven. 


New HOSES and Fittings from stock. 

S6 Warsop ROAD BREAKER. 

‘2 3yd. DUMPERS, Ferguson Diesel 

Broomwade 2-tool COMPRESSOR. 

Wickham Junior Diesel-driven HOIST. 

Allam POKER VIBRATORS. 

SOUTH MIDLANDS ENGINEERS (W. V. DAVIES), 
Shipston-on- -Stour. "Phone 125 and 3212. 


OR SALE. 
Caterpillar D7, with Birtley Dozer and Winch, 
in new condition, can be seen working. 
Diese! Piling Double Drum WINCH on platform. 
£1,500 worth of SPARES for D7 and D8. 
All the above to be sold well below value. 
H. B. THOMAS, Brewery Buildings, Carmarthen. 


DVERTISER wishes to PURCHASE Modern 10RB, 
19RB and 22RB Ruston-Bucyrus EXCAVATORS, 


Tractor. 


not less than 18000 Series, any equipment con- 
sidered; condition immaterial. — Please write full 
details and price to Box QQ500, ‘The Contract 
Journal.” 


ANSOMES AND RAPIER 410 EXCAVATOR, fitted 
with Perkins P4 Diesel Engine, Skimmer and 
Backact sr Equipment. in good working order, £550. 
W. VASS, LTDO., Ampthill, Bedford. Tel.: Ampthill 


HIRE: Earthmoving, ~ Site 
Excavations for Roads, etc. 
DOUGLAS HAMILTON, LTD., 
Tunbridge Wells. Telephone: Southborough 1: 1538. 


OBILE CRANES for SALE, HIRE and SPARES: 
Coles, Ransomes, Morris, etc.—ROBERT DIXON, 


Clearance, 


LTD., Authorised Coles Repairers, Hunsdon, Herts. 
Tel.: Stanstead Abbots 301/3. c as 
7 ANTE D: CATERPILLAR TRACTORS, 
TRAXCAVATORS and EQUIPMENTS, not more 


than five years old.—'Phone Rothwell 3258, or write 
JAW BONE WORKS, Wood Lane, Rothwell, Yorks. 


ROTT 4-in-1 SHOVEL, B6K3, Serial 8401, May, 
1959, tracks only fair, otherwise in good order. 


FIELDS, Forest Edge, Ringwood Road, Ferndown 837, 
Dorset. 


FOR SALE, Bray BL25 CRAWLER, 1957, rebuilt, 
guaranteed, £1,650.—Apply AUTOWAYS (1931). 
LTD., Hereford Street, Sheffeld, 1. Tel. 26336. 











FOR HIRE 
All Contractors’ Plant 


SLOGGETTS 








(ENGINEERING) 
co LTD 


HAMPTON HILL, MIDDX. Teddington Lock 1138/9 








USED BLOCKMAKING PLANT 


FOR SALE 


MULTIBLOC Standard Blockmaking 
hopper, 3-phase motor, traction 
—e grooved attachment. New 
use 


TRIANCO K2 Automatic Blockmaking Machine, 
3in. and 4in. T. and G. attachments, 
cavity attachment. 


Machine 
unit. With 
June, 1960, 


with 
4in. 
little 
£875 
with 
and Qin. double 
With pallets and some spares £350 


TRIANCO K2, with attachments to make 2in., 2'2in.. 
3in., 4in. solid, and 4'gin. cavity T. and G., also 
Gin. and Qin. cavity plain end blocks. Pallets available 
extra £300 
TRIANCO K2, with fitments for 4in. solid, 6in. and 
Qin. hollow blocks. With carriers and pallets £230 
TRIANCO 2G, with fitments for 2in., 2'2in., 3in. and 
4in. T. and G. blocks, 3-phase £75 


Two WINGET Type VBM Block Machines, with 3-phase 
vibrators With fitments to make 2in., 2'2in., 3in. 
and 4in. T. and G. blocks, with some steel pallets £95 


STEEL PALLETS, many sizes for Trianco machines. 
Please state requirements. 
MOBILIFT, Diesel driven, with mechanical grapple 


to lift and stack blocks 6ft. high. New late 1959 £650 
Unused MULTIBLOC Grapple to lift 400 bricks £290 


ALAN R. DAVIES 
ER Sa 


LIMITED 


20 WHITELADIES ROAD, BRISTOL, 8. 
Telephone 3-8418/9 





SEPH PUGSLEY: 


36037 


TELEPHONE 








ONTRACTORS' PLANT FOR HIRE. 
new Motorised PAYSCRAPERS for 


immediate 
E (22 cu. yd.). 
BTpe" fois and TDi8 TRACTORS, fitted with Drott 
Skid Shovels. 


BTD6, BTD20, TDS, TD14, TDI8 and TD24 

TRACTORS, with ‘Bullgraders and/or Scrapers. 
TD18 TRACTORS with Pipe- -laying Equipment. 
10RB, 19RB and 22RB EXCAVATORS, with ali 

Equipments. 

First-class machines and operators, backed 

by finest field service in Great Britain. 

Generous transport terms to all parts of England. 
LUMLEY (PLANT), LTD., 
Stratford-on-Avon 4242, oe (Middx.) 4191, 
Cardiff 33572 


ANTED TO PURCHASE. 
Fiodingham 1GB Larssen 1U STEEL SHEET 
PILES in 20ft. lengths. 
90-deg. CORNER PILES to suit above. 
Please forward details and prices to: 


HENRY J. FIRMAN, LTD., 
Newark Road, Peterborough 5558. 


Fo SALE, Smith Super 10 EXCAVATOR No. 17142, 
complete with Backacter (Norton Bucket), 
Skimmer (with Universal Bucket) and Dragline Equip- 
ment. Machine and equipment in excellent condition. 
To be seen in Leicester area. Price £1,100.—Contact: 


A. C. PALMER AND CO., Friar Lane, Leicester. 
Tel. 25075. 


AVE CASH—WILL TRAVEL. If you have SURPLUS 
PLANT boat prefer SURPLUS CASH—if you wish 
to sell without delay at a reasonable price your 
DROTT, or TRACTOR SHOVEL, or other type 
plant—then contact, with date, condition, and price 
required: FIELDS, Forest Edge, Ringwood Road, 
Ferndown, Dorset. Ferndown 837. 


‘OR COMPRESSOR HIRE SERVICE.— 


From 1-tool to 12-too!l (70 c.f.m. to 625 c.f.m 
t.a.d.). Lorry-mounted and Portable. Full range of 
Pneumatic Tools.—HUBERT C. LEACH, LTD., High 
Stine genni Herts. Tel.: Waltham Cross 25161 

nes 


Four 


ANTED, ALL TYPES OF CLETRAC 

TRACTORS, any condition.— State Serial No. 
and price required.—C. J. THORNE AND CO., LTD., 
Uckfield, Sussex. Telephone 178 (3 lings). 





‘OR SALE, SKIMMER/TRENCHER EQUIPMENTS 
for Rapier 423 Excavator. — WILLIAM G. 
SEARCH, LTD., Whitehall Road, Leeds, 12. Tel. 


639081 (10 lines). 








erron 


USED LOADER DEPARTMENT 


CHASESIDE DIESEL S00, 1957, 
order. One owner, one driver, 
(parts and 
available). 


in really good 
well maintained 
instruction books and service log 
Four good tyres, plus spare front 


wheel and tyre. A a good recom- 
CO CIGD GD inc kicccesccsccccaes £985 
MERTON RS5O Two-way LOADER, 1957, 
Diesel Engine, double-acting rams, 1 cu. yd. 
bucket. A first-class machine at £795 
CHASESIDE DIESEL CABLE LOADER, 1955. 
good tyres . £245 
WEATHERILL DIESEL 4H OVERLOADER, 
1956, carefully overhauled and in excellent 
working order, 34yd. bucket, good tyres and 
paint ‘ gees tWedeicendsaccsctbeduandnns £675 


1957 COUNTY SPECIAL FORESTRY/SWAMP 
TRACTOR, fitted 30in. tracks and Boughton 
Winch. 800 hours work only. Excellent con- 
dition. New price £2,800. Offered at £1,050 


MERTON ENGINEERING CO. LTD. 


Faggs Road, Feltham, Middlesex 
Telephone: Feitham 3045-8 





pa 
SONS 
LTD 


(4 Lines) > GRAMS, 


oR SAL E. 
Caterpillar D4, wide gauge, L.P.C. Hydraulic 
Bulldozer, £950. 
amet D4, standard gauge, L.P.C. Angledozer, 
350. 


Caterpillar D2, fitted L.P.C. Dozer, £400. 
International TDS, Ruston Angledozer, £650. 
International BTD6, fitted R.B. Angledozer, £575. 
Allis-Chalmers HD14, fitted Bulldozer, £725. 
Allis-Chalmers HO7, Hydraulic Angledozer, £625. 
Allis-Chalmers HD7, Hydraulic Angledozer, £350. 
TRACKS for HD7, new and unused, £175. 
Fordson County, fitted late-type Angledozer, £475. 
HYDRAULIC ANGLEDOZING EQUIPMENTS to fit 
International BTD6 and TD9, Fordson County, 
Caterpillar D2 and D4, Allis-Chaimers HD7. 
Buffalo 6-ton Self-start Diesel ROLLER, £350. 
Holman 2-tool Self-start Diesel COMPRESSOR, £250. 
Atlas 2-tool Diesel COMPRESSOR, £150. 
DINKUM DIGGER, on Fordson Major and fitted 
Skyhi Front Shovel, £550. 
Jones SLEWING CRANE, 12cwt., £75. 
LAND-ROVER, 1959 registration, £155. 
Scammell TRACTOR and 12-ton Semi-low Trailer 


£295. 
ROBIN BOSWORTH, 


Stoke Saint Milborough 237—near Ludiow 
Shropshire. 


ANTED, FORK LIFT TRUCKS. 

Capacity, Petro! or Diesel, any condition. Cash 
en inspection. We offer reconditioned machines in 
PART EXCHANGE and HIRE FORK LIFTS tor al! 
purposes.— FRED WATKINS (ENGINEERING), LID., 
Coleford, Glos Telepnone: Coletord 2271/5 


ORKING in tne Lancs. and Cheshire area? 

Woolfenden’s are your MOBILE CRANE people. 
Light or heavy Lorain, Michigan, Quick-Way, Neails 
Lifts up to 30 tons. Boom lengths to 150ft. 


WOOLFENDEN’S, 
Anfield, Liverpool, 4. Tel: Stoneycroft 3755/9087. 


D'NkuM Major DIGGER and Power Shovel (July, 


Tel.: 


he ton “to o-ton 














1960). Power Steering, Twin Crowd Rams. Per- 
fect order throughout, £1,795.—- PLANT REPAIRS 
(BRISTOL), Fox Road, GBristol, 2. Tel.: Bristol 
5-6009 (2 lines). so 

OR SALE, 1,000-gallon MOBILE TARSPRAYER, 
7it. 6in. Spraybar, Diesel Heater, in working 
order, £450.—F. COBB AND SONS, Wheathampstead 


31 64, Herts. 


OR SALE, 1959 }.C.B. HYDRA-DIGGA/LOADALL 
6S, good all-round order, £1,650.—BERKSHIRE 








DIGGERS, Cassington, Oxford. Tel.: Eynsham 515. 
THE WARRINGTON MOTOR CO., LTD., 
Wi'derspoo! Causeway, Warrington. 

USED MACHINES: 

One Dinkum Digger EXCAVATOR, with Fordson 

Diesel Power Unit and Front Loading Shovel. 


Overhauled and resprayed. 

Weatherill, Model 2H Hydraulic LOADING SHOVELS, 

with 1 cu: yd. Bucket. Choice of two. 

BL25 Crawler LOADING SHOVEL, 1's cu. yd. 

Bucket. Overhauled and resprayed. 

Ex Demonstration Model Matbro Mastiff Four-wheel 
drive LOADING SHOVEL, with Torque Converter 
and power steering. 

Distributors for Shawnee-Poole Rear Dump_ Haulers, 
Shawnee Warrior Hydraulic Excavators Mk. Ill, 
Skyhi Ardua Heavy Duty Loading Shovels. 
Fordson Major and Dexta Industrial Tractors. 


Tel.: Warrington 34484 (10 lines). 


ee EE EEE EE EEEEESEEEESESEEEEENREEEEE 


FOR SALE 


D8 2U, with P.C.U. and Hydraulic Angledozer, 

D7 7M, with P.C.U., £1,400. 

D4, Wide and Standard Gauge. From £400. 

Fordson County, fitted Bray Hydraulic Angledozer, 
£550. 

TDS, Wide Gauge, 

Fiat SSL, with Hydraulic Angledozer, 

International Drott SHOVEL, £1,750. 

}.C.B. Mk. IV, six months old, little used, £2,300. 

10RB, with choice of equipments, £600. 

R. and R. 410, choice of equipments, £450. 

Priestman Cub, with Dragline, £550. 

Aveling-Barford 8-ton Diesel ROLLER, £575. 

Huber 6/8-ton Diesel ROLLER, £575. 

Antony OVERLOADER for TD6, as new, £350. 

International BTD6, Hydraulic Angledozing Equip- 
ment, £350. 

New L.P.C. “A’’ FRAMES and BLADES 07. 
WINCHES; EQUIPMENTS; SPARES. 

Onions K9, EK9 and EH Syd. and 12yd. SCRAPERS. 
Choice of ten for SALE or HIRE. 


Howard TRENCHERS on New and Old type Fordsons. 
From £200. 


Hire Purchase. 


Bray 


£1,500. 


c/w Carco Logging Winch, £415. 
£525. 


for 


Exchanges. Road Delivery. 
La Trobe, Charing, Kent. 


Telephone: Charing 283; (evenings) Pluckley 300. 


Lawrence Hill BRISTOL, § 


‘PISTON’, BRISTOL: 
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ALES PLANT REGISTER, tTo. NEAcRon (CONSTRUCTION), LTD. RAYSTONS OFFER FOR SALE. 
OFFF.2 FOR IMMEDIATE SALE: OFFER FOR SALE: —.1256.—Priestman Wolf EXCAVATOR, with 
CRANES: BLAW, KNOX BATCHING PLANT, 30-ton Silo, Dragline, F/S and Backacter Equipment, £875. 
JONES KLiS 1Scwt. MOBILE, Diesel, pneumatics, Weighbatchers, Elevators, two 21/14 Mixers, etc. E.1279.—10RB EXCAVATOR, 16800 Series, Skimmer / 
1957, good working order, £650. Overhauled. New 1952. Backacter Equipment, £1,550. 
TAYLOR 2-ton JUMBO JUNIOR, Diesel, pneumatics, BROOMWADE Model SVD1i 2-tool COMPRESSOR, E.1234.—19RB EXCAVATOR, 17800 Series, F/S 
good working order, £950. Lister 3-cyl. Diesel Engine on Morris 5-ton Equipment, £3,450. 
DARLINGTON 2'4-ton HI-MOBILE, 1957, petrol, Short-wheelbase Chassis. Overhauled. E—.1276.—22RB EXCAVATOR. 18100 Series, Dragline 


pneumatics, good condition, £675. 4 
JONES KL22 2-ton MOBILE, 24ft. Jib, on pneumatics, 
registered 1954, £875. 


JONES KL44 CRAWLER, 1953, SOft. Jib, good 
condition, £1,750. 

SMITH 5-ton DIESEL MOBILE, SOft. Jib, solids, 
£1,500. 

BUTTERS S-ton ELECTRIC DERRICK, 75ft. Jib, good 
condition, £650. 

ANDERSON-GRICE 5S-ton STEAM DERRICK, 110ft. 


Jib, good order, £1,000. 

NEALS QM 4/6-ton MOBILE, 30ft. Jib, pneumatics, 
1951, good working order, £2,000. 

COLES 6-ton 8502 MOBILE, 21ft. Cantilever Jib, 
Ford 4D _ Diesel Engine, solids, very good 
condition, £2,750. 

JONES KL66 6-ton DIESEL MOBILE, 30ft. Swan Neck 
Jib, pneumatics, £2,875. 

BOOTH /7'2-ton OIL-FIRED STEAM SHUNTING 
LOCO., 30ft. jib, 1949. Price on application. 

BUTTERS 7-ton ELECTRIC DERRICK, 120ft. Jib, 
Bogies and Bowsill, 1951, £4,400. 

COLES 10-TON CRAWLER CRANE, two Jibs included, 
lifts S5'> tons at 20ft. radius, very good condition, 
£2,950. 

MORGAN 10-ton Single-motor ELECTRIC DERRICK, 


120ft. Jib, Bogies and Bowsill, £4,950. 

entane Po igia MOBILE, 8Oft. Jib, on pneumatics, 
£5,000. 

BUTTERS 10-ton OIL-FIRED STEAM DERRICK, 120ft. 
Jib, good working order, £3,850. 

RUSTON 22RB_ 15S-ton TRANSIT CRANE, Foden 
eoeeese 80ft. Jib, 1956, very good condition, 
£8,75 


MORGAN 15-ton STEAM DERRICK, 120ft. Jib, new 
1958, on Bogies. Price on application. 
COLES 20-ton LORRY-MOUNTED, 80ft. Jib, new 


1954, on pneumatics, very good order. Price on 
application. ‘ 
COLES 40-ton LORRY-MOUNTED, new 1954, in 


Price on application. 


very good condition. 
CLIMBING and P60 


PINGON P20 and _ P40 


TRAVELLING TOWER CRANES, new 1958. 
Attractive prices. 
RECORD 607 TOWER CRANE, 3-ton, 92ft. Jib, new 


1960, £3,950. 

FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE—SEND FOR  VALES FREE PLANT 
REGISTER. 

Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines) 


LANT and MACHINERY for SALE: Priestman 
CUB Mk. V, Cross roller bearing type, with 
Dorman Engine, purchased new in 1958. Equipped 
Dragline and 32ft. Lattice-type Jib. Inspected and 
serviced by manufacturers, MERIDEN SAND AND 
GRAVEL CO., LTD., Cornets End Lane, Meriden, 
Warwicks. Telephone: Hampton-in-Arden 163. 
ANTED, 33RB or 38RB EXCAVATOR, with 
Shovel Equipment. Good price paid for machine 
in first-class condition. 


SAVILLE-CALVERT (MACHINERY), LTD., 
Harvester House, Stratford-on-Avon, Warwickshire. 
Tel. 4242. 


MMEDIATELY AVAILABLE.—-50 tons A.F. STEEL 
SHEET PILES, No. 4 Section, 75ft. long; or would 
cut to multiples. Once driven only.—For details, apply 
c..¥, BUCHAN AND CO., LTD., Victoria Road, 
Burgess Hill. Tel.: Burgess Hill 85674-5. 


OR SALE, SECONDHAND RAILWAY SLEEPERS. 

Suitable for making cartroads, scrap storage bins; 

also cut to lengths for sleeper boards, fencing posts, 

etc. — THOS. W. WARD, LTD., Albion Works, 
Sheffield. "Phone 26311, ext. 239. 


‘OR SALE: Two Sykes 4in. L/F DIAPHRAGM 

PUMPS, four-wheel Chassis, Petter Diesel Engine, 
£85 each.—TILBURY CONSTRUCTION CO., LTD., 
Ruscombe Works, Twyford, Berks. 


Henry Boor Piant 


OFFER FOR SALE: 


JOHN DEERE CRAWLER LOADERS. 
JOHN DEERE DOZERS. 

JOHN DEERE BACKHOES. 

JOHN DEERE SALES AND SERVICE. 


Further details from: 
HENRY BOOT AND SONS (PLANT), LTD., 
Dronfield, Sheffield. Tel.: Dronfeld 3206 
Also at Atlantic St., Broadheath, Altrincham. 
Tel.: Altrincham 1701 


SECOND-HAND 
BARGAINS 


from 


nae sunt 


KELVIN ROAD FORMS. 
and 8in., fully 
with pins 


Selection of 6in. 
reconditioned, complete 
From 37s. 6d. each 


ACROW FERROFORMS. Approx. 1,000 3ft. 
x 2ft., in perfect condition. Smaller 
sizes available From 17s. 6d. each 


WwW. C. YOUNGMAN LIMITED, 
Wandsworth Works, Wandsworth Road, S.W.8. 


Telephone MACaulay 2233. 








JONES KL44 3/°4-ton MOBILE CRANE, 30/S0ft. 
coe ig Jib, Ruston 2VSH Diesel Engine. New 

JONES KL66 6-ton MOBILE CRANE, 20ft. Swan Neck 
Jib, Perkins P4 Diesel Engine, Four-wheel drive, 
heavy duty pneumatic tyres and restrictor rings. 
New 1955. 

COLES 5S-ton Mk. 7 Series Vil Short-wheelbase Lorry- 
mounted CRANE, 30ft. Jib, Thornycroft Diesel 
Engine. First registered 1954. 

BUTTERS 7-ton 2-motor Electric DERRICK CRANE, 
120ft. Jib, Bowsill and Dumb Bogies. New 1951. 

LIEBHERR F14T TOWER CRANE, S2ft. 3in. Luffing 
Jib, Track and Trailing Cable. Completely over- 
hauled. New 1955S. 

PINGON P1S TOWER CRANE, 66ft. Saddle Jib, six 


Mast Sections. New 1959. 
ROAD MACHINES 1Scwt./1-ton DUMPERS, Petter 
Diesel Engines. Overhauled. New 1957 59. 


N.C.K. 205 '2yd. EXCAVATOR, SSft. Dragline and 
Backacter Equipment, Dorman 4LA Diesel Engine. 
New 1955. 

22RB 34yd. EXCAVATOR, 45ft. Dragline Equipment, 
Ruston 4VROHN Diesel Engine. New 1953. 

B.H.C. Ant Queen MOBILE HOIST, 21ft. lift, Petter 
AVA Diesel Engine. Overhauled. 

WINGET 7NT 107 cu. ft. CONCRETE MIXERS, 
Lister FR1 Diesel Engines. New 1956. 

STOTHERT AND PITT 21/14 High Discharge MIXERS, 


Weighgear and Scraper Shovel, Petter Diese! 
Engine. New 1959. 
DUMBO 20-ton CEMENT CONTAINER, 250 350lIb. 


Cement Weighmen, little used. New 1959. 

BLAW KNOX Gin. CONCRETE PUMP, 700ft. Piping, 
Dorman Diesel Engine, pneumatic-tyred chassis, 
little used. New 1951. 

AVELING-BARFORD 6/8-ton ROAD ROLLER, with 
Cab, Perkins P4 Diesel Engine. New late 1959. 

BRISTOL '2yd. TRACTOR SHOVEL, very little used. 
New 1959. 

INTERNATIONAL BTD6 Crawier TRACTOR, fitted 
Drott B6K3 1yd. Skid-Shovel Equipment, 4-in-1 
Bucket. New 1958. 

CHINOOK Model 2B All-gas INDUSTRIAL HEATERS, 
with Ducting. New 1958/59. 


40 tons APPLEBY-FRODINGHAM No. 4 SHEET 
STEEL PILES in 32ft. lengths. 
QUANTITY 15Sin. x Sin., 16in. x Gin., 20in. x 6'2in., 
20in. x 7'2in. R.S.J. 
Further details: 
Abbey House, Victoria Street, London, S.W.1. 


Telephone: ABBey 5152, Suilivan 7626 (10 lines). 


OR SALE, Priestman Wolf EXCAVATOR Mk. I! 
A4409, with Dorman 4DS Engine, 32ft. Lattice 
Jib, fitted 33 cu. yd. Grab, also Dragline Bucket, 
spare Jib with Backacter and Toledo Bucket. This 
machine has had very little use since complete over- 
haul, £900 or near offer.—WM. LEWIS (AGRICUL- 
seent- HOUSE), LTD., Newport Road, Cardiff. Tel. 
3 ° 


OR SALE or HIRE, Junior, new 

1957, and Barber-Greene Major, new 1959. 

Glos.” WATKINS (ENGINEERING), LTD., Coleford, 
os 


OR SALE, Robel Articulated CONCRETE CON- 

VEYOR, new 1958, 7 x 18ft. sections.—WILLIAM 
G. SEARCH, LTD., Whitehall Road, Leeds, 12. Tel. 
639081 (10 lines). 


ANTED, One S90 9 cu. yd. SCRAPER and one 
Le Tourneau LS 9 cu. yd. 


SCRAPER. One 
needing repairs might suit. 
Write Box P.3811, ‘* The Contract Journal." 


DERck CRANE wanted urgently, 5/71'2-ton, 
Electric, 100ft. or 120ft. Jib. 
Write Box P.3812, ‘‘ The Contract Journal.” 


OR SALE, Two Caterpillar 463 SCRAPERS. 
Write Box P.3937, ‘‘ The Contract Journal." 


Barber-Greene 





EXCAVATORS: 

Secondhand Smith 21 and Super 10 Diesel driven, 
any equipment. 

Secondhand Allen 12/21 Diesel-driven Crawler 
Trencher, Dorman Engine. 

Secondhand Weatherill 12H, Diesel driven, 34 cu. yd., 
new late 1959. 

Secondhand Muir-Hill 2WL_  Diesel-driven Loading 


Shovels, 1'2yd. capacity. 


CRANES: 
Two Coles Diesel /Electric Rail Shunting Cranes, new 


1951. Details on request. 
o-ton Spey Neal Mobile Crane, QMW, new 1957, 
ft. Jib. 
3-ton capacity Staffa Mobile Crane, pneumatics, 


petrol, new late 1955. 
3-ton capacity Taylor Jumbo Mobile Crane, powered 
by Perkins P3, new 1951. 
capacity Darlington Lorry-mounted 
Perkins Diesel. 
2-ton capacity Jones K!.22 Diesel-driven Mobile Crane. 
Jones KL1S Mobile Crane, pneumatics, 21ft. Jib. 


DERRICK CRANES: 


3-ton Crane, 


10-ton Butters Electric Derrick, 95ft. Jib, 10 tons at 
72ft. radius. 

7-ton Anderson-Grice Electric Derrick, 100ft. Jib, 
new 1954. 

7-ton_ Butters Steam Grabbing Derrick, 100ft. Jib, 


Grabbing Drum. 
ee Hand-operated Derrick, 45ft. 
ib. 


TOWER CRANES: 
Unused Wild-Fawcett Tower Cranes,- Model No. 1, 
3Scwt. capacity, 42{t. Gin. Jib. 
Buildmaster Model No. SK25N_ Climbing 
Further details on request. 
Faure Long Range Tower Crane, Type 816, 101ft. 6in. 
under hook, operating range 8/S2ft. 6in. 


DIESEL LOCOMOTIVE: 
0-4-0 Barclay 150-h.p. 


CRUSHING PLANT: 
16in. x Qin. Parker Crushing and Screening Plant. 
Sturtevant Swing Hammer Crusher. 
DUMP TRUCKS: 
10-ton and 22-ton Douglas Four-wheel drive Dump 
Trucks, Diesel. SALE and HIRE. 


THOs. W. WARD, LTD., 


ALBION WORKS - - =- = SHEFFIELD 
Telephone: 26311. 


centres 


Crane. 

















and F/S Equipment, £4,400. 
-1277.—33RB EXCAVATOR, 4800 Series, 


E 

Equipment, £2,700. 
E.1266.—38RB EXCAVATOR, 17900 Series, Dragline 
E 
E 


Dragline 
and F/S Equipment, £9,000. 

-1286.—S4RB EXCAVATOR, 22300 Series, F/S 
Equipment, new late 1957, £16,250. 


-1288.—N.C.K. 304 EXCAVATOR, 31100 Series, 


aera Diesel Engine, with F/S Equipment, 
E.1288.—N.C.K. 304 EXCAVATOR, 1400 Series, 
AS. Diesel Engine, with F/S Equipment, 


E.1237.—Ransome-Rapier 440 EXCAVATOR, 1 cu. 
yd., Dragline Equipment, 1954 machine, £2,300. 

T.1077.—Four Caterpititar DOW10 Motorised 
SCRAPERS, £2,850 each. 

TS.2S.—Caterpillar 955 TRACTOR SHOVEL, 12A 
Series, new 1956, £3,850. 

TE.478.—Birtley Model 80 SCRAPER, good condition, 


£2,250 
C.891.—Buildmaster TOWER CRANE, Model BDK150, 
a oe 2-ton capacity, excellent order, 


C 867 —Pingon P15 Rail-mounted TOWER CRANE, 


new 1959, £2,375. 
C.981.—Pingon P40 Static TOWER CRANE, new 


1958, £2,725. 


R.182.—Aveling-Barford 6-ton Tandem ROLLER, 
Model TR, as new, £1,675. 
R.183.—Aveling-Barford 8-ton 3-wheel D‘ese! 


ROLLER, as new, £2,450. 

R.174.—8/10-ton Aveling-Barford Tandem ROLLER, 
new 1956, very good condition, £1,500. 
R.17S5.—25S-ton Vickers-Onions Compaction ROLLER, 

late 1959, £1,950. 

D.166.—6/9.7 cu. yd. Euclid REAR DUMP TRUCKS, 
aus Rolls-Royce Engines, new late 1957, £3,900 
each. 

A.619.—Broomwade 199 c.f.m. 
COMPRESSOR, Bedford Chassis, £285. 

OP. 2 EAD and BUCKET for 802 Lima, 

MISC.647.—100 tons CAST-IRON KENTLEDGE in 
4-ton blocks, £18 ton. 

Number of Tower and Derrick Cranes available from 
30cwt. to 15-ton capacity—various models and makes 
to cover a comprehensive range. 
GRAYSTON PLANT AND ENGINEERING CO., LTD., 
32 Stewarts Road, London. S.W.8. 

Tel.: Macaulay 6688 (10 lines). 


Lorry-mounted 


ARROW TRENCH BUCKETS to fit all 
machines. SALE or HIRE. The Norton Backacter 
Bucket designed by user digs harder material and 
empties more efficiently. Sizes ft. 6in./2ft. 4in. 
IMMEDIATE DELIVERY. Other sizes within 10 days. 
Contact NORTON PLANT HIRE, LTD., Ramsden, 
Billericay, Essex. Tel.: Ramsden Heath 365/6. 


ARSDEN SAND DEWATERER, 12in. Buckets, 
37ft. centres, complete less S-h.p. Electric 
Motor.—MERIDEN SAND AND GRAVEL CO., LTD., 
Cornets End Lane, Meriden, Warwicks. Telephone 
Hampton-in-Arden 163. 
CROW BAR-BENDING MACHINE, 2in. capacity, 
complete with electric 3- phase motor in good working 
order. Redundant due to standardisation on one type 
of bender.—Telephone: MAC. 71 


ANTED for Caterpillar R4 Tractor, One DYNAMO 

and One STARTER, either 6-V or 12-V. 
seman WALKER (MACHINERY), LTD., Anlaby, 
null. 


USTON 10RB, base machine, Diesel Engine. Seen 
running. £275.—HAROLD POTTER AND CO., 
LTD., Daleside Road, Nottingham. ‘Phone 82171. 


LOGGETTS PLANT HIRE.—For DINKUM DIGGERS, 
modern machines.—2 Burtons Road, Hampton 
Hill, PAlddx. Tel.: Teddington Lock 1138/9. 


DRAGON 
PLANT HIRE LTD. 


Excavators, Bulldozers, Overloaders, 

Crawler-Cranes, Trenchers, Dumpers, 

Mixers, Pumps, Drott Shovels, Road 

Rollers, Scrapers, 10-ton Articulated 
Loader, etc. 


FOR HIRE EVERYWHERE 
RING GUILDFORD 67277 
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April 13 1961 


THE CONTRACT JOURNAL 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 





LLIOTT BROS. (WORTLEY), LTo. 
EXCAVATORS: 

Two Smith 2/10s, any equipment, £450 and £500. 

Ransomes 34; Dragline Grab or Crowd Shovel, £1,000. 

Ransomes 4'20 Lightweight Farm Dyke Machine, -syd. 
Dragline, £500. 

Priestman Tiger, 44yd., Dragline, F/S, Skimmer/ 
Backacter and Crane, 47ft. Heavy Duty Jib, 
£1,600. 

Ruston 17RB, Crowd Shovel, £750. 

Ruston 10RB, Skimmer/Backacter, Luffing Shovel or 
Dragline, £600. 

Ruston 32RB, Crowd proves or Dragline, A.E.C. 
Engine fitted, £1,50 

Coles Super 40 Crane, aonter, £700. 

Neals NM, 2-ton, £600. 

Barford-Perkins Roller, 8-ton, £875. 

Caterpillar D4, Angledozer, D/D Winch, £900. 

Caterpillar D4, Angledozer, Logging Winch, £900. 

Fowler 3-cyl. Winch, Dozer, £300. 

Fowler Challenger, 0/D Winch and Angledozer, £700. 

Caterpillar D6, Angledozer, £750. 

Caterpillar D6, Angledozer, £500. 

Fiat SSL, Angledozer and Winch, D/D, £600. 

Allis HD14, Angledozer and Winch, D/D, £600. 

Caterpillar D8, D0/D Winch only, £1,600. 

Fowler 3B, Angledozer, £600. 

Two Muledozers, Ford Diesel, cabs, lights, ballasted 
tyres, £275. 

20in. x 12in. Crusher, £300. 

Two-deck Heavy Duty Screen, £450. 

Four 14/10 Blaw Knox Mixers, Ruston Diesel, high 
discharge, £100 each. 

PUMPS: 
Sykes Diaphragm Pumps, 3in. Petrol, £45 each. 
One a ee 6in. Pump, 40ft. hose, Petrol, 


Several 2in. and 3in. Ditto, Petrol, £20 each. 

Johnsons 3in. Pump, Petrol, with hoses, £27. 

Sulzer 4-stage Gin. Pumps, Electric, £120 each. 

SPARES: 

Smith 2/10, every possible Spare in stock, mostly 
second-hand. 

N.C.H. 150, every Spare in stock, second-hand. 

Fowler 2B, 3B, 4B Spares in stock. 

Ruston single-cylinder, air start, ex Aveling-Barford 
Roller, £50. 

Fowler VF, most Parts. 

Fowler Challenger, most Parts. Meadows 6-cyl. Diesels. 
Glen Works, Deepcar, near Sheffield. 
Telephone: Stocksbridge 3276. 

Deepcar is six miles west of Sheffield, on A.616 
(Woodhead Road). 


ILLAR ASPHALT PLANT for SALE, 15 t.p.h. 

model, with 3-compartment Aggregate Bin, all 
in excellent order, complete with Filler Hopper and 
Store and Lister Engine for £3,250.—ROADWORKS, 
LTD., Commercial Road, Ipswich. Telephone 55444. 


\HASESIDE Model 700 LOADING SHOVEL, new 

February, 1958, excellent condition and repainted, 
£1,150.—Write for further details to Box P.3930, 
* The Contract Journal.’ 


[TOOR SALE, is C.B. HYDRA-DIGGA, new "November, 
1959, S99 hours_on light trench work only. 
FARRODS, Skellbank, Ripon. Tel. 1059. 


JDASSENGER HOISTS for SALE or HIRE. Wickham 
and A.C.E.—'Phone: MiTcham 4082. 





UNUSED TOWER CRANES AT SHEFFIELD | 


Five Unused Wild-Fawcett TOWER CRANES, 35cwt. 
Capacity, three-motor type, fitted Safe Load 
Indicators, 400'440-V 3-phase S0-cyc. A.C. 
supply. Unused. 

Unused Buildmaster Climbing TOWER CRANE, Model 
No. SK25N, never erected, 2'2 tons at 32ft. Qin., 
17'2cwt. at 88ft. Gin., electrical equipment 
Suitable for 400,440-V 3-phase SO-cyc. A.C. 
supply. 

Secondhand Faure Long Range TOWER CRANE, 
operating range 8 S2ft. Gin., height under hook 
101ft. Gin., 400 440 3,50 cyc. A.C. supply. 


Further particulars from: 


THOS. W. WARD, LTD., 
Albion Works, Sheffield. ‘Phone 26311, ext. 225. 





CONTRACTORS 
PLANT 


WHITLOCK DOZALODA, 34/yd. Bucket £625 


| 

| 1.C.B. Heavy Duty LOADER, guaranteed £1,375 

| |.C.B. DIGGER with Major Loader £675 
SHAWNEE DIGGER with Dozaloda Shovel £825 

| }.C.B. HYDRA-DIGGA LOADALL £1,350 
1.C.B. HYDRA-DIGGA/LOADALL £1,700 

| DUMPERS G.F. and LINER, Diesels £12S 

| 


STOTHERT AND PITT 28W_ VIBRATING 
ROLLER £150 


YOU WILL GET A GOOD DEAL FROM M.P.S. 


COMPARE THESE OFFERS | 


MODERN PLANT 
SALES LTD 


WOLVERHAMPTON ROAD 
OLDBURY BIRMINGHAM 
Tel: Broadwell 2571 








NONCRETE MIXERS FOR SALE OR HIRE. 
S/3'2 Benford, Parker, Winget, Stothert and 
Pitt—choice of 25 reconditioned Diesel-driven 
machines. 

S/3'2 Goodwin-Barsby, Winget, Stothert and Pitt, 
T. W. Ward and Benford—choice of 30 petrol 
and electric driven, from £40 each, delivered. 

7/S Winget Hand-loaded Mixer, petrol or Diesel 
driven. 

10/7_Winget, Stothert and Pitt, Parker, Rex, and 
Ransomes-Rapier. 

14/10 Rex and Ransomes-Rapier. 

18/12 Rex, Diesel driven. 

21/14 Stothert and Pitt. 

Choice of 20-30 large-size machines from stock, 
some with Weighers and Draglines. 

New 4/3 and S/3'2 Barford Mixers from stock. 

W. V. DAVIES, Concrete Mixer Service, 
Shipston- -on-Stour. _"Phone 125 and 3212. 


"OR SALE. 
12/21 Allen TRENCHER, with Dorman Diesel 
Engine, 18in. Buckets, 21in. Cutter Bars, £1,000. 

1954 Fordson Major Diesel, completely overhauled 
and fitted 1960 Atlas-Copco One Ten Compressor 
Unit, complete, £750. 

Howard Rotary Hoe Super TRENCH DIGGER AND 
PIPELAYER, Fordson Major Diesel, little used 
since complete overhaul, £1,100. 

Aveling-Barford CALFDOZER, Model CD4, £250. 

1960 Congreve 1Scwt. Diesel DUMPER, £300. 

Replies to: 
CRAWSHAW ROBBINS AND CO., LTD., 
__Scaldwell, Northampton. Tel.: Brixworth 385. 


ULLDOZERS FOR SALE. 
Allis-Chaimers HD10W, fitted Hydraulic Angle- 
dozers and Winch. Choice of three from £650. 
8 cu. yd. Le Tourneau SCRAPER, very good, £325. 
_S. C. STACEY AND SONS (CONTRACTS), 
Springfield, Chelmsford. Telephone: Broomfield 340. 


RISTOL 22 DOZER, sound condition, Perkins 
Diesel. 
2-ton HYDRACRANE, rebuilt, new engine, chassis, etc. 
BERESFORD ATKINSON, LTD., 
Hough House, Moston, Manchester, 10. 
_COLtyhurst 2991/2. 


OR HIRE, jules Weitz GISHVA TOWER CRANE, 
new 1960. Immediately available. Competitive 
rates. — J. J. JOHNSTON AND CO., LTD., 271 
Uxbridge Road, London, W.12. Tel.: Shepherds Bush 
6941. 
OR SALE, 5S-ton Michigan T6K Lorry-mounted 
CRANE, 30ft. Jib and 10ft. extension, Dorman 
Diesel, good order, £1,700.—DAVIES, 20 Whiteladies 
Road, Bristol, 8. Tel. 38418. 


OR SALE, }.C.B. 1955 (July) Fordson Major, sound 

machine, two new tyres, Dozer Blade, £650. 

FARMILOE AND McVIE, LTD., 10 High Street, 
Welwyn, Herts. Tel.: _ Welwyn 98. 


LOGGETTS PLANT HIRE. — Fleet of DIGGER- 
LOADERS for immediate HIRE.—2 Burtons Road, 
Hampton Hill, Middx. Tel.: Teddington Lock 1138/9. 


ANTED, Modern 2-tool Ingersoll-Rand Fordson 
Diesel COMPRESSOR. 
Write Box P.3925, ‘‘ The Contract Journal.” 





WANTED TO HIRE OR BUY 


Two VERTICAL AIR LOCKS, complete with Working 
Platforms, Shafting, Muck Skips, and separate Medical 
Air Lock. Also two LP COMPRESSORS, electrically 
driven, approx. S00 _ c.f.m. Also Standby LP 
COMPRESSOR, Diese! driven. All suitable for pressures 
up to 45 p.s.i. Please reply to: 


THE YORKSHIRE peace gam CONTRACTING CO., 


123 The Mount, York. Telephone 54656/9. 





DIESEL: PETROL & STEAM — 


ROLLERS 









rae 
ON-AVON 
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BOMFORD & EVERSHED LTD. 
SALFORD PRIORS, EVESHAM 


NEALE-WRIGHT 


& COMPANY LTD. 
OFFER THE FOLLOWING: 


1955 Bristol 25 Perkins Diesel Hydraulic 
DOZER, overhauled ready for work 


1957 Winget 10HTH MIXER, completely over- 
hauled, new hydraulic control box, recondi- 
tloned Petter Diesel Engine. Replacement 
Weighbatch Unit 


Ant Queen Diesel HOIST, 20ft. ‘ift. Overhauled 
and ready for work 


12 off 3-wheeled Thwaites Hydraulic DUMPERS. 
In running order, each 


All plant tisted subect to being unsold, 


and can be Inspected at: 
COVENTRY ROAD, CUBBINGTON 


LEAMINGTON SPA 


Telephone: Leamington Spa 924 and 925 
London—Gladstone 8574 





OR SAL &E. 
R. and R. 423, with Shovel and Spares. Date’ new 
1952. £1,350 the lot. 

10RB SHOVEL, Skimmer /Backacter, 6000 Series, first- 
class order throughout, £650. 

Priestman Cub, post-war machine, fitted Dorman 
Diesel, Dragline, Skimmer/Backacter and narrow 
Bucket, first-class order, £650 the lot. 

SKIMMER/BACKACTER EQUIPMENT, ex Priestman 
Wolf 3A, as new, with power trip. Price £300. 

CROWD SHOVEL EQUIPMENT, ex Priestman Panther 
Excavator, 1952/53. Price £300. 
SAVILLE-CALVERT (MACHINERY), LTD., 

Harvester House, Stratford-on-Avon, Warwickshire. 


Tel. 4242. 


ANTED FOR OVERSEAS 
One Lima 1201 EXCAVATOR. 

One Lima 2400 EXCAVATOR. 
One Lima 802 EXCAVATOR. 
Four 22RB or 19RB EXCAVATORS. 
Two 43RB EXCAVATORS. 
Six Caterpillar D8s. 
Four N.C.K. Type 304 EXCAVATORS. 
Three Caterpillar DW21s. 
Two 15-ton MOBILE CRANES.\ 
Three 6/12-ton Diesel ROAD ROLLERS. 


Send fullest details to: 
Box K.K.387, ‘* The Contract Journal.’ 


NE New and Unused 40 cu. yd. per hour 

BATCHING PLANT, complete with Ss4yd. Liner 
Batch Mixer, 30yd. Cement Silo and Three-compart- 
ment Aggregate Hoppers and Automatic Weigher. 
Price £7,200. 


Write Box P.3932, 


CONTRACT: 


‘The Contract Journal." 


ARSSEN PILES for HIRE, 100 tons brand new 
Larssen 2 Section Piles, 30ft. lengths, available 
immediately ex depot. 
DUDLEY VALE, LTD., 


3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


ANTED: Portable CRANES, Diesel and Petrol, 

1Scwt. to 3 tons; and also 24in. gauge Track 
and Tip WAGONS.—Details and prices to JOSEPH 
THOMPSON AND CO., LTD., Wakefield Road, Nether- 
ton, Liverpool, 10. Telephone: AIN. 6262. 


OR SALE, Three 62acwt. Stothert and Pitt Petrol- 

driven VIBRATING ROLLERS, new 1955/56; in 

good order.—WILLIAM G. SEARCH, LTD., Whitehall 
Road, Leeds, 12. Tel. 639081 (10 lines). 








| ARSSEN PILING i in 1GB, 2 and 2B Section, 
1S5ft. to 30ft. lengths, for HIRE.—MABEY HIRE 
co., LTD., 54 Victoria Street, London, S.W.1. 
Tel.: VIC. 8025 and Manchester-Broughton 3959. 


JGOR SALE, 10RB EXCAVATORS, 16000 and 20000 
Series. —B.G. PLANT (SALES AGENCY), LTD., 
Watlington, Oxon. Watlington 44. 


OR HIRE, PUMPS—Sykes Gin. Electric Sinking 
Pumps, Type 6VSP. Available for immediate hire. 
"Phone: Watford 27252. 


OR HIRE, Henderson 10-ton Steam GRABBING 
DERRICK, with 120ft. Jib and set Plain Bogies. 
Available 1st May.—'Phone: Watford 27252. 


PLANT 


FOR SALE 


COMPRESSOR, 380 cu. ft. Broomwade Portable Rotary 
Type 380, with Leyland Diesel Engine, on_ four 











pneumatics. New 1959 . ...£1,600 
DUMPER, 3 cu. yd. Aveling- -Barford Diesel, 2-way 
steering. New 1957 .. £700 


ELEVATOR, 46ft. x 18in., Pegson Belt and Continuous 
Bucket, recently fitted with new belt. On channel 
frame with reduction gear and 7'2-h.p. motor £300 


EXCAVATOR, 54RB Diesel, with Shovel Equipment, 


long and wide tracks. New 1957/58 .........£18,000 
LOADING SHOVEL, 34 cu. yd. _— eueeiege 
21HL Diesel. New 1952 . £420 


SCREEN, 8ft. x 4ft. C.S.E. 2-deck, with ‘ein. and 
Si6in. mesh and 12'2-h.p. motor ... £390 


MACADAM PLANT, 10/15 t.p.h. Millars Semi- 
Portable Drying and Mixing. With Feed Hopper, Belt 
Feeder, 13ft. x 4ft. Rotary Oil-fired Dryer with 
Atomiser, 15ft. Elevator, Rotary Screen, Storage 
Hopper, Batch Weighing Hopper, Bitumen Flow Meter, 
Double Paddle Mixer, etc, 30-h.p. Motor and Starter. 
Good 1950 plant with new dryer 1960 ...... £2,750 


ALAN R. DAVIES 


20 WHITELADIES ROAD, BRISTOL, 8. 
Telephone 3-8418/9 


FOR 
HIRE 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


198 

ILSON PLANT HIRE offer the following: 
Broadbent 14in. x 5S4in. S.S. Centre LATHE, 
motorised, 3'gin. hollow mandril, 12 spindle 


speeds, 6.7-230, c/w 24in. face plate and 12in. 
4-jaw chuck. 

Broadbent 14in. x 5S4in. $.S. Centre LATHE, motor- 
ised, 3'gin. hollow mandril, 12 spindle speeds, 
6.7-230, c/w 24in. face plate and 12in. 4-jaw 
chuck. 

One Dorman 40S CYLINDER HEAD. 

One 4in. Auto Diesel CENTRIFUGAL PUMP. 

Several Parker 5/3'2 CONCRETE MIXERS. 

SKIMMER BUCKET for Tiger Mk. V_ Excavator. 

WILSON PLANT HIRE, LTD., 

Weedon Road, Northampton. Telephone 4653/4. 

DCAD ROLLER SALE. 
6'8-ton Aveling-Barford, Diesel, 
£1,150. 

7'2-ton Greens P/TVO, checked and sprayed, £650. 

4-ton Aveling PT4, Petrol, ex Ministry, £475. 

3-ton Aveling-Barford, Diesel, very good, £450. 

15cwt. Greens Unirol Hand-guided FOOTPATH 
ROLLER, £225. 

8Bcwt. Greens VIBRATOR, Sprinklers, new, £332. 

Hire Purchase. Spares. Service. 
WILLIAM R. SELWOOD, LTD., 
Chandler's Ford, Hants. "Phone 2981. 


Ww NIED WANTED WANTED 
‘Nesvy EARTHMOVING MACHINES and EQUIP 


{ all types. Modern machines preferred, others 
ne immediate inspection; spot cash settlement 


Scarifier, etc. 


considered. 

' full details and location, to A.R.C 
MOTOR oti , Redhill Works, Arnold, Nottingham 
Telephon Nottingham 26333115 


Lc LE. Five Broomwade 1955 SVD128 AIR 

OF COMPRESSORS, 3-cyl. Lister Diesel Engines, 
four pneumatics. Price £450 each.—JOSEPH See 
SON AND CO. (LIVERPOOL), LTD., Wakefield Road, 
Netherton, Liverpool, 10. Phone: AlINtree 6262 


(4 lines). _— 
“OR SALE, Internat 


jonal TD18A Crawler TRACTOR, 
with Angledozer and P.C.U., year 1952, Serial 


No. 27310, generally in good condition. Ex works, 


- — ALLPLANT, LTD., Thundridge Garage, 
Wadesmili, near Ware, Herts. Tel.: Hertford 2536. 


D6 TRACTOR, 2H type, 
i ledozer, in good order. £3 o.n.o. 

J wi Bassam. 3 West End, Whittlesey, near 

Peterborough. ‘Phone: Whittlesey 3117. 


WANTED 


to purchase urgently for export, Lima 
1201 excavators. Best possible price 
offered. Condition immaterial. 


Write, giving fullest details to ; 
Box No. V.V.520, “ The Contract Journal” 
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BILE CRANE, capacity 2 tons at 
ed on pneumatic tyres, Turner 
13ft. 9in. Cantilever or 24{t. 


JGOR SALE, Caterpillar 





Jones Super 22 MO 
8ft. radius, mount 
2V95 Diesel Engine, 
Straight Lattice Jib. " a ata 

40 MOBILE CRANE, Capacity 

Jone radius mounted on pneumatic tyres, powers 

by a Turner 2V95 Diesel Engine, 24ft. Channe 


Jib. 
40 MOBILE CRANE, capacity 3 tons at 
ee” gt mounted on pneumatic tyres with 


9ft. radius, 
restrictor type wheels, Ruston 1VSH _ Diesel 


Engine, 30ft. one-piece Jib. 

Jones KL44 MOBILE CRANE, capacity 4 tons at 8ft. 
radius, mounted on pneumatic tyres with restrictor 
type wheels, Ruston 2VSH Diesel Engine, 24ft. 
Jib. 

Jones KL44 MOBILE CRANE, capacity 4 tons at 8ft. 
radius, mounted on pneumatic tyres with restrictor 
type wheels, Ruston 2VSH Diesel Engine, 
30ft./40ft./SOft. section type Lattice Jib. 

Jones KL44 MOBILE CRANE, capacity 4 tons at 8ft. 
radius, 14in. crawler track chassis, Ruston 2VSH 
Diesel Engine, 24ft. Jib. 

Jones KL44 MOBILE CRANE, capacity 4 tons at 8ft. 
radius, mounted on pneumatic tyres with restrictor 
type wheels, Perkins P3 Diesel Engine, 24ft. Jib. 
38in. diameter Magnet, 2.5 kW. generator. 


Jones KL44 MOBILE CRANE, capacity 4 tons at are 
wi 


radius, mounted on pneumatic tyres 
restrictor type wheels, Ruston 2VSH Diesel 
Engine, 24ft. Jib, complete with 21/17 cu. ft. 


capacity single-chain ring Discharge Grab. 
mounted on 


Neal 4-ton capacity MOBILE CRANE, — 
pneumatic tyres, Ruston 3VSH Diesel Engine, 
25ft. Straight Channel Jib. Capacity 4 tons at 
11ft. radius. 


Jones KL66 MOBILE CRANE, capacity 6 tons at 9ft 
radius, mounted on 18in. crawler track chassis, 
— P4 Diesel Engine, 25ft. Straight Channel 
1b. 

Jones KL66 electrically operated flat base CRANE, 
capacity 6 tons at 10ft. radius, powered by a 
30-h.p. Crompton Parkinson Electric Motor, 400 
volts, 3-phase, 50 cycles supply, 30ft./40ft 
sectional type Lattice Jib. 

Jones KL44 Lorry-mounted CRANE, 4-ton capacity, 
comprising Jones KL44 Crane Superstructure, 
ant fie on a Leyland Hippo six-wheeled chassis. 

- Jib. 


GEORGE COHEN 


Sons & Company Limited 
WOOD LANE, LONDON, W.??. 
Telephone: Shepherds Bush 2070. 
And Stanningley, near Leeds. Tel.: Pudsey 2241. 


MOORES,, 


New Delmag Diesel DS, DI2, D22. 






THE CONTRACT JOURNAL 


ENGINEERING CO. 
Surrey. 


1948, 


OBLE PLANT 
143 Hersham Road, Walton-on-Thames, 
Telephone: Walton-on-Thames 23693 7. 
Foden 20/25-ton LOW-LOADING UNIT, year 


AND 


20ft. Well, K/O rears 1400 x 20, £1,700. 
Jones Super 40, 1948, Ruston Diesel, 40ft. Jib, 
pneumatics, £1,000. 
Marshal! 8/10-ton TSP ROLLER, Ford 4D Scarifier, 


Sp -nklers and Canopy, £950. 
Bray LOADING SHOVEL, Ford 4D, 
order, £450. 
10-ton Dumbo CEMENT SILO, nearly new. 
Priestman Wolf Mk. IIA, Skimmer and Backacter, 
good order, £700. 
Priestman Wolf, 1959, Mk. 4B Dragline, Skimmer and 


1954/55, good 


Backacter, £3,850. 

10R3, 17000 Se:'es, 1953, Dragline, Ruston Diesel, 
£1,400 

ROTOVATOR, Gem, J.A.P. Petro! Engine, excellent 
cider, £100. 

Millars 4ft. 6:n. ROLLER PAN MIXER, Ruston Diesel, 
£120. 

Pulien 10-ton WOBBLY-WHEEL ROLLER, good order, 
£350. 

1ORB FACE SHOVEL BUCKET. 

£375 


19RB DRAGLINE EQUIPMENT complete, 

Westwceod 27/21 Hook-on Self-dumping GRAB, ex 
Ministry, £135. 

Westwood 32 27 Single Chain Ring D'scharge GRABS, 
£135. 

Westwcod 15 12 cu. ft. 
£145. 

FAIRLEAD for 43RB, sood orcer, £50. 

JIchnson tyd. DUMPER, 1957 58, £175 

WANTED 

i9RB and 22R8 EXCAVATORS, with any Equ:pment. 

Machines in need of repair considered. 


Hook-on Se!f-dumping GRAB, 


Any EXCAVATOR EQUIPMENTS of Ruston manu- 
facture. 

6-ton and 8 10-ton ROAD ROLLERS. Preferably 
post-war. 


Drott Standard or 4-in-1 TRACTOR SHOVELS. 
NOBLE PLANT AND ENGINEERING CO., 
143 Hersham Road, Walton-on-Thames, Surrey. 
Telephone: Walton-on-Thames 23693 7. 
ANTED, Lima 2400 SHOVEL EQUIPMENT 
Please write details and prices to Box P.3864, 
** The Contract Journal.” 
‘OWER CRANES for HIRE or SALE. Liebherr 15H 
and 25HB; also Skymaster PASSENGER/GOODS 
HOIST.—'Phone: Feltham 5751. 








ae 





F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 


We can meet your Used Loading Shovel 
requirements either at our main Works 
at Welwyn Garden City or our Depots 
at Walsall, Manchester, West Hartlepool 
and Bothwell. 


1958 WEATHERILL Hydraulic Loader, Type 12H, 
powered by Fordson Diesel Engine with 
automatic transmission (Brockhouse Torque 
Converter), fitted with 34, cu. yd. Scoop. 
Complete with mudguards, full lighting 
equipment and towing hitch .».. £1,350 

1958 WEATHERILL Hydraulic Loader, front wheel 

drive, Type 14H, with 34 cu. yd. Scoop and 

Fordson Diesel Engine, 1050 x 16 steering 

and 1400 x 24 driving wheels. Driver's cab 

and towing hitch . £1,250 
(Aug.) WEATHERILL Hydraulic Loader, 

Type 12H, with Fordson Diesel Engine, fitted 

with 34 cu. yd. Scoop, 29 x 8 front and 

1400 x 24 rear tyres .. Lie nantes £1,200 

1958 WEATHERILL Hydraulic 2-way Overloader, 
Type 4HTW, with Fordson Diesel Engine and 
34 cu. yd. Scoop, with driver's cab, 29 x 8 


1958 


front and 1400 x 24 rear tyres. Overhauled 
OF i I GF OD ac aiccvevcrncscersec £950 
1957 WEATHERILL Hydraulic Loader, Type 


2HCRQ, powered by Fordson Diesel Engine, 
with 34 cu. yd. Scoop with Pointed Toeplate. 
Towing hitch and lighting equipment, 1400 
Ee RO EE OE ncn o csc oskaethaesauns £950 
1957_BRAY Loader, powered by Fordson Diesel 
Engine, with 1 cu. yd. Scoop, fitted with 
power-assisted steering, 750 x 20 front and 


1300 x 24 rear tyres . £850 
1956 CHASESIDE Loadmaster 500, powered by 
Fordson Diesel Engine and with 34 cu. yd. 


Scoop. Lighting equipment and towing hitch, 
900 x _ 16 tyres at front and 1400 x 24 at 
rear. Fully enclosed cab ‘ .... £850 


1954 WEATHERILL Hydraulic Loader, Type 2H, 
with 34 cu. yd. Scoop, with Fordson Diesel 
Engine. Choice of two ; ... £500 


CHASESIDE Cable-operated Loading Shovel, 
with '2 cu. yd. Moving Jib, powered by 
Perkins P6 Engine £250 


Ask for fuller detalls of these and other machines 
from our most comprehensive stock. 


F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 
Tewin Road, 
WELWYN GARDEN CITY, Herts. 


Tel: Welwyn Garden 4221-5 


1951 






LES 


MMERS 


April 13 1961 


RANES FOR HER @. 
1Scwt. GM Neals Fully Mobile Diese! Cranes 

16ft. Straight and 20/40ft. Telescopic Jibs 
'Scwt. jones KLIS Self-propelled DOlese! Cranes 

15/20ft. Straight Channel Jibs. 
2 ton Neals Diesel Mobile Cranes, 

28/30ft. Straight Lattice Jibs. 
5-ton Neals NMS Diese! Mobile Cranes, 

matics, 30/35ft. Straight Lattice Jibs. 
3-ton_ Jones Diesel Crawier-mounted Cranes, 30/40ft 

Straight Lattice Jibs. 


on oneumatices 


on pneu 


4-ton jones KL44 Diesel Crawler Cranes, 30/45 
Straight Lattice Jibs. 
4-ton Jones KL44 Diesel Mobile Cranes, on pneu 


matics, 30/4Sft. Straight Lattice jibs. 

Smith 21 approx. 10-ton capacity Crawler-mountee 
Cranes, 7Oft. Box Lattice, with 10ft. Fly {ibs 
also available. 


S-ton Coles Mk. Vi! Diesel Lorry-mounted Cranes. 
various length Jibs. 

10-ton Coles Diese! Lorry-mounted Cranes, various 
length Jibs. 


Hire your Cranes at most competitive rates from the 
Crane Specialists: 
MOORE'S PLANT, LIMITED, 
105-129 Markfield Road, Tottenham, N.1$ 
Tel.: TOTtenham 0401 (19 lines). 


SALE, 

D7 3T Birtley Hydraulic ANGLEDOZER, 
Caterpillar 25 C.C.U., £3,250. 

D7 3T CABLEDOZER, Le Tourneau P.C.U., £2,150. 

08 2U CABLEDOZER, Caterpillar 25. C.C.U., £2,100. 

O8s and O7s stripped for SPARES. 

12yd. LP and Syd. LS SCRAPERS. 

Priestman Wolf DRAGLINE/CRANE, £385. 

Caterpillar SPARES. Cheap to clear. 

Drott, Standard Bucket, good order, £1,495. 
2S-ton LOW-LOADER and Scammell Unit, £1,200. 
SULLIVAN PLANT HIRE CO., LTD.., 

4 Denison Road, Feltham, Middx. FEL. 4730/2664. 
OR SAt &. 

One Blaw Knox 6yd. SCRAPER, completely re- 
conditioned. 

One Ruston-Bucyrus C.C.U. for TOS 

PLANT REPAIRS (BRISTOL). 

Fox Road, Bristol, 2. 


VANTED, 438 and S4BE or S4RB EXCAVATORS, 
wi either orward Shovel or Dragline. 
AXWORTHY AND COMPANY, LTD. (Drotts for Hire), 
Straight Road, Old Windsor, Berks. Tel.: Windsor 





3434 or 3384. 


GABRIEL, 


Main PARKER Distributors 


TRACTOR SHOVELS: 


D.116.—Internetiona! Drott 
B14K3, 2'ayd. Bucket, late 





Sk:d-Shovel 
1957, recent 


engine and track overhaul. Seen working 
. £3,250 
-109.— International Drott Skid-Shovel 
B6K3, Standard Bucket, 1958, good work- 
ing order £1,850 
D.117.—I!nternational Droit Shovel B6K3, 


4-in-1 Bucket, 1958, fitted new track chains, 


sprocke‘s, rcilers, first-class working order 
£2,350 
D.111.—Jchn Deere 831 ‘syd. Skid-Shovel, 


1960, overhauled as necessary and re- 
sprayed, 900 hours only. 

Bargain at £1,875 

E.210.—Chaseside 700, 1959, Wheeled 

Loading Shovel, 34yd., full Crowd Scoop, 

overhauled and resprayed £1,025 


EXCAVATORS 


B.119.—-Smith Super 10, Dese!l, 1954, fitted 
Skimmer Backacter, good working order 


£1,750 

B.125.—Ruston-Bucyrus 10RB, Diesel, 22000 
Series, fitted Skimmer Backacter, first- 
class £2,450 
B.135.—BKS50 ‘a2yd Diese! Excavator, 


1954 S6. Choice cf several; any one equip- 


ment. Very little use: fi st-class £1,875 
8.107.—Ruston-Bucyrus 10RB, Diese!, 10000 
Series, Skimmer: Backacter, good working 
oi der £750 
8.103.—Ruston-Bucyrus 19RB, Diesel, 6000 
Series, fitted Dragiine. working in gravel 


pt £975 


B.116.—Ruston-Bucyrus 19RB, Diesel, 12000 
Series, fitted Dragline, working in gravel 
pt, available 2/3 weeks £1,775 


6.114.—Ransomes-Rapier 450, 6-cy!. McLaren 


Diesel, fitted SOft. Dragilne Jib, good 
wo:king order £1,250 
8.117.—Ruston-Bucyrus 33RB, Diesel, 16000 


fitted SOft. Dragline Jib, generally 


£3,750 


Series, 
good 


CRANES 


G.117.—Anderscn-Gr ce 3-ton Hand-operated 
D> ..ck, fitted 6Oft. Lattice Jib, Safe Load 
Ind:cator £425 


G.111.—Jones KL66 Diesel-driven Mobile, on 
pneumatics, 1957, 30ft. Lattice Jib £4,450 


G.112.—Jones KL44 Diesel-driven Mobile, on 
preumatics, 1954, 40ft Tubular Steel 
ho £3,250 


Write for our list. 


GABRIEL MACHINERY CO. LTD. 


Palmers Lane, Enfield, Middlesex. 
Telephone: Howard 4351/4 





TOTtenham 
0401 


u 


he 
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PLANT AND MACHINERY WANTED—FOn SALE—FOR ums 


ALES PLANT REGISTER, tTto. 
OFFER FOR IMMEDIATE SALE: 
MISCELLANEOUS: 

BENFORD '2-ton DIESEL DUMPERS, 1955, runners, 
£115 each. : 
MUIR-HILL 10B 3 cu. yd. DUMPER, Ford Engine, 

1954, good working order, £395. 

AVELING 3 cu. yd. DUMPERS, Fordson Engine, 
1955S, good order, £675 each. 

LOW-LOADING TRAILERS, 3-ton, 6/7-ton, 8/10-ton, 
ex Ministry. Also TRAILER-MOUNTED TANKS, 
250, S00, 750 and 900 gallons. 

C.P.T. 4-tool PORTABLE COMPRESSORS, 1953, solid 
tyres, Ruston Diesel, good working order, £700. 

ATLAS 2-, 3-, 4- and 6-tool DIESEL PORTABLE 
COMPRESSORS. Details on application. 

AIR PUMPS 2/3-tool COMPRESSORS, Lister Diesel 
Engine, on 2- or 4-wheel Trailer or Lorry Chassis, 
ex Ministry, unused, £490 to £560 each. 

AVELING-BARFORD-  212/3-ton DIESEL ROLLER, 
So Diesel, Sprinklers, 1952, good condition, 
£ . 

AVELING-BARFORD 6/8-ton ROLLER, Sprinklers, 
Scarifier and Cab, new 1955, £2,050. 

GREENS 7/8-ton ROLLERS, new Ford __ Diesels, 
Sprinklers, Canopies, ex Ministry, £1,300 each. 

PEGSON 16in. x Sin. PORTABLE CRUSHING AND 
SCREENING PLANTS, Ruston Diesel, unused, 
as new, £675 each. Also 12in. x 7in. 

PARKER 16 x 9 Diesel CRUSHER AND SCREEN, 
Portable, very good order, £725. 

HDSG TRACTO-SHOVEL, G.M. Engine, 1955, £2,150. 

HD21 TRACTORS, with or w.thout Angledozer, 
£5,000/£5,500 each. 

CATERPILLAR D7 3T TRACTOR, L.P.C. Hydraulic 
Dozer and Winch, reconditioned, £3,100. 
INTERNATIONAL BTD6 DROTTS, 1958/59, good 
working order, £1,650 and £1,850 each. 

LE TOURNEAU 12 cu. yd. SUPER C, Tournapul's, 
Commune Engines, good working order, £1,350 
each. 

CATERPILLAR D4 6U TRACTORS, La Plant Choate 
Hydraulic Angledozer, overhauled, £1,500. 
ROAD MACHINES BATCHERMATIC, 30yd. Hopper 

and 16-ton Cement Hopper, new 1958, £2,000. 

WOODFIELD 35ft. RAKING FRAME, 2-ton Diesel 
Winch, etc. 

DELMAG DS DIESEL HAMMER, 1959, £1,150. 

TD14A INTERNATIONAL TRACTORS, with Hydraulic 
Sngreoraer ss P.C.U.s and S67 Scrapers, £1,850 
eac 

REX 7S *i0/ 7 MIXERS, with Weighbatchers and Hand 
S:raper/Shovels, Ruston Diesels, £325 each. 

REX 12S 18/12 MIXER, with Weighbatcher and 
Hand Scraper/Shovel, Ruston Diesel, £395. 

LINER Cumflow No. 3 ELECTRIC MIXER, High Dis- 
charge, very good condition, £650. 

20-ton PORTASILO, 1957, very good condition, £325. 

ALLEN 14/30 TRENCHER, Dorman Diesel, 1958, 
very good condition, £3,350. 

FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE—SEND FOR VALES FREE PLANT 
REGISTER. 

Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, (3501, 8080, 9886 (15 lines). 


Tour- WHEEL | DRIVE “SHOVEL.—1959 Bray ‘BL430T 
Four-wheel drive LOADING SHOVEL with Torque 
Converter, fully guaranteed, £1,950 delivered, or 
deposit £195 and 12 monthly payments of £155 
or 18 payments of £106 Ss. 6d. or 24 payments 





of £81 18s. Free demonstration. Free operator 
training. ERNEST DOE AND SONS, LTD., Therapia 
Lane, Mitcham Road, Croydon. ‘Phone: Thornton 
Heath 4844. 





VAILABLE for HIRE with skilled operators, 
S50-ton Heavy Duty CRAWLER CRANES, fully 
rigged with 120ft. Booms complete with Juries, fully 
insured.—PLANT SALES, LTD., 25 Castlereagh Street, 
London, W.1. Telephone: Paddington 2663/5. 


BUNKER CLAMSHELL GATES 
LEVER OR AIR OPERATED 
ALL STEEL CONSTRUCTION 


MAXIM CONVEYORS 
(ENGLAND) LTD 
BELVEDERE KEN? 
Ring ERITH 4223 


DROTT SHOVELS 4-IN-I 
DINKUM DIGGER MAJORS 
BRISTOL DIGLOADERS 
MUIRHILL 3 YD. DUMPERS 
EARTH BORING MACHINES 
PRIESTMAN EXCAVATORS 
VIBRATING ROLLERS 








HIRE FROM 


ACWORTH 
(PLANT HIRE) LTD. 


207 HIGH STREET, WALTHAM CROSS 
WALTHAM CROSS 26211 | 


HERTS. 











MOORES 


Lincoln 300 amp portable diesel. 











$4 6.8. 

FS Sivseel Caterpillar D8 Model 14A, fitted Caterpillar 
Winch, Caterpillar Cabledozing Equipment. 
Price on application. 

Several Caterpillar D8 Model 2U, 23000 Series, fitted 
Caterpillar Winch and Caterpillar Cabledozing 
Equipment. Price on application. 

Three Caterpillar 977 TRAXCAVATORS, Forward 
Bucket, track group completely overhauled, in 
excellent condition, £4,500. 

One Caterpillar 955 Series 12A, Forward Bucket, 
track group completely overhauled, £3,600 
Several Caterpillar D7 TRACTORS. Price from £1,000 

upwards. ’ 

Ten Caterpillar D4 TRACTORS, fitted Birtley and 
L.P.C. Hydraulic Dozer, £500 upwards. 

Four Allis-Chalmers HD1S TRACTORS, with Dozers 
and Base Machine with Winch, £1,250 upwards. 

One Vickers Vigor, fitted Hydraulic Dozer, £1,000. 

Three Eimco Model 104 LOADING SHOVELS, £800 
upwards. . 

One International TD9, with Ruston Hydraulic Loading 
Shovel, £800. . 

Several International BTD6, with Drott Loading Shovel. 
Price on application. : 

Two Caterpillar SCRAPERS. Price on application. 

Several Onions and LT 9yd. SCRAPERS, £450. 

Several Onions and LT 12yd. SCRAPERS, £800. 

One Staffa Mobile EXCAVATOR, fitted Grab F/S. and 
Backacter, £850 


Three Ruston-Bucyrus 15BE FACE SHOVEL and DIL, 
£1,500. 


Four Lima 34E, fitted F/S and D/L. 

One Lima 1201, fitted F/S and D/L. 

Two Smiths 21'EXCAVATORS, fitted D/L. 

Two 33RB EXCAVATORS, fitted D/L only. 

One 33RB EXCAVATOR, fitted F/S. 

One 22RB_EXCAVATOR, fitted D/L. 

Several 19RB EXCAVATORS. Choice of equipments. 

Several ROAD ROLLERS, 1/10-ton, by Aveling- 
Barford, Marshall and Huber. 

Four Aveling-Barford 4'2 cu. yd. DUMPERS, £500. 

Twelve Euclid Bottom DUMPERS, 13yd. 

Ten Euclid Rear DUMPERS. 

Six Euclid 12 cu. yd. Motorised SCRAPERS. 

Three Le Tourneau Model D Motorised SCRAPERS. 

Six DW10 Caterpillar Motorised SCRAPERS. 

Several Le Tourneau Model Super C Motorised 
SCRAPERS, 12 cu. yd. 

One Coles 6-ton Diesel/Electric MOBILE CRANE, 
Leyland Hippo chassis, £2,500. 

One 8-ton LOW-LOADING TRAILER, suitable for D6 
or 10RB, £150. 

Several Two-tool COMPRESSORS, by Holman and 
CPT, £175. 

One Four-tool COMPRESSOR, powered by electric 
motor, £700. 

Two SNOWPLOUGHS, mounted on Forward Chassis, 
blower type, £1,250. 

One Three-tine ROOTER, suitable for D6 or D7 
Tractor, £200. 

One International TD14, Hydraulic A/D, fitted new 
engine, £800. 

Several FORKLIFT TRUCKS, Petrol Engines, 1-ton 
cap. 

Several Rogers TRAILERS, 40-ton cap. 

One D7N Hyster LOGGING WINCH. 

One 7 3-ton electrically operated DERRICK 60ft. 
ib. 

One D/L JIB for N.C.K. 304. 

One set TRACKS for Smiths 520. 

EARTHSTRIP, 


Wakefield Road, Hampole, near Doncaster. 
Telephone: Adwick-le-Street 2294-5. 


ROTT SHOVEL WANTED, in good condition or, 

alternatively, in rough condition suitable for re- 

building. 3yd. DUMPERS also required.—Write Box 
F.L.S25, ** The Contract Journal." 








OR SALE, Gin. x 8in. Masson ROTARY CUTTER, 
mounted on stand. — B.G. PLANT (SALES 
AGENCY), LTD., Watlington, Oxon. Watlington 44. 


SALE or 
HIRE 


ROAD FORMS ALL TYPES 
PROPS Numbers 1,2,3,4 
Trench Struts Nos.1,2,3 
Column Clamps 
Trench Sheeting 









RAPID METAL 
DEVELOPMENTS LTD. 


Birmingham — Birchfields 6021 Swansea 50464 


London — Tideway 2625 Exeter 63595 
Glasgow — Bridgeton 4214 Fareham 2017 
Stockton-on-Tees 64150 Belfast 24591 


Liverpool— Simonswood 2482 Dublin $4436 








ONTRACTORS' PLANT FOR HIRE, 
5 HIRE PURCHASE OR SALE: 
Selection from our — fleet of Modern 
ant. 
CRANES (standard gauge). 
12/15-ton Brownhoist, SOft. Jib. 
10-ton Gratton, Diesel, 34ft. sib. 
8-ton Wilson, Steam, 35ft. Jib. 
7 -ton Grafton, new Diesel conversion, 35ft. Jip 
S-ton Smith, SOft. jib (two). 
CRANES (MOBILE ROAD): 
Lorain 10-ton Lorry-mounted, extendible jib. 
30/70ft. 
Ruston 10-ton, track-mounted, 40ft. Jib. 
Ransomes 8'3-ton, Diesel, 21ft. jib, 1942. 
Jones 6-ton, *KL66, pneumatics, 30ft. Jib, 1957. 
Coles 6-ton Petrol/Electric, 17ft. Jib, 1949. 
Coles 5-ton Mark 7, on Thornycroft Diese 
Chassis. 
Jones 4-ton KL44, Diesel, pneumatics, 40ft. Jib. 
New 1957. 
Coles 4-ton, Diesel/Electric, new engine. 
Jones 3-ton, Super 40. Three available. 
Jones 2-ton, Super 20 and 22. 
DERRICKS: 
S-ton Wilson, 7Oft. Jib, \ Electric. 
S-ton Butters, 8Oft. Jib, Electric, new 1949. 
3-ton Smith, 47ft. Gin. jib, single motor. 
EXCAVATORS: 
Two each 19RB and 10RB. 
Priestman Tigers, Sayd., new 1958. 
Weatherill, 34yd., Loading Shovel, 1959. 
j.C.B. Hydra-Digga_ Loadall, 7ayd., 1960. 
LOCOS. 
Fowler Diesel Locos., 150-h.p. (two). 
Barclay 80-h.p.; Ruston 88-h.p., Diesel. 
Bagnall Steam, 14in. x 22in., oil-fired. 
Peckett Steam, 7in. x 12in. 
ee 
wo D4, fully recona: itioned, with Angledozers. 
PORTABLE BOILERS 
Mobile, _Oil- fired Economic, on pneumatics 
(1,500ib. evaporation); Four 800ib. Mobile. 
Oil-fired; also Static Coal-fired. 
Cochran Cross Tube and Crane Boilers. 
AIR COMPRESSORS (on pneumatics): 
210 c.f.m., 100 p.s.i., Diesel. 


Four 10S c.f.m., 100 p.s.i., Diesel Broomwade. 
ROLLERS: 


12-ton Aveling. 

91'2-ton Marshall. 

6-ton Huber. 

OUMPERS: 

Three Muir-Hill 14B, Diesel, 4'2yd. 

Two Muir-Hill 10B, 2'2yd. 
CONCRETE MIXERS: 

Millars 14/10, Diesel-driven. 

Winget Roller Pan Mixer, Diesel, 4ft. Gin. pan. 
Contractors’ Pumps, Roadforms, Flexible Hoses (4in. 
to 10in.), Steel and Cast-iron Pipes up to 20in., 
Electric Motors, Diesel Engines, Portable Crushing 
Plant, Light Railway Equipment and Locomotives, 
Scaffolding, Fittings, etc. 

FRED. WATKINS (ENGINEERING), LTD., 

Coleford, Gics. Telephone 2271 (5 lines). 


9, D8, TOI8 and TD14 BULLDOZERS and 

“ Scrapers, Motor Graders, Excavators and new 

Tippers for HIRE or SUB-CONTRACT WORK. 

Particular attention given to finish and compaction. 

New and modern machines in first-class condition. 

Good operators. Technical staff available to analyse, 
programme and price complex projects. 

DICK HAMPTON, 
Broadview Farm, Blacknest, Alton, Hants. 

Telephone: Bentley 3241. 


1X WEIGHBATCHERS, by Stothert and Pitt and 

Road Machines, £50 each. Inspected our works. 

een WALKER (MACHINERY), LTD., Anlaby, 
ull. 


FOR LIMAS 


PLANT SALES LTD., 


25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 












SIDEBOOM TRACTORS 


TRACTORS: 

HD7, HD10, HD14, Dozer or Scrapers. 

04, 06, 08, Dozer or Scrapers. 
TRACTO-SHOVELS: 

HDSG. with 1', cu. yd. Bucket. 

HD9G, with 2's cu. yd. Bucket. 
EXCAVATORS: 

10RB, 19RB, all equipments. 

1.C.8. Hydra-Digga, all equipments. 
OUMPERS: 

Aveling, 4'2 cu. yd. 

Rob Roy. 1Scwt. 
ROLLERS: 

S-ton and &-ton, Diesel. 
CRANES: 

S-ton and 10-ton. 

30-60ft. jibs 

PUMPS: 


Sin. L. and F. Diaphragm. 
Sin. Centrifugal. 
MIXERS: 
S/3'2. 7/5. 10/7, 14/10. 
TIPPING LORRIES: 
ustin 6 x 4. 


All inquiries to: 


G. GARTER « sons, ur. 


YOKESFORD HILL, ROMSEY, HANTS. 
Telephone: Graishfeld 393/6/7-. 





lerry-mounted, 





WELDING => 
CT VRE ines 








200 


THE CONTRACT JOURNAL 


April 13 1961 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


OR SALE. 
International BTD6 Drott, with 1yd. Shovel and 
Drott Angledozer Blade, Serial No. 6217, new 
1958. Extensively overhauled, resprayed, and in 
excellent condition, £2,125. 
FOR HIRE: 
Linden D25 Climbing TOWER CRANE, capacity 1 ton 
at 82ft. Available mid-April, in perfect order. 
CIVIL ENGINEERING PLANT, LTD., 
52- 54 High Holborn, W.C.1. Tel.: Holborn 0131. 


ELMAG Diese! PILE HAMMERS ‘for HIRE . 

Our fleet of these fine machines is the biggest 
in Britain. Models O05, D12 and D22 available with 
rope suspended leaders and leg guides; suitable for 
driving any section of piles. Also G17T Delmag 
PILE FRAME, with Turntable. 

DUDLEY VALE, LTD., 

3 Buckingham Place, London, S.W.1. ViCtoria 0252 


OR SALE. — New and used 6Bristol Diesel 
CRAWLER TRACTORS, with Angledozers, Loading 
Shovels and Trench Diggers.—Demonstrations without 
obligation from the Main Dealers, H. A. SAUNDERS, 
LTD., 14-20 The Butts, Worcester. Telephone 26651. 


ANTED, 15BE and 17RB EXCAVATORS. Prefer- 
ably to have Forward Shovel, but other equip- 
considered.—AXWORTHY AND COMPANY, 
Straight Road, Old Windsor, 
3434 or 3384. 


ULLDOZERS, MECHANICAL LOADING 
SHOVELS and TRAXCAVATORS, etc. TIPPING 
LORRIES, 5/7-ton, for HIRE.—HENRY FROUD, LTD., 
Primrose Wharf, Tunnel Avenue, Greenwich, S.E.10. 


ments - 
LTD. (Drotts for Hire), 
Berks. Tel.:; Windsor 


Telephone: GREenwich 0072-3. 


ANTED, Onions or Le Tourneau 34 cu. yd. Cable- 
overated SCRAPER, on single rears.—SAVILLE 


(TRACTORS), 


LTD., Penarth Road, Cardiff. 





KINGSTON PLANT 
HANWORTH - MIDDX. 


FOR DROTT 4 iN | AND 


ALL PLANT HIRE 
FELTHAM 4084 


FOR HIRE 
COMPRESSORS—ALL TYPES 


FRANK K. MILES 
COWBURN STREET, HEYWOOD, LANCS. 


Phone: HEYWOOD 6856 
ROAD ROLLERS 
FOR HIRE OR SALE 
10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 


Bourne Works, Weimar Steet S.W.15 
PUTney 4185 

















ALL BUILDERS’ PLANT 


Alloy and Steel Scaffold tube, 
boards, fittings, Acrow props, 


concrete mixers, etc. 


Prompt delivery, competitive prices and 
terms arranged 


M. SANDERS LTD. 
18/20 Medlar St.,; Londen, S.E.5. ROD 5143 








LANT FOR SALE, 
19RB Ruston, 3VROH Engine, 11000 Serles 
SKBA, £400 spent on tracks, £2,250. 

Seven Stothert and Pitt 7/S MIXERS, with 5/1 Lister 
Diesel Engines. Extremely clean machines, from 
£50 each. 

Sykes 4in. WATER PUMPS, with Ruston 2VSH Engine, 
complete with Hoses, £175 


25/30cwt. FOOTPATH ROLLER, by Dixon Hawks- 
worth, Ltd., powered by Ford 10 Engine, 1957 
machine, sprinklers, etc., £225. 

Two C.P.T. MOBILE COMPRESSORS, with Ruston 


4VRHC and 3VSH Engines, 105 c.f.m. and 210 
c.f.m., £150 and £265. 

One 6-ton Diesel ROAD ROLLER, £325. 

Ruston 6yd. SCRAPER, good tyres, £185. 

Winget 12 x 4 BRICK CRUSHER, driven by Lister 
16-h.p. twin-cyl. Diesel Engine, on chassis, £185. 

Chaseside '2yd. Rope SHOVEL, P6 Diesel, 1200 x 24 
twin rears, 1951 machine, in 100% working 
order, £270 o.n.o. 

Platypus CRAWLER DOZER, Perkins P4 Diesel Engine, 
complete with cab. Good working order, £325. 

Two 1Scwt. MOBILE HOISTS, by British Hoist and 
Crane Co., Petter AVA1 Diesel Engine. Recondi- 
tioned, £75 each. 

Two Weaver STEAM CLEANERS, one on pneumatics, 
both in good working order, £75 and £95. 

see ta TIPPER, new engine and tyres, steel body, 


5. 

Three seve LP SCRAPERS, first-class condition, £725 
each 

Platypus Hydraulic OVERLOADER, P4 Perkins Engine, 
Tilting Bucket, £325. 

Aveling-Barford 4-ton T.V.0. ROAD ROLLER, ex 
Ministry, very good condition, £325. 

Two Scwt. SCAFFOLD HOISTS, by British Hoist and 
Crane Co., £45 


One D6 Caterpillar ANGLEDOZER, 3-cyl. engine, ex 
Ministry. Cheap to clear. 
Six ‘oyd. G.F. Diesel Side and Front Tipping 
DUMPERS. From £75. 
G. H. DUNNING, 


Ballards Yard, High Street, Edgware. Edgware 2572. 


Open week- ends. 


IAT 55L TRACTOR, complete with Hydraulic 
Angledozer, £800.—Write Box P.3929, ‘' The 
Contract Journal. ‘“f 


ANTED: 45ft. JIB, complete, for BKSO. Hire or 
Purchase.—Write Box P.3923, ‘“‘The Contract 
Journal." 





CAUDLE, LTD. 
Coventry Road, Sheldon, Birmingham, 26. 


OFFER FOR SALE: 

TD18 ANGLEDOZER, Machine No. 31829. 

D7 Cable BULLDOZER, 4T 4833. 

D7 Hydraulic ANGLEDOZER, 4T 7768. 

Ransomes-Rapier 6-ton MOBILE CRANE, 
No. 7622. 

Morris S-ton MOBILE CRANE, Sideways Traveller, 
Machine No. $19855. 

Ross FORKLIFT TRUCK and Crane Boom, 6,000Ib. 
capacity. 

6D Ford Traders 7-ton Long-wheelbase LORRIES. 
First registered 1958/59. 

The above machines are in_excellent working order. 

Inspection at Coventry Road, Birmingham, 26. 


Telephone: Sheldon 5171. 


Machine 


PUMPING SLUDGE ? 


CL Matt ie: 


MUD: WU 


from the 
RYE) 


.G. | 
aA WHITEHALL RD. 


ts ees) 


There is no better medium than 


THE CONTRACT JOURNAL 


for small classified advertisements 


Telephone for linage rates to 


WATerloo 34! U 














OR SALE—RECONDITIONE D. 
One Gin. Gwynnes SUCTION DREDGER for sand 
and gravel, Diesel Engine driven, mounted on 
Gwynnes Steel Pontoon. 

One Gin. Gwynnes GRAVEL PUMP. 

One 7in. Gwynnes GRAVEL PUMP. 

One 2'2-ton Greens FOOTPATH ROLLER. 

One 10/7 Blaw Knox Diesel CONCRETE MIXER. 

Six 5/3'2 Maximixam Diesel CONCRETE MIXERS. 

Six unused 1-ton Butters Steel CRAB WINCHES. 

Unused Felco CHAIN BLOCKS, 10cwt. to 10-ton. 
THOMAS DUNLOP (MACHINERY), LTD., 


a 25 Wellington Street, Glasgow, | C.2. 


ROTT B6K3 SKID SHOVEL on_ International 

50.5-b.h.p. BTD6 Crawler Tractor. New November, 
1960, and _in first-class condition. Offers awaited. 
Apply LAURENCE WEAVER, LTD., 45 Ledgers Road, 
Slough, Bucks. 


OR SALE, DRAGLINE 
available. 


London, 


33RB 14500 Series 

EXCAVATOR. Shovel Equipment 
PLANT SALES, LTD., 25 Castlereagh Street, 
W.1. Telephone: Paddington 2663/5. 


ANTED TO PURCHASE, Second-hand Diesel 

DUMPER, 34 or 1 cu. yd., and one 10/7 Diesel 
MIXER with Weighbatch Equipment. 

Write Box P.3883, ‘‘ The Contract Journal.” 


EOR SALE, Robel_ Articulated CONCRETE 
CONVEYOR, new 1958, 7 x 18ft. sections. 
WILLIAM G. ‘SEARCH, LTD., Whitehall Road, 


Leeds, 12. Tel. 639081 (10 lines). 


CROW PROPS.—100 each Sft. “Qin. /10ft. 3in.; 
40 each 10ft. Gin./16ft.; 10 each 3ft. Sin./6ft.; 
in excellent condition.—HAROLD POTTER AND co., 
LTD., Daleside Road, Nottingham. ‘Phone 82171. 


VAILABLE for HIRE and CONTRACT: D9 and D8 
TRACTORS, with Blade or Scraper.—ELLIOTT, 
Wetherby Road, York. Telephone: 78220 and 78501. 





A. R. C. 
Are best CASH BUYERS of EXCAVATORS, TRACTORS, 
PLANT and MACHINERY. You will do a good 
deal better at: 


A.R.C. MOTCR CO., LTD., 
Redhill Works, Arnold, Nottingham. 


Telephone 26-3331/S. 


USED 
EQUIPMENT 


witha 
GUARANTEE 


CHASESIDE 
USED EQUIPMENT 
DIVISION 


IF YOU REQUIRE A RELIABLE 

USED MACHINE YOU NEED 

LOOK NO FARTHER THAN 
HERTFORD. 











Come and inspect our full stock, for in addition 
to the machines listed below we _ have 
machines at prices to suit all requirements. 


Stock No. Price ex works 
HYDRAULIC LOADING SHOVELS: 
SK.1200.—1956 LOADMASTER 500, Ford 
D4 Diesel Engine, All-weather Cab, Lighting, 
1 cu. yd. Toothed Scoop. This is an excellent 
machine. Repainted and guaranteed. Seen 
HERTFORD . £1,100 


SK.1195.—1957 LOADMASTER 500, Perkins 
P6 Diesel Engine, All-weather Cab, 1 cu. yd. 
Scoop. Good tyres. Repainted and guaranteed. 
Seen HERTFORD ..: £1,100 


SK.615.—1957 LOADMASTER 800TC, Ford- 


son Diesel Engine, All-weather Cab, 1 cu. yd. 
Scoop. Repainted and guaranteed. Seen 
HERTFORD on cvcosccees £1,200 
SK.1355.—1959 LOADMASTER s0oTc, 
Fordson Diesel Engine, All-weather Cab, 
Lighting, 1 cu. yd. Scoop. Repainted and 
guaranteed. In first-class condition. Seen 
HERTFORD .... £1,300 


SK.1309.—1957 LOADMASTER 700, Fordson 
Diesel Engine, All-weather Cab, Power steering, 
1 cu. yd. Scoop. Repainted and guaranteed. 
Class B. Seen HERTFORD £1,250 


SK.1295.—1958 WEATHERILL 12H, Ford D4 
Diesel Engine, Cab, 1 cu. yd. Scoop. Very 
good condition. Repainted and guaranteed. 
Seen HERTFORD £1,0S0 


SK.1277.—1958 WEATHERILL HCRQ, Ford 


D4 Diesel Engine, Cab, %4 cu. yd. Scoop. 
Repainted and Sustentese. Seen HERT- 
PRE cAnve ce as veteauee sts tae 
SK.1026.—1957 WEATHERILL 2H, Fordson 
D4 Diesel Engine, Cab, %4 cu. yd. Scoop. 
Good tyres. Repainted and guaranteed. Seen 
HERTFORD ss 00 Meee 


SK.1255.—1959 WEATHERILL 12H, Fordson 


Diesel Engine, Cab, 1 cu. yd. Scoop. Machine 
is in very good condition. Repainted and 
guaranteed. Seen HERTFORD £1,200 


SK.1274.—1957 BRAY BL30, Ford D4 Diesel 
Engine, Cab, 1 cu. yd. Scoop. Excellent 
condition. ee and guaranteed. Seen 
HERTFORD... ... £975 


SK.1426. —1958 WEATHERILL 12H, Fordson 
Diesel Engine, fitted with Torque Convertor, 
Cab. Newtyres. Seen BLACKBURN £1,275 


CABLE MACHINES: 
SK.1303.—1949 CHASESIDE '2 cu. yd. Load- 
ing Shovel, Fordson Major Petrol Engine, Cab. 
In good order (ex Council machine). Seen 
HERTFORD a : £150 


Send for full particulars to: 


CHASESIDE ENGINEERING CO., LTD., 
Used Equipment Division, 
Station Works, Hertford, Herts. 
Tel.: Hertford 3113-8. 





TAS/UED/95 


A 


April 13 1961 


THE CONTRACT JOURNAL 


xi a 


ACE DRIVER TAKES A LOOK AT 
THE NEWEST AUSTIN TRUCKS 


Lorry Driver of the Year, Chris Daines, discovers how the new 
Austin 30 cwt.—4 ton range cuts driver fatigue by nearly two- 
thirds. 

Top Lorry Driver of the Year, Chris Daines, took over an Austin 
3 tonner for a day. The truck came from the new Austin range that was 
recently tested by a leading Industrial Research Unit and proved to cut 
driver fatigue by nearly two-thirds. 

“See if you agree with the experts,” Daines was told. He drove the 
truck in and around Windsor where he works as driver and fork lift 
demonstrator for Fred Myers Ltd. His verdict: ““The truck’s a piece of 
cake to drive. It’s the safest, most comfortable and easily handled 


1959 winner of the 
Driver of the Year 
Competition, Chris 
Daines. Against 1,000 
competitors Daines 
was top driver from 
all classes. After 15 
years’ driving ex- 
perience there’s 
nothing he doesn’t 
know about what 


vehicle I’ve been in, and it certainly does save driyer fatigue.” His maken 0 treet: tem 


through-the-ride comments are recorded below. 








WALK-IN CAB. “‘There’s no fatigue attached 
to getting in and out. The low level makes it 
nice and easy. Two steps and I’m in the seat. 
Comfortable seat, too.”” (Foam rubber, fully 
adjustable.) “‘A good relaxed driving position. 
No strain to get at the gear lever.” 





SAFETY DOOR. “One of the best and safest 
ideas I’ve come across. You can open it without 
fear of hitting anything.” (Fully open, the door 
projects no further than the bumper.) “Another 
advantage—you can pull up tight to a thing and 
still get out easily.” 





PANORAMIC WINDSCREEN. “Excellent 
forward and rearward vision. Big back and side 
windows. And with this deep wrapround screen 
you couldn’t miss a thing on the road. It also 
allows more accuracy in tight spaces, better 
kerb or cat’s eye visibility in fog or rain.” 





FATIGUE-FREE LOADING. “On delivery 
work this low deck must really take the back- 
ache out of loading. And you can pull a load 
straight off the side. There’s no effort to lift it 
across.”” (New smaller wheels account for that 
low level, less-strain deck.) 





SAFE, CLEAR PARKING. “Really good 
idea these parking windows. You can get 
right up to the kerb, see just how far you 
are from the vehicle in front, and see children 
or dogs playing around the wheels.” 


RELAXED REVERSING. “No need to open 
the door. Without craning you can put your 
head through the door window and have a 
perfect view behind. Without a load you can 
see the body extremes easily through the 
rear light.” 





FACTS FOR OWNERS. The new 
range: maximum pulling power from 
B.M.C. petrol or diesel engine: 2.2 
litre on 30 cwt; 4 litre petrol, 3.4 litre 
diesel on others. Platform or dropside 
body or chassis/cab/scuttle unit. 
Amazingly low prices: 30 cwt. from 
£689; 2 ton from £750; 3 ton from 
£815; 4 ton from £880. 


And the rest of the range: 5-30 cwt. 
vans. Pick-ups. 2-7 ton trucks. Tippers, 
prime movers, chassis units. Long or short 
wheel base F.W.D. Gipsy. Austin offer the 
most comprehensive range of commercial 


INVEST IN AN 


AUSTIN 


Te) 

* 

= 

eX 


THE AUSTIN MOTOR COMPANY LTD - LONGBRIDGE - BIRMINGHAM 
Overseas Business:—Austin Motor Export 
Corporation Limited, Birmingham, England 

London Showroom: 41-46 Piccadilly, London, W.1 





vehicles from 5 cwt. to 7 ton of any manu- 
facturer in Britain today. All with 12 
months warranty and backing of nation- 
wide B.M.C. Service. Your Austin dealer 
will gladly supply fuil details. 





Get NCK-RapieR 
-and get on with the job 


PACESHOVELS - DRAGSHOVELS ° DRAGLINES - SKOOPERS 


from 3/8 cu. yd. to 4 cu. yd. capacity—plus an unbeatable range ot 
extra-long-boom cranes up to 56 tons capacity 





(Set NCK-RapieR machines. They’re tough. They work fast. Never let you down. 
Give them any job. You get it done just as you want it, when you want it. Superb 
tront-end equipments to suit every need. And you can specify the engine. . . Rolls- 
Royce, Dorman, A.E.C., Cummins etc. NCK-RapieR machines are unbeatable. 


NCK-RAPIER LIMITED, 32 VICTORIA STREET, LONDON, S.W.1 


Telephone: Abbey 6738/9 Cables: Excasales, London - A Newton Chambers Company 
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Glutton, Digestion Excellent 


Feed it any type of mix; harsh lean concrete, high quality mixes 

for pre-stressed work, everything in between. The new Gyramixer will 
mix it thoroughly—so thoroughly, so uniformly, that even the 

most exacting pre-stressed requirements can be met. 

And the Gyramixer works fast ...an entire batch mixed in 20-30 
seconds... even sticky mixes discharged in under 20 seconds... 










up to 60 cubic yards an hour. This output is maintained whatever 
the specification. 

You will find full details of how it does this (and a great 

deal more besides) in the fully illustrated brochure. 

We’ll be happy to send you one on request. 


Design ... thinks ahead—stays ahead 





PES/26 Blaw Knox Limited, Thorn House, Upper St. Martin’s Lane, London, W.C.2. Temple Bar 0381/6 
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AVAILABLE FROM 


BOWNMAKER 
NOW 


the complete range of 
CATERPILLAR RUBBER-TYRED TRAXCAVATORS 


FLYWHEEL H.P. BUCKET CAPACITY — Sa 
G22 TRAXCAVATOR 80 14 cu yd 0-18.9 0-20.4 
GG TRAXCAVATOR 105 2 cu yd 0-24.1 0-30.0 
GEG TRAXCAVATOR 140 22 cu yd 0-22.8 0-28.6 


Complete range of Traxcavators fitted with Power Shift Transmission, utilising a Torque Converter and incorporating 2 or 4 wheel drive 


Photo by permission 

of Tudor Griffiths 
shows 944 Traxcavator 
at work. 





WATLING STREET, CANNOCK 
STAFFS. 
Tel. Cannock 2551 


COLCHESTER AVENUE 
COLCHESTER TRADING ESTATE, CARDIFF 


Tel. Cardiff 45661 


BOWMAKER my 
(PLANT) LIMITED —" 


AUTHORISED CATERPILLAR DEALER HULSE ROAD, SALISBURY, WILTSHIRE 


Tel. Salisbury 4965 


r & Cat are Registered Trademarks of Caterp 


CHESTERFIELD ROAD, CLAY CROSS 
DERBYSHIRE 


Tel. Clay Cross 2571 
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“How's that for 





The only system of earthmoving haulage 


that gives you up to 110° of turn and 





saves up to 50% in total operating costs 


The Shawnee Poole System is manufactured under British and Foreign patents granted and pending 


13/4/61 THE CONTRACT JCURNAL xvii a 


DURABILITY’ 


SAY DONALD AND COLIN AINSWORTH OF /RVING AINSWORTH (MORLEY) LTD. 


6 
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eae 
MOBILITY AND 
ECONOMY 

IN EARTHMOVING 
HAULAGE 





Ask us for a Job Survey on your site 


SHAWNEE POOLE LIMITED, READING, ENGLAND. Telephone: Sonning 2621 Cables: Mobecon, Re 
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PEGSON ino 
PUMPS 

COMPLETE YOUR 
PIGTURE! 


Pegson make the pumps to meet every pumping requirement —whether 
it involves handling water, volatile liquids, industrial wastes, viscous 
fluids, etc. They are specified in every field from contracting plant to 
civil engineering, marine to mining, dairies to dry cleaning. The 

range includes self-priming centrifugal, straight centrifugal, plunger 

and diaphragm types, both fixed and portable, powered by 

petrol or diesel engines, electric motors or independent drive. 

Efficient, continuous operation under even the most difficult conditions 
make Pegson Marlow pumps fit into any picture. Write now for 

full details or ask our representative to call and see you. 


SELF-PRIMING CENTRIFUGAL 
MARLOW § STRAIGHT CENTRIFUGAL 


PLUNGER AND DIAPHRAGM PUMPS 





PEGSON LTD -: COALVILLE -: LEICESTERSHIRE - Tel: 1234 (10 lines) 
London Office: Iddesleigh House, Caxton Street, S.W.1. Telephone: Abbey 2373 


Built within the Bently Group by 


Scottish Office: 7, Lister Road, Hillington Industrial Estate, Glasgow. Telephone: Halfway 1800 


sd 
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S§SPECIAL 
PURPOSE 
STEEL. 
MOULDS 
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' BETTER CASTINGS 

EASIER STRIPPING 

HIGHER EFFICIENCY 
LONGER LIFE 
LOWER COSTS 
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London County Council Scheme Roehampton. Contractors: Wates Ltd. 
Illustration shows one of the largest housing schemes in Europe, the 
London County Council Scheme at Roehampton. Built by Wates Ltd. 


with the use of Pearson Steel Moulds. 


T. B. PEARSON AND SONS (ENGINEERS) LTD 


% WALKER, NEWCASTLE UPON TYNE, 6° TEL. WALLSEND 44°: 
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'BRISTOL' Standard is British Standard - 


7 
—! 


a guaranteed 


output of cooler, 


cheaper air! 


MODEL TD 120 


This Fordson Tractor-mounted ‘BRISTOL’ Compressor 
brings compressed air power to previously inaccessible places. 
Duplex two-stage design is incorporated with all its well known advantages 
—maintained efficiency, longer life and the highest output per unit 
of running cost. The front of the tractor is left clear so that 
it may be adapted as a multi-purpose tool. Write now for full details ! 
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*% Packaged Unit 
%& Output of 120 c.f.m. guaranteed to B.S.S. 726 


% Towing strain taken by chassis 


% Maximum ground clearance by high level mounting of compressor 
ie nO 
i 

ree “ay a ne TELEPHONE: 


* Ease of belt adjustment 
BRISTOL 


BRISTOL PNEUMATIC TOOLS LTD., CAUSEWAY WORKS, FISHPONDS, BRISTOL Che Bs 
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, be sure of 














6719 


Solid 
Strapped 


7719 
All-metal 





The BULLDOG WELDLESS 
SOLID STRAPPED? TRENCHING 
FORK is forged from one piece 
of special quality steel without any 
welds whatsoever. This is one of Z 
several good reasons why for Z 
toughness, ease of handling and 
long life you can’t beat a BULL- Zi 


DOG 


y 
fi 
The BULLDOG WELDLESS, ALL-METAL J ; £ 4 4 
TRENCHING FORK. Forged from one piece fi 2 5 Z y 
of high quality steel without any welds ¥ & 4 | Z 4 
whatsoever, this new fork has been specially % 4 4 Z 4 
; : \ ® ZA Zi Z 
é designed for heavy duty service. Every r\ Z Z Z 4 
‘Bulldog’ fork has prongs rolled to uniform | Z Z| 4 
thickness, which eliminates all possibility of incorrect heat treatment. Z Y | 
4 Zi 
4 


The all-steel construction gives immense strength, yet the fork is 


well balanced and pleasing to handle. 
This fork has been accepted for Design Index for display in the Design 


Centre. 


ENGLISH TOOLS LTD * CLARINGTON FORGE - WIGAN 
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ly 
SLOTS THROUGH THIS CLIP 
GIVE NON-SLIP GRIP 


you can say that again 
but it's simpler to say 


| Uy THE WORM-DRIVE 
a YU 0SE-CLips with 





‘RIGHT-THROUGH 
Architects: Cotton, Ballard & Blow Shell-B.P. Building, Leeds SLOTS’ FORA 
COMPLETELY 
METALWORK POSITIVE GRIP! 
for the Building and Civil Engineering Industries 
Also: 
UNIVERSAL HOSE CLIPS 
BALUSTRADES RAILINGS Designed on the cross-over 
. principle. TYPE ‘A’: 4 sizes 
FIRE ESCAPES SPIRALS give widest range of adjust- 
SPECIAL STAIRCASES ment. TYPE ‘C’: For hose 
under 1” diameter. Ideal for 
BRIDGE BALUSTRADING small bore plastic and other 
hoses. 
B I G W O O D B R OS Let us send you full details and prices. 
(BIRMINGHAM) LTD COLLIER « COLLIER LTD. 
WOODFIELD ROAD « BALSALL HEATH «- BIRMINGHAM, 12 517-521 Fulham Road, London, S.W.6. 


Established 1879 Phone: CALthorpe 2641/2 | 
London Offices: 68 VICTORIA STREET, LONDON, S.W.1 


Serving CONTRACTORS and 
PLA NT K ‘ ~ MUNICIPAL AUTHORITIES 
IN THE 


NORTH-EAST 


Phone: BRIDLINGTON 2331 


Tel: FULham 4220. 

















Available For Long or Short Term Hire 


Cranes: 5 ton Coles and 22RB with 80ft. Jib 
and Fly Jib 


Rollers: 24 ton and 5 ton 
Bromag Vibrating Roller 


Bulldozers: Bristol 25, D4 with Scraper 


Digger: New Dinkum 60 with fore end loader 
and digging Buckets from I8” up to 54” 


Loaders: New Muir-Hill FD4 Loader with 
| cu. yd. Bucket 


Compressor: Consolidated 120 with 2 Tools, 
500” with 6 Tools 


Pile Driver: Delmag D5 

Road Surfacer: Barber-Greene 
Pumps: 4” x 6” 

Pneumatic Concrete Placer 


B. E. CONLIN 


9la MARTON ROAD, BRIDLINGTON, YORKSHIRE 
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MOULDED HOSE 


in standard lengths of 250 ft. 
and 500 ft. 


The outstanding feature of moulded hose is the 
long lengths in which it is available without 
jointing, thereby distinguishing it from 
wrapped ply hose. 


Specially suitable for compressed air supply to 
pneumatic tools, paint sprayers, etc., for 


oxygen and acetylene used in welding, water 
and for all general purposes. 


MOSELEY 


DAVID MOSELEY & SONS LTD. 
ARDWICK, MANCHESTER 12 ~- 55 NEW BOND STREET, LONDON, W.1. 
54 GEORGE ROAD (ISLINGTON ROW), EDGBASTON, BIRMINGHAM [5 





MHI6 
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100 Tons New Slightly Defective B.H. Rails, 95lb. yard, 
chiefly 60ft. 


100 Tons Slightly Defective F.B. Rails, 110Ib. yard, 
chiefly 60ft. lengths. 
Caterpillar Traxcavators, D4, 


~ 
: D7, D8 Caterpillar Tractor & : 
\ . 


200 Tons Good Second-hand B.H. Rails, originally 


14/18 cu. yd. Scraper, 10 RB, 
19 RB and 22 RB Excavators. _,;'; 





chielly 44ft. 6in. lengths. 





¥ 









100 Tons New Perfect F.B. Rails, 75lb. yard, R.B.S., 
chiefly 40ft. lengths. 





é 
, 
» 


~ 
—<_ 


600 Tons Unused but Stock Rusty F.B. Rails, 75lb. yard, 
R.B.S., chiefly 30/36ft. 


100 Tons New Slightly Defective F.B. Rails, 80lb. yard, 
Revised B.S. Section, lengths chiefly 40ft. 


30 Tons Second-hand Coach Screws, 6jin. x Ijin., 
Standard Railway Pattern. 


50 Tons Mild Steel Flat, 5in. x 4in., New but Stock Rusty, 
I5ft. to 26ft. chiefly. 


300 Tons Good Second-hand Re-layable B.H. Rails, 
90/95lb., in 45ft. lengths. 


THE CLOCK 
CERVICE 





700 Tons Good Second-hand F.B. Rails, 75lb. yard, 
R.B.S., chiefly 36ft. lengths. 





150 Tons Good Second-hand F.B. Rails, 60lb. yard, 
O.B.S. Section, in 40ft./45ft. lengths. 


| 170 Tons Good Second-hand F.B. Rails, 75lb. yard, 
| O.B.S. Section, in 30ft./36ft. lengths. 
| 


THE BEST ON EARTH— | WARD’S ALSO HAVE LARGE 
BUCKTON OF ASHTON STOCKS OF ALL CLASSES OF 


| OTHER RAILWAY MATERIALS. 


BUCKTON LIMITED, 63 Stockport Rd., Ashton-under-Lyne 


Tel: Ashton-under-Lyne-1848 (3 lines) | THOS. W. WARD LTD 


ALBION WORKS, SHEFFIELD 


| TELEPHONE : 26311 (22 LINES), TELEGRAMS: FORWARD SHEFFIELD 
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the original rotary compressor 


UNEQUALLED 


ws 





in time-proven performance dependability and low cost maintenance 


PROVED DESIGN PLUS NEW FEATURES 


The Gyro-Flo is a two-stage, 
oil-cooled, rotary sliding-vane 
compressor 


GYRO-FLO 


Ingersoll-Rand Rotary Mobil-Aiz 


125 c.f.m., 250 c.f.m., 
365 c.f.m. and 600 c.f.m. 


roe 


Thermo-by-pass control of both compressor and engine cooling 
system maintains proper operating temperatures 


Simplified more efficient compressor system 
Automatic drainage of oil from cylinders when unit is shut down 
Provision for easy inspection of all rotor vanes 


Experience-proven Air-Glide capacity control . . . 100% stepless 
regulation 


Full-length tool boxes with much greater storage capacity 
Fuel and air tanks under housing and lockable cover 


Fold-back, safely out-of-way side covers. 12-volt battery system for 
fast starting 


Spring-mounted running-gear with wide track for dependable towing 
Ford or Cummins Diesel Engines 


oe 165 Queen Victoria St., London EC4 
er.so shal Telephone: CENtral 5681 


COMPANY | a ee 


WORKS: Lyons Road, Trafford Park, 
Manchester 17 Telephone: Trafford Park 2217 











206 THE CONTRACT JOURNAL 


FOR BETTER 
RESULTS AND 
EFFICIENCY 


USE 


\ ot 

i at ‘ 
ASA | 
oi 


Single 
Rope 
| Hommel 







Chl im 
a 
tar ac Gee 





x 





MODEL HVM BG I5 


Hydraulic Tube Sinking and Extracting Machine inoorpora 
ting E-32-2 Hammer Grab. Application: Bored Piles, 
We!l Drilling. 


Please ask for detailed information. 


CET. (EQUIPMENT) LIMITED 


BURLINGTON sees ae ROAD, PARK ROYAL, LONDON, W.W.1 
: ELGAR 6777 (4 lines) 
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AND PRODUCING 
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THEY HAVE BEEN 


DISCUSSING 
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A GREAT NEW IDEA 
THAT IS RIGHT DOWN TO EARTH 


- (LONDON) LTO 





~ 
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There can be no expansion in a competitive 
business without the regular addition of the 
latest machinery and equipment. This is where 
Mercantile Credit facilities can prove such a 
vital factor in your development. They enable 
you to acquire the machinery or plant you 
need out of income and the profits they earn, 
while your essential working capital remains 
undisturbed. If you would like more details, 
please write or telephone to your nearest 


Mercantile Credit branch. 


MERCANTILE CREDIT 
COMPANY LIMITED 


Argyll House, 246-250 Rerent Street, London W.1. 


Telephone: REGent 


222 
7222 


Member of the Finance Houses Association 


There are Mercantile Credit branches throughout the United Kingdom, 
lease consult your local telephone directory for your nearest branch, 


207 
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the little 
mixer with 
the big 
capacity ! 


> BAG SIZE 


H.P. TERMS - 
WITH PETROL ENGINE OR ELECTRIC MOTOR 
THE LINER CONCRETE MACHINERY CO. LTD. 
125, PARK ROAD, GATESHEAD, 8. Phone: 7250/. Grams: ‘Liner, Gateshead’ 
London Office: Liner House, Lexden Road, Acton, W.3. Phone: ACOrn 8931 


aa a ee 
Please send full details of items marked ‘ X’ 







ONLY 10°, DEPOSIT 














| © CADET MIXER © ROUGHRIDER DUMPER O PORTASAW | 

207 HIGH STREET, | oan | 
WALTHAM CROSS, Se eee en ed 
HERTS. “hoes anise npemenaramessnmaseiemicaasinen 

Gece cme ces eee ee ee ee ee ee ee ee ee ee ee ee aud 





Telephone: 
Waltham Cross 26211-6 





Also at ; Se 

Birmingham, Manchester, Liverpool, Bristol, Leeds, Grantham, Us eTe3 
Torquay, EdinburghG/asgow, Dundee, Belfast, etc, “Le 

ee 











TRADE MARK REGISTERED THE RAYOESTOS CO. 


CLUTCH FACINGS. 


MOULDED, WOVEN | 
AND SINTERED © 





BRAKE LININGS 


/MOULDED AND WOVEN aii 






MADE < RAYBESTOS-BELACO LIMITED 


*» ENGLAND 
EVERITE HOUSE - SOUTHWARK STREET - LONDON, S.E.| 





ASTERN HEMISPHERE 
PEC LU .S.| NE ‘ DAS TR l BU 0. RS 2 E Ra 5 E S61,0.5. 3 FO. OU Cal 5 ial data Ee ii Nig ERNIE RE Rip ww } 
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i A variety of Hemlock from the Canadian Pacific Coast. The 
Pacific Coast texture of its timber is of high quality, being straight, even 
grained and light in weight. Its strength/weight ratio, freedom 

Hemlock irom pitch and resin, working, gluing and painting properties 

are superior to every wood of its type. Ideal for timber frame 

and general construction work, joinery, ladder stock, flooring, 

sheathing, and roof-boarding. For further information,contact 

Commercial Secretary(Timber), Canada House, London SW1 





A new schoo? 
goes up: 
space-framing 
with light, a 
rigid, economica? _ 
Canadian Hemlock 


xill 
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fitting genuine Ki service parts 


Excessive maintenance costs can quickly eat into your profits. 
Keep your maintenance costs down by replacing broken 

or worn parts with genuine IH service parts. They last longer 
than non-standard parts because they’re made to the 
strict specifications laid down by IH engineers. 

Genuine IH service parts are tested and re-tested at every 
stage of production, to maintain their constant high 
standard of quality. Keep your maintenance costs down 
and your profits up! Fit genuine IH service parts 
that are perfectly matched to your IH 
machines. And because they are perfectly 
matched and of such high quality, 
you need fit less of them—less often. 





International 


CONSTRUCTION EQUIPMENT DEALERS IN GT. BRITAIN AND N.IRELANO 


JAMES BOWEN & SONS LTD R. CRIPPS & CO. LTD 


EDINBURGH - GLASGOW NOTTINGHAM - MANCHESTER 
ABERDEEN SHILDON 
SAVILLE (TRACTORS) LTD WESTERN CONTRACTORS 
LONDON - STRATFORD-ON-AVON SERVICES LIMITED 
CARDIFF - BELFAST BRISTOL - EXETER - SALISBURY 


SE OTR RNR oo EL PRE BS OE a SC a 


INTERNATIONAL HARVESTER COMPANY OF GREAT BRITAIN LIMITED * HARVESTER HOUSE * 259 CITY ROAD * LONDON EC1 
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No ordinary scraper dozer combination this, it's the ideal 
unit for the smaller contractor and builder, with staying 
power for big jobs, manoeuvrability for small ones and 
round-the-clock availability. The T.M.2. open bowl 
scraper takes full advantage of the Track - Marshall's 
55 b.h.p. and 14,000Ib drawbar pull; its centre of gravity is 
directly over the cutting edge for faster digging, yet low 
enough to provide maximum scraper stability however 
rough the going. The Marshall Angledozer too, is built 
the for peak performance and quick, simple adjustment but 


team that's only to be expected, for the complete team — 


crawler, scraper and dozer — have been designed to 


that’s work together from the word go! 


MARSHALL MACH ED | 


Re Ta Ce ae . ; k 


WEIGHT. MADE TO WORK FAST EASY OPERATION 
The scraper's weight is concentrated over cutting blade: C.C.U. controls are handy to driver: operation is positive and 
loads are dug faster. Heaped capacity, 5.62 cubic yards. sensitive with no stiffness or backlash 





MARSHALL SONS & COMPANY LIMITED, GAINSBOROUGH, LINCOLNSHIRE 





LE 
a. 


April 13 1961 THE CONTRACT JOURNAL xvii 


You con Ayrtted On 


TARMAC 


BITUMINOUS 
Vt 
ey Vey 





HOT ROLLED 
ASPHALT 


COLD 
ASPHALT 


SEALING 
GRITS 


DENSE TAR 
MACADAM 


DENSE 
BITUMINOUS 
MACADAM 


Sa DELIVERY 


WATER-BOUND 
SLAG 


Perey APPLICATION 


GRANULAR 
BASES 
Roads, Raliway Ballast 


Filter Media 


EMULSIONS 


Concrete, etc. 


TARMAC ROADSTONE LIMITED 
AND ASSOCIATED ROADSTONE COMPANIES 


Sole manufacturers of “TARMAC” “CLOSTEX” “ASPHALTIC GRITTITE” “SETTITE” 
“HYDROSET" and suppliers of DRY SLAG AGGREGATE for al! purposes. 


TA R M AC Head Office: ETTINGSHALL, WOLVERHAMPTON. Tel: BiLston 41101/14 


London Office: 50 Park Street, W.1. Tel: GROsvenor 1422/5 








wees ao < ere 
ss ae RR, 
% in 
be a 
a a me 
& 


Designed, powered and built by: 


A.E.C. LIMITED 


SOUTHALL - MIDDLESEX 








Full details from Sole Concessionaires : 


SCOTTISH LAND 
DEVELOPMENT CORPORATION 


Glasgow (Shettleston 3546) London (Whitehall 4626) Nottingham (76898) Birtley (432) 





‘ee 
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MovinG a plant is a problem to many other people ‘ 
than gardeners. Transferring your plant and , or — 
machinery to a new site calls for considerable ne % - 
thought and generalship if production is not to 
be held up unduly. This is a very good reason 
why you should consult us at an early stage. We 
can plan and undertake the complete operation 
ourselves, without sub-contracting. Dismantling, 
packing, moving and re-assembly are all done by 
our own expert teams. 


THE PLANT 
ENGINEERING 
ORGANISATION 


Incorporating 
PLANT ENGINEERS (MECHANICAL & HANDLING) LTD. 
PLANT ENGINEERS (INDUSTRIAL INSTALLATIONS) LTD. 


PLANT ENGINEERS (HEATING & VENTILATING) LTD. A tyre callender, dismantled and marked for packing. 
P.E.T. (CRANE HIRE} LTD. This plant was shipped abroad by us. 


The Contract Removal Specialists 


« €ENQUIRIES DEALT WITH IMMEDIATELY AT LONDON OFFICE (DEPT. 1), 6 PARKWAY, CAMDEN TOWN, N.W.1. PHONE: GUL 8388 
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LIGHTWEIGHT 


HIGHER 
OUTPUT 





LOWER RUNNING 
COSTS 


o 2x2 inch DIESEL Powered self-priming: pump 
to handle water containing up to 25%! solids 


| Besides 2D2, the GOODENOUGH range includes | 
| _self-priming Centrifugal Pumps from | inch to | 
| 8 inch and hand and power operated diaphragm | 
| pumps up to 4 inch size. | 


 cccninaanaienaisgiegidenmeaaliiiis ad 
GOODENOUGH PUMPS LTD 


112 JERMYN STREET - LONDON : S.W.|I - Telephone TRAFALGAR 2663/4/5 


AGENTS FOR SCOTLAND: HIREPLANT LTD., 2420 LONDON ROAD, CARMYLE, GLASGOW, E.2 
AGENTS FOR WALES: O. L. DAVIES LTD., BAGLAN PLANT DEPOT, PORT TALBOT, GLAMORGAN 
Midlands Representatives : Messrs. W. J. S. Blunt and Son, 74 Watery Lane, Redditch, Worcs. Tel: Redditch 3575 
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SPUR eo 









WITH 
SAFETY 


SIZES PROCESSED (Tubed and Tubeless) You can rely on eee 


* 
12.00 x 24 (8 ply) 18.00 x 24/25 (All ply ratings) BLUE oF I CR . 


12.00 x 24 (16 ply) 21.00 x 24/25 (All ply ratings) 


13.00 x 24 (All ply ratings) 24.00 x 29 (All ply ratings) RETRE (\ DS 
29.5 x 29 (All ply ratings) 


14.09 x 24 (All ply ratings) 





ee 
_ SAVE 








15.00 x 20 (20 and 22 ply) 27.00 x 33 (All ply ratings) 
Manufactured by the most modern and efficient 


machinery with laboratory control over all com- 
N.B. (Further sizes to be announced ) pounding and retreading processes. 


16.00 x 24/25 (All ply ratings) 


and.. 


‘BLUE PETER’ 
REPAIRS 


carried out by highly skilled, experienced operatives. 
All repairs are photographically recorded at the 
‘stripped’ stage and photographs are supplied as 
evidence of the work involved. 





backed by... 
‘BLUE PETER’ 


SERVICE 


Local ‘BLUE PETER’ distributors provide prornpt 
and willing help supported by the Company’s s.eci- 
ally designed transport vehicles. 


‘BLUE PETER. 


EARTHMOVER RETREADS 
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THE MOST VERSATILE BUILDING CRANE 
IN THE WORLD 


now manufactured in Britain 


JULES WEITZ TOWER CRANES, which have established an enviable 
reputation in building and civil engineering applications, 

both on the Continent and in Great Britain and of which over 
4,000 have been supplied, are now being manufactured in Great 
Britain by BABCOCK & WILCOX LTD., under the name of 
BABCOCK-WEITZ.* 


To the established reputation of Weitz cranes, Babcock & Wilcox 
Ltd. are now adding their own experience of 50 years in the 

building of cranes of all kinds for world-wide service. 
BABCOCK-WEITZ cranes can be supplied in a wide range of types, 
facilitating the choice of the right crane for the job; with their 
proved advantages of full area-coverage and safer, faster, more 
accurate spot-placing of the load. 


BABCOCK-WEITZ 


SMe Dae Ue 
TOWER CRANES 


*By agreement with Jules-Weitz C.A.C.L. 


BABCOCK & WILCOX LIMITED 
BABCOCK HOUSE, 209 EUSTON ROAD, LONDON, N.W.1. Tel: EUSton 4321 &) 


iN 


a 

A 2 Se ~ Sole Distributors in Great Britain:— Wa i 
vi MACHINERY (CONTINENTAL) LIMITED Ne 

Se... 42 PARK STREET, LONDON, W.1. Tel: HY¥De Park 1401 


ee = » 
. wt 


We are exhibiting at the International Constructional Equipment Exhibition, Crystal Palace, London, |5th to 24th June, 1961, STAND No. Al20 
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POLYBOND 


Universal Adhesive & Sealer 


For bonding every kind of building material & tile 
Especially Expanded Polystyrene 


POLYBOND 


For one-coat sealing of any kind of 
building material—prior to — further 
decorative treatment 


POLYBOND 


Obviates all hacking or keying. 


When rendering any existing 
surface 


POLYBOND 


For lasting and economic 

sealing of new or old 

CONCRETE _ against 
dusting 


POLYBOND 


As an additive for laying 
better concrete more 
easily 










Good 
-its Polybond ! 
-its Specified 

















For further 
information 
write or tele- 
phone the 
manufacturers: 








POLYBOND LIMITED 


SOUTHAMPTON 


London Office : 
150 Crawford Street, W.1. 
Telephone: Welbeck 2349. 
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. Right now, television 
2 8 is entertaining hospital 

Television patients, taking school 

= children on undreamed 
of journeys, promoting 
business, keeping 
outlying communities in 
touch with world 
events. 

It's a busy medium— 
and it keeps Belcher’s 
busy too... designing 
and installing multiple 
systems that serve 
blocks of flats, hotels 
‘ - and small estates with 

first-class reception. 

iS = In co-operation with 

“architects and builders, 
Belcher’s help to put 
t.v. in its place. Outlets 
are provided just where 
they are needed, wires, 
cables and technical 
equipment neatly 
hidden away—and only 
one powerful but 
discreet aerial appears 
on the roof, to show 
that television and 
Belcher's are working 
smoothly down below. 


(RADIO SERVICES) LIMITED 


the Experts on 
Communal Television 
Installations ... witha 
complete Technical 
Advisory Service to 
place entirely at your 
disposal. 
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HEAD OFFICE: 59, WINDSOR ROAD, SLOUGH, BUCKS. 
Telephone: SLOUGH 24501 


Branches: 

Bath 2641 Leicester Oadby 3368 Southampton 73034 
Bedford 68791 Lewes 1233 Stockton-on-Tees 
Bolton 21724 Lincoln 20403 68576 
Derby 40537 Maidstone 86187 Stoke-on-Trent 
Edinburgh WAV 6373 Norwich 45327 8 
Exeter 66141 Perivale A/perton 1731 Worcester 26373 
Hornchurch 49138 Reading 55367 York 25242 
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Wherever the going is tough 


you'll find an & Jf [7 


However arduous the conditions, you will find that 










Eimco equipment steps up output, reduces down 
time, cuts costs and stays on the Job longer— 
much longer. 


if YOU have a tough job you can’t beat an Eimco 


EIMCO (GREAT BRITAIN) LIMITED 
Head Office: TEAM VALLEY, GATESHEAD I!, CO. DURHAM. LOW FELL 7-724! 
London Office: PRINCES HOUSE, PICCADILLY, W.1I. REGent 2184 





Pi4te 











UNIVERSAL DIVERS LTD ° 


all over the place. They live in Liverpool. 

And Newcastle and Weymouth. Where do 
they work? Dounreay, in the far north. 

Winfrith Heath, down in sunny Dorset. 

Milford Haven deep-water berth. For BP at 
Pembroke Dock. For Liverpool Corporation 
Waterworks. Consulting engineers, civil 
engineers. For ladies who lose their gems. Big 
Job, small job, Universal tackle it. Universal 
will go anywhere. Use Universal. 


40 NORTH JOHN ST - 
Also at Newcastle and Weymouth 
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LEAIMAD. /)/ GRILLES 


by the makers of Kinnear Shutters and Kinylon Grilles 


solve the problem 


of combining complete protection with an 
attractive appearance. Although the Kinrod Grille 
is enormously strong, its pattern gives good visibility 
without detracting from the modern 
aspect of the entrance, 


Please send for 
illustrated leaflet 9B, 


Z -\ 

a, ———_f \ ) ! 
ARTHUR L GIBSON & CO. LTD. \ 
Twickenham, Middx. Tel, Popesgrove 2276. Birmingham: Highbury 2804 
Glasgow : Halfway 2928 Manchester : Central 1008 Cardiff $1428 


ir 








A comprehensive range of tools and equipment to suit 
all building trades is always available on hire — full 
details on application. 


OUR STOCK INCLUDES:— 


- 


+ + + 


+ + + + + He H 





Deadweight Rollers 
Petrol & Diesel 


Vibrating Rollers 
Concrete Mixers 
Compressors 


Pumps 


Rammers 

Power Floats 
Concrete Surfacers 
Poker Vibrators 
Generators 

Hand Rollers 


Emulsion Sprayers 


1-6 tons. 

44, 64, 17 & 27 cw. 
5/34, 7/5, 10/7 & 14/10. 
2 tool Diesel Portable. 


14°-3’, Lift & Force, Self Priming, 
Diaphragm & Submersible. 


Warsop, Johnson & Pegson. 
Allam & Columbus Dixon. 
Crockatt & Columbus Dixon. 
Allam H. F. Electric, Winget. 
Portable Electric. 

Coleman, All Steel Water Ballast. 


Coleman, Power & Hand Operated. 





PLANT 
HIRE 


PORTABLE ELECTRIC TOOLS —a tui 
range of portable electric tools and accessories is available 
on sale or hire—we are distributors for Black & Decker, 
Bridges, Multico, Secomak, Tartan, Wolf, etc. 


SANDERS: ORBITAL, DISC, BELT & FLOOR. SAWS: 
DRILLS: }’-1}”. GRINDERS: 4’, 5” & 6”. PORTABLE 
HAMMERS: SIMBI, KANGO, BOSCH. PAINT 
SPRAYERS. BLOWERS. INDUSTRIAL VACUUM 


CLEANERS and 110v. TRANSFORMERS. 


E.R. COLE LTD. 


COOMBE ROAD. NEASDEN LANE 
LONDON N.W.10 
Tel DOL/is Hill 6606 


aio eee 
wt te) aie) ile 
aT 


Plant Hirers and Electric Tool Distributors 


Also at: ARCH 14, KINGSTON WHARF, SHOREHAM-BY-SEA, SUSSEX Telephone: SHOREHAM 3947 
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BEDFORDSHIRE 


ILL QUARRIES (ELLIS AND EVERARD). 

Banne.. neat Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, ~~ em) 

D, F. J. & CO., LTO., 261A Finchley 
DANGER F iEron. N.W'S.. (Tel: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 
SAND AGGREGATES, LTD., Northampton 
FeRTa. Quarries, Rushden (2354/5). (See Northants.) 
PRODUCTS (HUNTS.), LTD., Little Paxton, 

eae ueots. Hunts. (Tel.: St. Neots 308.) Pits at 
Little Paxton, St. Neots, Hunts.; and Blunham, 


HARTIGAN, G. F. X., LTD. (See Buckinghamshire.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. Ives 2441/2/ 
3/4.) (See Huntingdonshire for details.) 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel. 59966, 53969, 50353 (night)). (See Cambs.) 

WINFIELD, HENRY, LTD., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.:| Berkhamsted 1208/9.) 
Pits at: Leighton Buzzard, Bedford. Building sands. 


BERKSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8, or 
London: ViGilant 2530.) (For details, see Leics.) 

BULL BROS., S. and L., LTD., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 

COFF, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel.: Ascot 1026/7.) Sand, all 
grades of washed aggregates, hardcore, clinker, 
ashes and hoggin. 


CURTIS, J.. AND SONS, LTD., Botley Works, Oxford. 





(Tel.; Oxford 41081/2/3.) Sand and all grades 
of washed aggregates. Pits at Radley, near 
Abingdon. (Tel.: Abingdon 441.) 

DANGERFIELD, F. J., & CO., LTD., 261a Finchley 


Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 
GRUNDON, S. (EWELME). LTD., Ewelme, Oxon. 
(Tel.: Ewelme 20 and 37.) London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, building sand. 
HAINES, H. (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 


hardcore, pitching and broken stone, Cotswold 
building and walling stone. 
HALL AND CO., LTD., Cardiff Road, Reading. 


(Tel. SO458.) Pits at Theale. (Tel.: Theale 373.) 
HOVERINGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171-—-15 lines.) 
(For details, see Nottinghamshire.) 
JANES AND CO., LTD., 2C Buckingham Avenue, 
Slough. Sand aggregates, hardcore, ashes, bulidozing 
and bulk excavation. (Tel.: Slough 20361/2/3.) 
LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
SSA Porchester Terrace, North Paddington, W.2. 
RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 


Basingstoke, Hants. (Tel. 85.) Concrete aggregates, 
building sand, path gravel, hoggin, etc. 


BRECKNOCKSHIRE 





NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

SALOP SAND AND GRAVEL SUPPLY co., 


Admaston, Wellington (Tel. 961), Salop. 


BUCKINGHAMSHIRE 


ASPHALTE CARPETS, LTD., 38 Buckingham Palace 
Road, London, S.W.1. (Tel.: Tate Gallery 4857 or 
Gerrards Cross 3496.) Manufacturers of all grades 
of gravel bitumen macadam, gravel asphait and 
cold asphalt at Gerrards Cross. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BICESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 391/2.) 
Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 

COFF, HARRY A., LTD., Buckhurst Hill, 
Ascot, Berks. (Tel.: 1026/7.) (See Berkshire.) 

OANGERFIELD, F. J., & CO., LTD., 261a Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DRINKWATER, W. W., (WILLESDEN), LTD., Rush 
Green, Denham, Bucks. (Tel.: Denham 2241/2/3.) 

GRUNDON, S. (EWELME), LTD., Ewelme, Oxon. 
(Tel.: Ewelme 20 and 37.) London Cffice (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, building sand. 

HAINES, H. (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 

HALL AND CO., LTD., 


Cheapside, 


Brentford, Middlesex. (Tel.: 

Isleworth 4455), and Coronation Road, High 
Wycombe (Tel. 4360/1), and at Gerrards Cross. 
Pits at Wraysbury (Middx.), and Iver (Bucks.). 
HARTIGAN, G. F. X., LTD., High Street, Newport 
Pagnell. (Tel. 126.) Graded and sgingle-sized 


gravel aggregates to B.S.S. Pits at Newport Pagnell 
and Broughton, adjoining M.1 flyover. 
HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 
JANES AND CO., LTD., 2C Buckingham Avenue, 
sosee._ Sane sogreguten, pordsore. ashes, bulldosing 
ulk excavation. el.: Sloug '361/2/3.) 
LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
mate Porchester Terrace North, Paddington, W.2. 


Westhoren Pre 2 ao co., LTD., 
Marlow 379.) le arlow, Bucks. (Tel.: 


STUART MACEY, LTD., Gordon Road, High Wycombe 
(Tel.: High Wycombe 2591/2.) " 


CAMBRIDGESHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.: Coalville 1226/7/8; or 
DA London: ViGilant 2530.) (For details, see Leics.) 
NGERFIELD, F. j.. & CO., LTD., 261A Finchley 
a0., London, N.W.3. (Tel.: HAMpstead 8044/8.) 

or all road aggregates, kerbs, setts. (See London.) 





CAMBRIDGESHIRE 


DICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 56973/4.) 
All grades washed sand and gravel, reject stone, 
hoggin, clinker, crushed granite, crushed and 
graded concrete hardcore, brick rubble, ready- 
mixed concrete (all grades). 

HOVERINGHAM GRAVELS, LTo., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—-15 lines.) 
(For details, see Nottinghamshire.) 

MACLAREN BROS. (KENNETT), LTO., gravel, tarred 
and bituminous, gravel asphalt, washed sand and 
gravel, all to B.S. Specifications. Delivered to any site. 
Station Rd., Kennett, Cambs. (Tel.: Kentford 3353/4.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. Ives 
2441/2/3/4.) (See Huntingdonshire for — 

WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel.: Cambridge 59966, 53969, 50353 (night).) 
Supplier, at keenest rates, of ‘Finest Quality Only 
all grades washed sand and gravel, reject stone, 
hoggin, clinker, ashes, brick rubble, pitching, 
hardcore and granite chippings. All to A * 
Specifications. Delivered to any site in East Anglia. 


CARDIGANSHIRE 





NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salop. 

CHESHIRE 
BUCKTON QUARRY, broken stone, all grades. (Tel.: 


Mossley 123.) Or write Main Road, Oldham. 


CASTLETON SAND AND GRAVEL QUARRIES. LTD., 
Pennant End Quarry, Whaley Bridge. (Tel.: Whaley 


Bridge 139.) Washed sand and gravel. 

CAWOOD, WHARTON AND CO., LTD., Pistyl! 
Gwyn Quarry, Llianarmon, near Mold. (Tel.: 
cienes Ce: toa a4) er Saner limestone and 
tarred macadam, all grades. 

CHESHIRE AND NORTH WALES TARRED 
MACADAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Llanarmon-yn-lal 43.) _ Hard, broken 
limestone, dry and coated, to 8.S.S. Inquiries 
to registered offce—Market Chambers, Tower 


Square, Tunstall, Stoke-on-Trent. 


Trent 88094.) 
CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Tean 393.) Manchester Office: 


Staffs. (Tel.: 
Plant capacity, 2,000 tons 


Blackfriars 3766/7. 
per day. 
DUNNING AND SON, LTD. (See Shropshire.) 
HILTON GRAVEL, LTD., Rice Street, Liverpool! Road. 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 
HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 
PENMAENMAWR AND WELSH GRANITE CO., LTD., 
7 Picton Road, Liverpool, 15. (Tel.: Sefton Park 
7261.) All sizes and gradings of crushed granite 
aggregate from our Collingwood Dock (Liverpool) 
Depot. Any quantity per day; immediate delivery 


ex stock. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffordshire for details.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market DOrayton, Salop. 
(Tel.: Pipe Gate 304/S.) All sizes crushed or 
natural washed gravel. Twice washed sharp 


concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 


WARDLOW LIMESTONE, LTD., Cauidon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 

WILLIAMS, C. F., LTD., Bishop Street Sand Quarry, 
Turncroft Lane, Stockport. (Tel.: Stockport 7096.) 
Building sand and concrete sand. Bulk sand and 
gravel filling a speciality. 


(Tel.: Stoke-on- 


CORNWALL 
PENTEWAN DOCK AND CONCRETE CO., LTD., 
Pentewan Works, near St. Austell. (Tel.: 


Mevagissey 3335/6.) Gwithian Works, near Hayle. 
Pure silica gravel and grit, concreting building, 
plastering and asphalting sands, elvan and granite 
aggregates, all sizes. 


CUMBERLAND 


BROOMBYS, LTD., Sandside, Milnthorpe (Tel. 3251/2), 
Westmorland. (See Westmorland.) 

ESK MANUFACTURING CO., LTD., Calsil Brickworks, 
Brisco, Carlisle. (Tel.: Carlisle 2-49A1.) Sand 
lime bricks (common and coloured fi.ings). Ex 


Brisco. Concreting aggregates ex Longtown 
Works (Tel. 365). 
DENBIGHSHIRE 
SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salop. 
DERBYSHIRE 
BALLIDON QUARRIES, LTD., Ballidon, near Ash- 


bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., all sizes: 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

HILTON GRAVEL, LTD., Hilton, Derby. (Tel.: 
Etwall 422.) Also at Mercaston. (Tel.: Bralisford 
316.) And at Willington. (Tel.: Repton 3215.) 


HOVERINGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to 6.S.S. sizes. Output 1,000 tons per day. 

SALISBURY AND WOOD, LTD., Matlock (Tel. 
272/273). Limestone and granite, dry or coated 
gravel and sand, kerbs, slabs, biocks, posts, 
reconstructed and natural stone; lime and ground 
limestone, lightweight aggregates, ashes, red shale. 


DERBYSHIRE 


WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 


DORSET 


BULL BROS., S. and L., LTD., 126A High Street, 
Winchester (Tel. 2264). (See Hampshire.) 

DANGERFIELD, F. J.. & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portiand, Dorset. (Tel.: Portland 2207/8.) Tarred 
and bituminous macadam, ‘foundation materials. 
limestone for all purposes and to all gradings. 
Portland stone aggregates and Portland capstone 
aggregates for reconstructed stone. By road and sea. 


HALL AND CO., LTD., 8 Commercial Road, Parkstone. 


(Tel.: 5379.) 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates 
building sand, hoggin, path gravel. 

ESSEX 

ALRESFORD SAND AND BALLAST CO., LTD., 
Alresford Creek, near Colchester, Essex. (Tel.: 
Wivenhoe 341/494.) Pits at Alresford Creek, 
Brightlingsea, Stoke-by-Nayland, Bures and 


Holland. All grades of washed shingle, concreting 
sand and building sand. Road and water transport. 
BAKER, F. AND E., LTD., 73_High Road, Rayleigh, 
Essex. (Tel.: Rayleigh 1031/2.) Pits at Great 
Totham, Heybridge and West Tilbury. All grades 
of washed material supplied and delivered; also 
hardcore ashes and bricks. 
BARDON HILL QUARRIES (ELLIS AND EVERARD), 
TD., near Leicester. Tel.: Coalville 1226/7/8, or 
London: ViGilant 2530.) (For details, see Leics.) 
BUCBRICKS COMPANY, LTD., Sand and Ballast Pits, 
Martells, Ardleigh, Colchester. (Tel.: A-dleigh 
310.) All grades of washed aggregates, sand, 
building sand, asphalt, grit. Sterilised dry sand 
accurately graded to buyers’ requirements. 

DANGERFIELD, F. J., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

FERRIS PITS, LTD., The Limes Garage, Fencepiece 
Road, Barkingside, Essex. (Tel.: Hainault 5271/2- 
3001/2.) Pits at Orsett, near Stanford-le-Hope, 
and Upminster. All grades of washed aggregates, 
plastering and building sands supplied and 
delivered, also hardcore. 

HALL AND CO., LTD., Manor Road, Romford. (Tel.: 
Romford 42321.) Pits at Upminster, Boreham and 
Linford, near Grays. Gravel aggregates, concreting, 
plastering and building sand. 

HOVERINGHAM GRAVELS, LTD., . Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HUNNABLE, F. A., AND SON, LTD., Rayne Road, 
Braintree, Essex. (Tel.: Braintree 151 and 1351.) 
Graded washed stone, ‘gin. to rejects: washed 
concreting sand and washed soft building sand. 
Classified sand for asphalt. Ready mixed concrete 
to all grades. Pits at Braintree, Bocking, Beasley 
End, Hedingham and Alphamstone. 

LEIGH BUILDING SUPPLY CO., LTD., 
956 London Road, Leigh-on-Sea, EsJex. (Tel.: 
78264—5 lines.) All grades washed materials, 
building sand, hardcore, ashes, bricks, granite. 

PETERS AND BARHAM, LTD., 309 South Street, 
Romford. (Tel.: Romford 44141—7 lines.) Washeo 
and crushed gravel, all sizes; sand Pits at 
Asheldham, Chignall St. James, Dagenham, Great 
Waltham, North Ockendon, Roxwell, West Thurrock. 

PINCH, L. A. AND A., LTD., Upper Rainham Road. 


Elm Park, Hornchurch, Essex. (Tel.: Hornchurch 
48912/3/4.) Haulage, ail 


Head Office: 


aggregates and 


excavation. 
READ, P. T., LTD., Fairlop Airfield, Forest Road, 
‘ford. (Tel: Hainault 6111/2/3.) High-grade 


sands, ballast and shingles supplied and delivered; 
also ready-mixed concrete. 

ST. IVES SAND AND GRAVEL CO., LTD., 
Broadway, St. ives, Hunts. (Tel. St. ives 
2441/2/3/4 and Halstead 2323.) Pits at St. ives 
and Gosfield, near Halstead. 

STANWAY CONTRACTS, LTD., Upper Edwards Hail, 
Eastwood, Southend-on-Sea. (Tel.: Eastwood 55161.) 
Sand and gravel pits at Rochford and Woodham 
Walter. Graded aggregates supplied or delivered. 

WIVENHOE SAND, STONE AND GRAVEL CO., 
LTD., Wivenhoe, near Colchester, Essex. (Tel.: 


Wivenhoe 231.) High-quality washed aggregates 
of all grades. 


22 The 





GLOUCESTERSHIRE 
BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsiand 


301/4.) (See details under Herefordshire.) 

COKE, T. F., (CHELTENHAM), LTD., 267 Gloucester 
Road, Cheltenham. (Tel.: Cheltenham 4717/4874.) 
Sand, graded gravel aggregates, hardcore, lime- 
stone, chippings, tarred and bituminous limestone, 
concrete blocks, fence posts, etc. 

CROMHALL QUARRIES, LTD., Cromhal!l, Wotton- 
under-Edge, Glos. (Tel.: Falfield 346/7.) Concrete 
aggregates, pre-graded in  targe quantities. 
Tarmacadam, tarpaving, bituminous macadam and 
cold asphalt to 8.S.S. for hand or machine laying. 

GRIFFITHS, A., AND SONS, Churchdown, Gloucester. 
So deals aan 3135 - sar Pit, quarry 
an r owners. ra and- 5 
aggregate materials. 5 . qvee 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel.: 63001.) Gravel aggregates. 
concreting, plastering and bullding sand 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15_ lines.) 
(For details, see Nottinghamshire.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) “Doura” Facing, 
Engineering and Common SBricks in terra-cotta, 


red and golden brown. Concrete regates, road- 
stones, and Dolomitic media. pee - 


TAYMAC, LTD., Wootton 


' Bassett, near Swindon. 
Wilts. (Tel.: Wootton Bassett 391—S5 lines.) 
Cotswold stone, hardcore, washed and gracec 


aggregates, building sand. 


Rates for insertion in this GUIDE will be forwarded on application 
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GLOUCESTERSHIRE 


WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel.: Coleford 3158/9.) Tarred and 
bituminous limestone macadams, asphalt, concrete 
aggregates, dolomitic media, engineering, facing and 
common bricks for all purposes. Delivery road or rail. 


HAMPSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester. (Tel.: 2264.) Concreting aggregates 
(reconstituted, pit- -mixed, weighbatched to meet 
any specification); also ballast, hoggin, path gravel 
and sand from own pits at Fawley, Lockerley, 
Ringwood, meer. | Sway and Totton. 

DANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Baltic Wharf, Marine Parade. 
Southampton (Tel.: Southampton 21234), and at 
Portsmouth. Pits at Ringwood, Highbridge and 
Fawley. Gravel aggregate, concreting, plastering 
and building sand. 

HASKINS, G., AND SONS, Queen Street, Emsworth. 
For washed sand and graded aggregates, path 
and road ees hogging, clinker, ashes. (Tel.: 
Emsworth 71.) 

HOVERINGHAM. GRAVELS, LTD., 
Nottingham. (Tel.: Lowdham 3171-15 
(For details, see Nottinghamshire.) 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates, 
building sand, hoggin, path gravel. 

NEW MILTON SAND AND BALLAST CO., Lventemtee 


Hoveringham, 
lines.) 


Road, New Milton, Hants. (Tel.: 37 and S66 
Guaranteed uncrushed, washed, screened and 
graded concrete aggregates. All sizes. Washed 


sharp and fine sands. 

PRIVETT, W. G., AND SONS, LTD., Drayton Lane, 
Portsmouth. (Tel.: Cosham 70059.) Concrete 
sogreastes. building sand, hoggin, ashes, washed 
and graded filter media, etc. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 85.) Concrete aggregates, 


building sand, path gravel, hoggin, etc. 
TWICKENHAM GRAVEL CO., LTD., Ship Lane, 
Farnborough (Tel. 1126); Sandhurst Road, Yateley 
(Tel. 2230). vee 
WESSEX SAND AND GRAVEL CO., 126 Hillside 
Avenue, Southampton. (Tel. 56616.) Pits at 


Romsey and Fair Oak. Concrete aggregates, 


hoggin, building sand, etc. 
HEREFORDSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
Suppliers of all grades of crushed concrete aggre- 
oo. — ve pitching stone, hardcore and 


CLE HILL "TRANSPORT AND ROLLING CO., LTD., 
udlow, Salop (Cleehillstone 284). (See Shrops.) 
HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) All 
grades of tarred and bituminous macadam, road- 
rere Grlesines, and concrete aggregates, etc. 

OLD NOR TRADING CO., LTD., Kington 
Tele At Granite and limestone aggregates 
coated macadam, concrete products. 

SALOP SAND AND GRAVEL SUPPLY co. 
Admaston, Wellington (Tel. 961), Salop. 

SHAKEMANTLE QUARRY CO., Cinderford, 
) wae (Tel.: Cinderford 3197.) ‘‘Doura’’ Facing, 

ineering and Common S8ricks in terra-cotta, 
red and golden brown. Concrete aggregates, road- 
and Dolomitic media 

WHITECLIFE QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel. 3158/9.) (See Gloucestershire.) 


HERTFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

OANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

EASTWOODS SALES, LTD., Eastwood House, City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Broxbourne 
pit. (Tel.: Hoddesdon 2456.) Producers and 
distributors of all grades of washed aggregates. 

GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
buliding sand. Pits at Hertford and Enfield. 

HALL AND CO., LTD., Railway Yard, Orchard Road, 
Stevenage (Tel. 775), and at Hatfield. Gravel 
aggregates, concreting, plastering and building sand. 

HARTIGAN, G. F. X., LTD. (See Buckinghamshire.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. _ Ives, ae. (Tel.: St. ives 
2441/2/3/4.) (See Huntingdonshire for details.) 

TWICKENHAM GRAVEL CO., LTD., Eleanor Cross 
Road, Waltham Cross. (Tel. 23388.) 

WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. 
(Tel. 59966, 53969, 50353 (night.) (See Cambs.) 

WINFIELD HENRY, LTD., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at Hemel Hempstead, Watford, West Hyde, 
Rickmansworth. Concrete aggregates, hoggin, 
building sand. 


HUNTINGDONSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

me AGGREGATES, LTD., Northampton 

d Quarries, Rushden (2354/5). (See Northants.) 

GRAVEL PRODUCTS (HUNTS.), LTD., Little Paxton, 
St. Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
Little Paxton, St. Neots, Hunts.; and Biunham, 


Beds. 

HOVERINGHAM GRAVELS, LTD., _ Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 
Wansford 384/5.) Roadstone, hardcore, broken 
stone, ballast, ashes, silica clay and sand. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. ives, Hunts. (Tel.: St. ives 
2441/2/3/4.) Producers of ali grades of washed 
sand and gravel. Ready mixed concrete. Precast 
concrete of every description. 





HUNTINGDONSHIRE 
WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 





(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) 
KENT 
BRASTED SAND PITS, SBrasted, Kent (Tel. 586). 


London Office: 10A Ellery Street, S.E.15. (Tel.: 
New Cross 3337.) Soft and plastering sands, 
a. = sand-mix dry, hardcore, S.H. bricks, 


BROWN, ‘BROS. (SITTINGBOURNE), LTD., Chalkwell 
Road, Sittingbourne, Kent. (Tel.: Sittingbourne 
330.) Sand, Comeet, shingle, hoggin, hardcore, 
clinker, chalk, 

, LTD:, “Darttora, Kent. Tel.: Dartford 

431.) Pits in North Kent, Medway area and 

Sevenoaks district. All washed and crushed gravel 
aggregates, concreting and building sand. 

DIAMOND TREAD CO. (1938), LTD., Ditton Court 
Quarry, Larkfield, near Maidstone. (Tel.: West 
Malling 3444.) Quarry owners, tarmacadam, 
bituminous macadam and dry road stone manufac- 
turers and s6uppliers. Head Office: 21-22 Old 
Bailey, London, E.C.4. (Tel.: City 7001—-10 lines). 

DIAMOND TREAD CO. (CHART), LTD., Swan Lane 
Quarries, Little Chart, Ashford, Kent. Quarry 
owners; tarmacadam, bituminous ‘macadam and dry 
roadstone suppliers. Ali inquiries to Area Office: 
Ditton Court Quarry, Larkfield, near Maidstone, 
Kent. (Tel.: W. Malling 3444.) 

HALL AND CO., LTD., Canning Street, Maidstone. 
(Tel.: Maidstone 51051); ana at Folkestone and 
Hayes. Pits at Lunsford, near Larkfield, Riverhead. 
Gravel aggregates, concreting, plastering and 
building sand, Surecrete precision-mixed concrete. 

ae M. P., AND CO., LTD., Station Road, 

ddock k Wood. Kent (Tel. 385). 2 

TILBURY CONTRACTING AND DREDGING CO., 
TD., sane. Maidstone. (Tel.: Maidstone 
§5401/2/3.) Suppliers of tarred, bituminous and 

dry Kentish ragstone, sea walling, asphalt fillers, 

Scotch granite and kerbing. 


LANCASHIRE 
BROOMBYS, LTD..  Sandside. Milnthorpe | (Tel. 


3251/2), Westmoriand. (See Westmorland.) 
BUCKTON QUARRY, Groken stone, all grades. (Tel.: 
Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 
Trows Lane, Castleton, near Rochdale. (Tel.: 
Castleton 57100.) Lee Quarries, Bacup. (Tel:: 
Bacup 287.) Washed pit sand, crushed washed 
stone sopresates: pitching stone. 

CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
ao 3766/7. Plant capacity, 2,000 tons 


r day 

DUNNING. ‘AND SON, LTD. (See Shropshire.) 

HARTLEY, JOHN W., LTD., Lundsfield Quarry, Carn- 
forth, Lancs. (Tel.: Carnforth 100.) Large pro- 
ducers of highest quality washed sands, clean 
washed natural pebble and crushed gravel aggre- 
gates for all construction purposes. 

HILTON GRAVEL, ani Rice Street, Liverpool Road, 
Manchester, 3. Deansgate 5455S and 5456.) 
Quarries at Cheadie. ‘Stafts. (Tel.: Tean 241.) And 
at pongton, | Stoke-on-Trent. (Tel.: Longton 32196.) 

HOVERINGHAM GRAVELS, LTD., _ Hoveringham. 


Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, gee Nottinghamshire.) 

HULLAND GRAV co., LTO., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 


Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Chorlton 2274/5.) 

KELMAC, LTD., 54 Deepdale Road, Preston, Lancashire. 
(Tel.: Preston 84688/9.) Bituminous, tarred and 
waterbound macadams. Dry roadstone, sized and 
poner limestone aggregates. All to 8.S. and 

of T. Specifications. 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
all sizes and gradings of crushed granite aggregate. 
Immediate delivery ex stock. 

Liverpool and Preston Depots: 
fice: 7 Picton Road, Liverpool, 15. 
(Tel.: Sefton Park 7261.) 

Manchester Depot: 
fice: Cornbrook Road, Manchester, 15. 
(Tel.: Trafford Park 3830. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Apesingion Quarrioe, near Market Drayton, Staffs 
(Tel.: Hales 261/2/3.) (See Staffs. for details.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, mear Market Orayton, Salop. 
(Tel.: Pipe Gate 304/5.) _All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day 

WITHERS LIMESTONE, LTD., Black Lane Quarry, 
Carnforth. (Tel.: Carnforth 327.) Graded lime- 
stone aggregate to 8.S.S., all sizes. immediate 
delivery ex stock. 

X.L. GRANITE (INGLETON), LTD., Head Offices: 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
Works Tel.: Ingleton 231. All sizes and gradings 
of Ingleton granite aggregate. 


LEICESTERSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. iy Coalville 1226/7/8; or 
London Office—ViGilant 2530.) Sest Leicester- 
shire grey granite, dry and coated gradings to any 
specification, cold asphalt and wet mix. Prompt 
rail/road delivery 

CLIFFE HILL GRANITE co., LTD., Markfield, near 
Leicester. (Tel.: Markfield 561/2/3.) Granite 
aggregates to 8.S.S. All sizes. Tarred and 
bituminous prente. ares slabs and kerbs. 
Transit-mixed concre’ 

DUSTON STONE QUARRIES, LTO., New Duston, 
Northampton, stats Brixworth 278 and 298; 
Duston 505.) (See N ormemptonshire .) 

ENDERBY. AND STONEY STANTON GRANITE CO., 





LTD., 21 New Walk, Caneaaber. (Tel. 20891.) 
Quarries at Enderby. London Offices: 29 Dorset 
Square, N.W.1. (Tel.: Amb. 11 

HILTON GRAVEL, LTD., Hemington Fields, near 


Shardiow, Derby. (Tel.: Shardiow 266.) 
HOVERINGHAM GRAVEiS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 
MOUNTSORREL GRANITE CO., LTD., 21 New Walk, 
Leicester. (Tel. 20891.) Quarries at Mountsorrel, 
near Louphsorows. ‘gin. pink granite a speciality. 
Londo go Dorset $q.. NW.1, (Am b. 1141.) 
WANLIP " RAVE LS, LTD., Wanlip Road, Syston, 
pee: enile ~~. 7 exe scientifically 
alanc allast. ° S.S. Tel.: 
2327 and 2797.) : — 
WREAKE VALLEY GRAVELS CO., LTD., Melton 
Mowbray. (Tel.: Pit—Rotherby 205 or head office 
Melton 2488.) All grades washed aggregates and 
sand, transit mixed concrete. 


LINCOLNSHIRE 


CONINGSBY SUPPLY CO., LTD., Registered Office: 
The Broadway, Woodhall Spa, Lincs. (Tel.: Woodhall 
Spa 2322.) Screened limestone, hardcore, pitching, 
filling, flint, hoggin. Ex quarries or delivered, 

DOW-MAC (PRODUCTS), LTD., Tallington, Stamford. 
All grades of washed sand and gravel. (Tel; 
Market Deeping 2301.) 

EAST MIDLANDS BUILDERS’ SUPPLY CO., 21 Castle- 
dyke West, Barton-on-Humber, Lincs. (Tel.: Barton 
2189.) All grades washed sand and gravel, road- 
stone, hardcore, washed silica sand. 

GIBBONS, F. B., AND SONS, LTD., Registered Office: 
Welby House, Market Deeping, near Peterborough. 
(Tel.: Market Deeping 3321/2383.) Pits at Lang- 
toft, near Peterborough. (Tel.: Market Deeping 
2210.) All grades washed sand and aggregates. 

HARTSHOLME GRAVEL AND SAND CO., LTD., 
Hartshoime Wood, Doddington Road, Lincoln. Sole 
selling agents: Hartsholme Sales, Ltd., 17 West 
Parade, Lincoln. (Tel.: Lincoln 23391.) 

HOVERINGHAM GRAVELS, _ LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15S lines.) 
(For details, see Nottinghamshire.) 

PETERBOROUGH QUARRIES, LTD., Sandylands, 
Maxey, Peterborough. (Tel.: Market Deeping 
2355—3 lines.) Quarry at Ropsley, all grades of 
hardcore and broken stone. (See also Northants.) 

POLLARD, C., AND SON (TALLINGTON), LTD., 
Walk House, Langtoft, Peterborough. Pits at 
Tallington, near Stamford, Lincs. (Tel.: Market 
Deeping 2140.) All grades washed sand and 
aggregates. For ‘'Supercrete'' ready mixed 
concrete, ‘phone Market Deeping 3132. 

TRENTFORD GRAVELS, LTD., Head Office: Deansgrove, 
Grimsby. (Tel.: Grimsby 5354.) Washed and graded 
gravel and sand, roadstone, hardcore, siag, tarmac, 
ashes, etc. Pits and quarries throughout the county. 


LONDON 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BUCBRICKS COMPANY, LTD., S7 Piazza Chambers, 
Covent Garden, London, W.C.2. (Tel.: Covent 
Garden 0534.) All grades of washed aggregates, 
sand, building sand, asphalt, grit. Sterilised dry 
sand accurately graded to buyers’ requirements. 

COX, H., AND SONS, LTD., 

33 Southampton Way, 
Camberwell, S.E.5. 
(Tel.: Rodney 2215-—3 lines.) 

DANGERFIELD, F. J.,. AND CO., LTD., 261A Finchley 
Road, N.W.3. (Tel.: HAMpstead 8044-8.) Granite 
limestone or slag, coated or dry, all sizes and 
pitching, granite kerb and setts, felspar quartz and 
other minerals by road or rail, or ex London stock. 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portland, Dorset. : foag Portland 2207/8.) (For 
details, see Dorset. 


ORINKWATER, W. W. > (WILLESDEN), LTD., Dudden 
Hill Lane, "Willesden, N.W.10. (Tel.:_ GLAdstone 
6400/S.) Pits: Rush Green, Denham, Bucks. (Tel.: 


Denham 2241/2/3.) Also Staines Road, Hounslow 
Heath, Middlesex. (Tel.: Hounslow 6222/3.) 
GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 

(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Enfield and Hertford. 
GREENHAM SAND AND BALLAST CO., LTD., 

Chertsey Road, Feltham. (Tel.: Feltham 2285/7.) 
Pits at Hounslow, Feltham and Staines. Concrete 


aggregates, plastering and building sand. 
*ALL AND CO., LTD., Chantrey House, Eccleston 
Street, S.W.1 (Tel.: Sloane 7122), and at East 


Dulwich, Poplar and Wandsworth. Gravel aggre- 
gates, concreting, plastering and building sand. 

HARTIGAN, G. F. X., LTD. Washed sharp sand to 
B.S.S. 882. (See Buckinghamshire.) 

KEEN, W. J.. AND SONS, 18 Granville Road, Epping, 
Essex. (Tel.: Epping 2520.) All sands, ballasts, 
shingle and hardcore supplied. 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
SSA Porchester Terrace North, Paddington, W.2. 

READ, P. T., LTD., Gales Gardens, Bethnal Green, 
E.2. (Tel.: Shoreditch 9128/9.) All sands, ballast 
and shingles supplied and delivered; also ready 
mixed concrete. Pits: Fairlop Airfield, Forest Road, 


Ilford, Essex. (Tel.: Hainault 6111/2/3.) 
SHAKEMANTLE " QUARRY co., LTO., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’’ Facing, 


Engineering and Common 6Bricks in terra-cotta, 





red and golden brown. (See Glos.) 
MERIONETHSHIRE 

SALOP SAND AND GRAVEL SUPPLY CO., 

Admaston, Wellington (Tel. 961), Salop. 
MIDDLESEX 

CROSS, GEO. C., AND CO., LTD., Uxbridge Road, 
Southall. (Tel.: Southall 2264/5/6.) Concrete 
aggregates, hardcore, excavations, demolitions. 


(WILLESDEN), LTD., Staines 
Rd., Hounslow Hth., Middx. (Hounslow 6222/3.) 
GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Enfield and Hertford. 
GREENHAM SAND AND BALLAST CO., LTD., 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7.) 
Pits at Hounslow, Feltham and Staines. Concrete 
aggregates, plastering and building sand. 
GRUNDON, S., 100/104 Harlington Road, Hillingdon, 


ORINKWATER, W. W. 


Middlesex. (Tel.: Uxbridge 36511/2/3.) Sand, 
ballast, shingle, hardcore, ashes, excavation and 
demolition. 

HALL AND CO., LTD., Chantrey House, Eccleston 


Street, S.W.1 (Tel.: Sloane 7122), and at Ashford 
and Brentford. Pits: Bedfont and Shepperton. 
ore sosregates, concreting, plastering and 
bu sa 

LONDON BALLAST Co., LTD. (Tel.: Paddington 5064), 
SSA Porchester Terrace North, Paddington, W.2. 


TWICKENHAM GRAVEL CO., LTD., Feltham Hill 
Road, Hanworth. (Tel.: Feltham 2638.) 

READ, P. T., LTD., Gales Gardens, Bethnal Green, 
E.2. (Tel.: Shoreditch 9128/9.) Al cands, ballast 
and shingles supplied and delivered; also eee 
mixed concrete. Pits: Edmonton Gravel Pit, 
Montagu Road, N.9 (Tel.: Shoreditch *9128/9), 
and Fairlop Airfield, Forest Road, Ilford (Tel.: 
Hainault 6111/2). 

STUART MACEY, LTD., Gordon Rd., High Wycombe. 
(Tel.: High Wycombe 2591/2.) 
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MID-WALES 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

OLD RADNOR TRADING CO., 
Radnorshire. (Tel.: 
shire.) 


LTD. Quarries in 
Kington 421.) (See Hereford- 


sALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel. 961), Salop. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.:; Hales 261/2/3.) (See Staffs. for details.) 


MONMOUTHSHIRE 


MONMOUTHSHIRE ASSOCIATED QUARRIES, LTD., 
Head Office: 38 Chepstow Road, Newport, Mon. 
(Tel.: Newport 58311/2.) Suppliers of all grades 
of concrete aggregates, road metalling, pitching 
stone, tarmacadam and bitum/nous macadam in 


limestone, dolomite and blue pennant. stone. 
Quarries throughout the county. 
SHAKEMANTLE QUARRY .CO., LTD., Cinderford, 


Glos. (Tel.: Cinderford 3197.) ‘Doura’’ Facing, 
Engineering and Common 68ricks in _ terra-cotta, 
red and golden brown. (See Glos.). 

WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel. 3158/9). (See Gloucestershire.) 


MONTGOMERYSHIRE 


NASH ROCKS STONE AND LIME CO., 
Presteigne, Radnor. (Tel.: 
Herefordshire for details.) 

SALOP SAND AND GRAVEL SUPPLY CO., Admaston, 
Wellington (Tel. 961), Salop. 





LTD., 
Presteigne 352.) (See 


NORFOLK 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

JOHNSON, P. C. H., LTD., Station Road, Terrington 
St. Clement, near King's Lynn. (Tel.: Terrington 
St. Clement 248.) Washed and screened gravel, 
roadstone, washed sharp and fine sands. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. Ives 
2441/2/3/4 and Coney Weston 12.) Pits at 
St. Ives and Knettishali, near Thetford. 

SNETTERTON STONE QUARRIES, LTD., 
Lane, Hemel Hempstead, Herts. (Tel.: 
sted 1208/9.) Pits at Snetterton. 
aggregates, building sand. 

THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. 
(Tel.: Norwich 33243/4.) Washed and graded 
aggregates, stone and gravel delivered to all parts 
of Norfolk and Suffolk 


NORTHAMPTONSHIRE 





Pix Farm 
Berkham- 
Concrete 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 


London: ViGilant 2530.) (For details, see Leics.) 
BICESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 391/2.) 


Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 
BILLING GRAVEL CO., LTD., Station Road, Billing, 
Northampton. (Tel.: Cogenhoe 219.) London Office: 
23 Berkeley Square, W.1. (Tel.: Mayfair 6341.) 

BRAYBROOK, E. W., LTD., Newton Road, Higham 
Ferrers, Northants. (Tel.: Rushden 3344 and 
3345). All grades of washed and graded aggre- 
gates to 8.S.S., building sand, hardcore. 

DOW-MAC (PRODUCTS), LTD., Tallington, Stamford. 
All grades of washed sand and gravel. (Tel.: 
Market Deeping 2301.) 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: B8rixworth 278 and 298; 
Duston 505.) Producers of building and walling 
stone roadstone, hardcore, broken stone, ashes, 
sand, gravel and hoggin. Immediate delivery 
throughout Northamptonshire. 

FERRERSAND AGGREGATES, LTD., Northampton 
Road Quarries, Rushden, Northants. (Tel.: Rushden 
2354/S.) Largest producers In the county of all 
grades of high-quality concrete aggregate to 8.S.S. 
Deliveries throughout Northamptonshire and ad- 
Joining counties. 

GIBBONS, F. B., AND SONS, LTD., Welby House, 
Market Deeping, Peterborough. (Tel.: Market 
Deeping 3321/2383.) (See Lincolnshire for details.) 

AOVERINGHAM GRAVELS, LTD., _ Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

KETTON STONE CO. (Prop. Andrew's Garage), Ketton, 
near Stamford. (Tel.: Ketton 206.) Hardcore, 
roadstone, crushed stone, top soll, silica clay. 
Quarries at Ketton. 


MACKANESS, A. Jj., LTD., Ransome Road, North- 
ampton. (Tel.: Northampton 589.) Producers of 
all grades of washed aggregates. Bullding sand. 
Mixmortar (lime/sand mortar). Prompt deliveries. 

NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 
Wansford 384/5). Roadstone, hardcore, broken 
Stone, ballast, ashes, silica clay and sand. 

NEWARK (PETERBOROUGH) SAND AND GRAVEL 
CO., LTO., 127 Eastfield Road, Peterborough. 
(Tel.: Peterborough 2091.) All grades washed and 
screened gravel and sand. 

PETERBOROUGH QUARRIES, LTD., Sandylands, 
Maxey, Peterborough. (Tel.: Market Deeping 
2355.) Eight quarries supplying all grades of hard- 
sore and broken stone. Also Wetmix at Yarwell, 
Wansford. All grades gravel and sand at Maxey. 

POLLARD, C., AND SON (TALLINGTON), LTD., 
Walk House, Langto!t, Peterborough. (Tel.: Market 
Deeping 2140.) (See Lincolnshire for detalls.) 


STORTON, F. E., LTD., Weedon Road, Northampton. 


(Tel.: Northampton’ 3358.) Producers of washed 
Gravel and sand to 8B.S.S. 


NORTH WALES 


CAWOOD, WHARTON AND CO., LTD., Pistyll Gwyn 
Quarry, Llanarmon, near Mold. (Tel.: Lianarmon- 
yn-lal 27.) Crushed limestone and tarred macadam, 
all grades. 


Coneees AND NORTH WALES TARRED 


DAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Lilanarmon-yn-lal 43.) Hard, broken lime- 
stone; dry and coated to 8B.S.S. Inquiries to 
Registered Office—Market Chambers, Tower 
Square, Tunstall, Stoke-on-Trent. (Tel.: Stoke-on- 
Trent 88094.) 


ENSTON BROS., Liwyn Isaf Quarry, Clynnogfawr, 
Caernarvon. (Tel.: Clynnogfawr 297/8.) All 
sizes crushed, washed natural sand and gravel. 
Highest quality. Precast concrete products, ex our 
Griffiths Crossing Factory, Caernarvon. (Tel.: 
Caernarvon 2535/6.) Crushed granite ex our 
quarry, Pengwern and Gwydyr Quarries, Ltd., 
Trefriw, Llanrwst, Denbighshire. (Llanrwst 38.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD. 
Quarries _at Penmaenmawr (Tel. 2256/8), and at 
Trevor (Tel.: Clynnogfawr 223), Caernarvonshire. 
All sizes and gradings of crushed granite aggre- 
gate. Any quantity per day; immediate delivery 
ex stock. Coated granite also available. 

RUTHIN AND DENBIGH TARMACADAM CO., LTD. 
(a member of the Lunt, Comley and Pitt Group), 
Denbigh. (Tel.: Denbigh 75.) Lime, limestone, 
carbonate of lime, tarmacadam, etc. Also inquiries 
to Lunt Bros., Ltd., Gazette Buildings, 168 Cor- 
poration Street, Birmingham (Tel.: Central 7408), 


and Lunt Bros., Ltd., Stourbridge (Tel. 5201— 
8 lines). 
TERN HILL SAND AND GRAVEL CO., LTD., 


Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffs. for details.) 


NOTTINGHAMSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham. 
(Tel.: Rotherham 2622.) Crushed and graded 
limestone; all grades of washed gravel and sands. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
TO., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

GLEN QUARRIES, LTD., Central Chambers, Welligate, 
Rotherham. (Tel.: Rotherham 5223.) Crushed 
and graded stone, concreting sand, building sand, 


plastering sand and crushed gravel; could be 
collected ex quarry or delivered 
GUNTHORPE GRAVELS (1958), LTD. (Tel.: Notting- 


ham 77357; and Works: Lowdham 2131.) (An 
associate company of T. C. Campbell, Ltd.) All 
grades washed gravel and sand to 8.S.S. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
Quarries at Hoveringham, Holme Pierrepont, 
Colwick, Bleasby and Newark. Other quarries 
throughout the country—deliveries In 21 counties. 
All grades of washed gravel and sand to any 
specification. Crushed quartzite for surface dressing 
of roads a speciality. Combined plant capacity 
20,000 tons per day. 

NEWARK GRAVEL AND CONCRETE CO., LTD., 
Grove St., New Balderton, Newark, Notts. (Tel.: 
Sewert 401.) All grades washed sand and aggre- 
gates. 

NORTH NOTTS. GRAVEL CO., LTD., 
Retford, Notts. (See Yorkshire.) 
SALISBURY AND WOOD, LTD., Matlock. (Tel.: 

272/273.) (For details, see Derbyshire.) 


OXFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 


Belimoor, 


London: VIGilant 2530.) (For detalls, see Leics.) 
BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 


301/4.) (See details under Herefordshire.) 

BICESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 391/2.) 
Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 

CURTIS, J.. AND SONS, LTD., Botley Works, Oxford. 
(Tel.: Oxford 41081/2/3.) Sand and all grades of 
washed aggregates. Pits at Radley, near Abingdon. 
(Tel.: Abingdon 441.) 

DANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DUSTON STONE QUARRIES, LTD., New ODuston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston 50S.) (See Northamptonshire.) 

GRUNDON, S. (EWELME), LTD., Ewelme, Oxon. 
(Tel.: Ewelme 20 and 37.) London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates. Path hoggin, broken stone, bullding sand. 

HALL AND CO., LTD., Cardiff Road, Reading. 
(Tel. 50458.) 7 

HAINES, H., (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 


HOVERINGHAM GRAVELS, LTD., Hoveringham, 


Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

SNETTERTON STONE QUARRIES, LTD., Pix Farm 
Lane, Hemel Hempstead, Herts. (Tel.: Berkham- 


sted 1208/9.) Roadstone, Cotswold buliding and 
walling stone. 


RADNORSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leomineter, terstordenive. ies Kingsland 301/4.) 
(See detalls under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING co., LTD., 
Ludiow, Salop srasieisee 284). (See Shrops.) 

NASH ROCKS ONE AND LIME CO., LTD., 
Presteigne, mateen. Tot: Presteigne 352.) (See 
Herefordshire x4 S< alls 

OLD RADNOR DING ‘to., LTD. Quarries in 
Radnorshire. “Ger Kington 421.) (See Hereford- 


shire.) 
SALOP SAND AND RAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salop. 


RUTLAND 


ermpoee: F. 8.. AND eH LTD., Weiby House, 


ket Deeping, Peterborough. (Tel.: Market 
Deeping 3321/2383. ) (See Lincoinshire for detalis.) 








RUTLAND 


HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

KETTON STONE CO. (Prop.: Andrew's Garage), 
Ketton, near Stamford. (Tel.: Ketton 206.) Hard- 
core, roadstone, crushed stone, top soil, silica clay. 
Quarries at Ketton. 

PETERBOROUGH QUARRIES, LTD., Sengyten®. 

a (Tel.: Market 

Quarry at Seana, all grades of ake 
stone and hardcore. (See also Northamptonshire.) 

POLLARD, C., AND SON (TALLINGTON), LTD., 

Walk House, Langtoft, Peterborough. (Tel.: Market 
Deeping 2140.) (See Wmneoinenare for details.) 


SHROPSHIRE 


BALLIDON QUARRIES, LTD., Sallidon, Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 "ond 202.) 
Clean and graded dry limestone to B.S.S., all sizes: 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop. (Tel.: Cleehilistone 284.) Granite 
stone, tarmac, chippings, filter media, setts, 
limestone, crushed and walling stone, gravel, 
sand, hardcore and ashes. 

DORRINGTON SAND AND GRAVEL QUARRIES, 
near Shrewsbury. (Tel.: Dorrington 276.) Supplies 
of ready mixed concrete, building sand, washed 
sand, washed and crushed gravel 

DUNNING AND SON, LTD., Haughmond Quarry, near 
Shrewsbury. (Tel.: Upton Magna 286/7.) All 
grades of high-quality roadstone, concrete aggre- 
gates and coated macadam. All to 8.S.S. Any 
tonnage available for immediate delivery. 

LTD., 
(See 





NASH ROCKS STONE AND LIME CO., 
Presteigne, Radnor. (Tel.: Presteigne 352.) 
Herefordshire for details.) 

OLD RADNOR TRADING CO., LTD., Kington. 
(Tel. 421.) (See Herefordshire.) 

SALOP SAND AND’ GRA’ SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salop. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel: Hales 261/2/3.) (See Staffordshire for dets.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/5.) _All sizes crushed or 
natural washed gravel. Twice washed sharp 


concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 


SOMERSET 


ASHAM QUARRY CO., LTD., Chantry, Frome. (Tel.: 
Nunney 351.) All sizes limestone block, broken 
and aggregates. Tarred and bituminous macadam 
to B.S. Ex quarry and delivered. 

DANGERFIELD, F. J., & CO., LTD., 216A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel. 63001.) Gravel aggregates, 
concreting, plastering and bullding = 

Wanevmeant, JOHN, AND co., LTD., Shepton 

Mallet, (Tel.: Shepton Mallet 2366/7.) All sizes 
basalt, coated basalt, concrete aggregates, filtering 
media, building blocks and slabs. 


SOUTH SCOTLAND 


ESK MANUFACTURING CO., LTD., Carlisie. (Tel.: 
Carlisle 2-4941.) (For detalis see Cumberland.) 





SOUTH WALES 


HALL AND CO., LTD., 34 High Street, Narberth. 
(Tel. 74.) 


PENMAENMAWR AND WELSH GRANITE CO., LTD., 
18 Quay Street, Cardiff. (Tel.: 20646/7.) All sizes 
and gradings of crushed granite aggregate from 
our Cardiff and Swansea Dock Depots. Dolomite 
aggregates from Ewenny Quarry, Bridgend. 
(Tel.: Bridgend 3786.) Coated stone also available. 

SESSIONS AND SONS, LTD., West Dock, 
Producers of coarse and fine aggregate, dredged 
and graded to British Standards. Branches Newport 
and Swansea. (Also Gloucester and Hereford.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) “‘Doura” Facing, 
Engineering and Common 6Bricks in_ terra-cotta, 
red and golden brown. (See Glos.) 

SOUTH wees SAND AND GRAVEL CO., 
Head a Box 8, Beaufort Buildings, 
Swansea. Get.: Swansea 53071.) Sand and gravei 
merchants, bullders’ merchants, 
owners slag, hardcore, ashes, 
clinker filter media. Depots: Cardiff, Newport 
Barry, Port Talbot, Briton Ferry, Swansea, Lianelly. 


STAFFORDSHIRE 


BALLIDON QUARAMES, LTD., 
bourne, Derbyshire. 


LTD., 





Ballidon, near Ash- 

es *Parwich 201 and 202.) 

limestone to 8.S.S., all sizes: 

coated limestone to 8.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 

BARDON HILL Se (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGiiant 2530.) (For detalls, see Leics.) 


CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 


Staffs. (Tel.: Tean 393.) Manchester Office: 
echetars 3766/7. Plant capacity 2,000 tons 
per day 


DUNNING AND SON, LTD., Wood End < Pits, 
Hednesford. (Tel.: Hednesford 302/325.) Washed 
sand and gravel. All to 8.S.S. High-quality road- 
stone, concrete aggregates and coated macadam 
from our Haughmond Quarry, near Shrewsbur~ 
(See Shropshire.) 

LTD., 


HILTON GRAVEL, Cheadie, Staffs. (Tel.: 
Tean 241.) Also at Longton, Stoke-on-Trent 
(Tel.: Longton 32196) and Stretton, Surtoi-on- 
Trent (Tel.: Burton 6061). 
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STAFFORDSHIRE 


HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 


all to B.S.S. sizes. Output 1,000 tons per day. 
RUGELEY GRAVEL CO., LTD., Rugeley Quarries, 
Rugeley, Staffs. (Tel.: Rugeley 251/2.) Entirely 


modern plant. Sand classifiers. Finest aggregates 
to B.S.S. Large output. 

SALISBURY AND WOOD, LTD., Matlock. 
272/273.) (For details, see Derbyshire.) 
SHIRE OAK GRAVELS, LTD., Lichfield Road, Walsall! 
Wood, Staffs. Washed crushed gravel and washed 

sand. (Tel.: Brownhills 3253.) 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) Pit sand, concrete sand, 
and all grades of washed crushed gravel. Hardcore, 
clinkers, ashes and hoggin. 

TRENTHAM GRAVEL CO., LTD., Lordsley Quarries, 
Willoughbridge, near Market Drayton, Salop. (Tel.: 
Pipe Gate 304/S.) All sizes crushed or natural 
washed gravel. Twice washed sharp concreting 
sand. Plastering sand. Plant capacity 2,000 tons 
per day. 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. 
Staffs. (Tel.: Oakamoor 366.) Graded limestone for 


(Tel. 


all purposes. Ground limestone. 
WINDMILL SAND AND GRAVEL QUARRIES, LTD., 
Cannock Road, Wolverhampton. (Tel. 31108.) 
Concrete aggregates, plastering, building and 
asphalt sand. All to B.S.S. 
SUFFOLK 
ALRESFORD SAND AND BALLAST CO., LTD., 
Alresford Creek, near Colchester, Essex. (Tel.: 


Wivenhoe 341/494.) Suffolk area pits at Bures 
and Stoke-by-Nayland. All grades washed aggre- 
gate sand; also hoggin. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

ICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 56973/4.) 
(See Cambs.) 

HALL AND CO., LTD., West End Road, Ipswich. 
(Tel.: Ipswich 55593/4.) Pits at Kesgrave and 
Homersfield, near Harleston. Gravel aggregates, 

: ‘oncreting, plastering and building sand. 

MACLAREN BROS. (KENNETT), LTD., Station Road, 
Kennett, Cambs. (Kentford 333/4.) (See Cambs.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. Ives 
2441/2/3/4, Coney Weston 12 and Halstead 
2323.) Pits at St. Ives, Knettishall, near Thetford, 
and Gosfield, near Halstead. 

THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. 
(Tel.: Norwich 33243/4.) (See Norfolk.) 

WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. 
(Tel.: 59966, 53969, 50353 (night) ). (See Cambs.) 


SURREY 


“OFF, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel. 1026/7.) (See Berkshire.) 


DANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

EASTWOODS SALES, LTD., Eastwood House, City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Longside 
Sand and Ballast Pit, Thorpe, nr. Egham. (Tel.: 
Egham 3121.) Runfold Sand and_ Ballast Pit, 
Runfold, nr. Farnham, Surrey. (Tel.: Runfold 
2020.) Producers and distributors of ail grades of 
washed aggregates. 

HALL AND CO., LTD., Victoria Whart, Croydon. 
(Tel.: Croydon 4444.) Other main depots at 
Coulsdon, Epsom, Mitcham, Oxted, Purley, Redhill, 
Tadworth and Woking. Pits at Send and Redhill. 
Gravel aggregates, concreting, plastering and 
building sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., Kingston Road, 
Leatherhead, Surrey. (Tel.: 3497.) (See Sussex.) 

JANES AND CO., LTD., 2C Buckingham Avenue, 
Slough. Sand, aggregates, hardcore, ashes, bull- 
(Tel.: Slough 20361/2/3.) 

(Tel.: Paddington 5064.) 

North, Paddington, W.2. 


dozing & bulk excavation. 


LONDON BALLAST CO., LTD. 
SSA Porchester Terrace 





SUBSCRIPTIONS 
£5-4-0 
per year, post free 
£2-12-0 
half-yearly, post free 






Payable in Advance 


Occupation| Business 


(For Readership Classification Purposes Only) 


SURREY 


MARCO (AGGREGATES), LTD. Pit: Norlands Lane, 
Thorpe, near Egham. (Tel.: Chertsey 3401.) Pro- 
ducers and distributors of high grade washed sand, 
Shingle, ballast, etc. 

MARCO (CROYDON), LTD., Hampton Road, West 
Croydon. (Tel.;: THOrnton Heath 4236/7/8.) All 
building and road aggregates. 

TWICKENHAM GRAVEL CO., LTD., 

Road, Ash Vale. (Tel. 2349.) 

WELLS, A. L., AND SON, LTD., Builders’ Merchants, 
Garlands Road, Leatherhead. (Tel 3018/9.) Sand 
aggregates, hardcore, ashes, cement. Clinker block 


manufacturers. 
WINTON, WM. R., LTD., Send, Woking.  (Tel.: 
Ripley 2454/5.) All grades sand, shingle, ballast, 
Clinker block manufacturers. 


hoggin and ashes. 
SUSSEX 


AVANN, F., Cavendish Avenue, Eastbourne. (Tel. 
4969/70.) Washed and graded ballast, sand, bricks, 
breeze and concrete blocks, hardcore, clinker, 
tarmac, etc., supplied. 

HALL AND CO., LTD., 16 Chapel 
(Tel.: Worthing 7840) Other main depots at 
Bexhill, Bognor, Crowborough, East Grinstead, 
Eastbourne, Horsham, Hove and Seaford. Pits at 
Washington, Crumbles, near Eastbourne, Chichester, 
Rye Harbour, Midhurst, Shoreham and Portslade. 
Gravel aggregates, concreting, plastering and build- 
ing sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., West Station Goods 


Government 


Road, Worthing. 


Yard, Bexhill (Tel. 61): Cavendish Place, East- 
bourne (Tel. 3800); Dominion Road, Worthing 
(Tel. 8822); Whitbread Lane, Northiam (Tel. 


2211); Station Goods Yard, Haywards Heath (Tel. 
1750); Crawley Road, Horsham (Tel. 3366); The 
Hornet, Chichester (Tel 4181). All grades aggre- 
gates, hardcore, clinker, ashes, etc. 

WRIGHT, C., AND SONS, (B'TON), LTD., 19 Bristol 
Gardens, Brighton, 7. (Tel.: Brighton 63357 and 
62406.) All-in ballast, washed and crushed shingle, 
sand, ashes, hardcore, chalk, bricks, etc. 


WARWICKSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S.S., all sizes, 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output reliable deliveries. 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298: 
Duston 505.) (See Northamptonshire) 

HALL AND CO., LTD., 188 Lichfieid Road, Four Oaks, 
Sutton Coldfield. (Tel.: Four Oaks 356.) Gravel 
aggregates, concreting, plastering, building sand. 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 


Nottingham. (Tel.: Lowdham 3171—15S lines.) 
(For details, see Nottinghamshire.) 

JUDKINS, LTD., Granite Quarries, Tuttle Hill, 
Nuneaton. (Tel.: Nuneaton 3411—10 lines.) All 
sizes washed granite aggregate, tarred and 
bituminous macadam. Slab mix a speciality. 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 


Oakamoor 385/386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 
SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’’ Facing, 
Engineering and Common 6ricks in terra-cotta, 

red and golden brown. (See Glos.) 

SHIRE OAK GRAVELS, LTD. (See Staffordshire.) 
WARDLOW LIMESTONE, LTD., Cauidon Low, N. Staffs. 
Tel.: Oakamoor 366.) (For details. see Staffs.) 
WARWICKSHIRE QUARRIES, LTD., Bedworth Road, 
Nuneaton. (Tel.: Coventry 67821.) Red shale, 
screened for roads, car parks, sports grounds, 

tennis courts, etc., attractive colour. 


WESTMORLAND 


LTD., Sandside, Mlinthorpe, Westmor- 
land. (Tel.: Milnthorpe 3251/2.) All grades 
washed crushed gravel sand, IImestone, granite 
chippings, pitching, tarmacadam, rockery stone, etc. 

—ESK MANUFACTURING CO., LTD., Carlisie. (Tel.: 
Carlisie 2-4941.) (For details, see Cumbertand ’ 


WILTSHIRE 


BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 
COKE, T. F. (CHELTENHAM), LTD., 267 Gloucester 

Road, Cheltenham. (Tel.: 4717/4874.) (See Glos.) 
DANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London., 


BROOMBYS, 


SUBSCRIPTION ORDER FORM 


To THE CONTRACT JOURNAL CO. LTD., 
32 SOUTHWARK BRIDGE ROAD, LONDON, S.E.1 


Please forward ““THE CONTRACT JOURNAL” each week for which 





(BLOCK LETTERS) 


Full postal address 
(BLOCK LETTERS) 





WILTSHIRE 
HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 


(For details, see Nottinghamshire.) 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates, 
building sand, hoggin, path gravel. 





TAYMAC, LTD., Wootton Bassett, near Swindon. 
Wilts. (Tel.: Wootton Bassett 391—S lines.) 
Cotswold stone, hardcore, washed and graded 
aggregates, building sand. 

WORCESTERSHIRE 
BALLIDON QUARRIES, LTD., Ballidon, near Ash- 


bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S.S., all sizes, 
coated timestone to B.S. 802 and 1621, and wet- 
mix; large output; reliable deliveries. 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop. (Cleehilistone 284.) (See Shrops.) 


DUNNING AND SON, LTD. (See Shropshire.) 


HOVERINGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 


Oakamoor 385/386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

OLD RADNOR TRADING CO., 
Tel. 421.) (See Herefordshire.) 

SHAKEMANTLE QUARRY CoO., 
Glos. (Tel.: Cinderford 3197.) 
Engineering and Common Bricks in 
rea and golden brown. (See Glos.) 


LTD., Kington. 
LTD., Cindertord, 
“Doura" Facing, 
terra-cotta, 


YORKSHIRE 
AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham. 
(Tel.: Rotherham 2622.) Crushed and graded 


limestone; all grades of washed gravel and sands. 
DENNIFF, ALAN S., LTD., Kiveton Park, nr. Sheffield. 
(Tel.: Kiveton 446/7/8.) Truck-mixed and pre- 
mixed concrete, washed and crushed gravel, con- 
creting sand, bidg. sand, crushed and graded stone. 


GLEN QUARRIES, LTD., Central Chambers, Wellgate, 


Rotherham. (Tel.: Rotherham 5223.) Crushed and 
graded stone, concreting sand, building sand, 
plastering sand and crushed gravel could be 


collected ex quarry or delivered. 


HOVERINGHAM GRAVELS, LTD.,_ Hoveringham, 


Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

NORTH NOTTS. GRAVEL CO., LTD., Belimoor, 
Retford, Notts. (Tel.: Retford 2219—3 lines.) 
Concrete aggregates and sands, quartzite 
chippings, building sands. Quarries at Belimoor 
and Lound, near Retford and Worksop. Truck- 


mixed concrete plants at Retford and Worksop, 
Notts., Ossett, Yorks., and Wath-on-Dearne, Yorks. 


SALISBURY AND WOOD, LTD., Matlock. (Tel.: 
272/273.) (For details, see Derbyshire.) 

STANLEY FERRY GRAVEL CO., LTD., Norwich 
Union Building, City Square, Leeds, 1. (Tel.: 


Leeds 26361.) Washed, crushed and natural graded 


sand and gravel. Supplies to specification, large 
daily production. Centre of Yorks. West Riding 
market. Pit: Wakefield. 


WELBECK SAND AND GRAVEL CO., Parkhill, Wake- 
held. (Wakefield 4454.) Washed sand and gravel. 


WEST RIDING GRAVEL CO., Norwich Union Building, 
City Square, Leeds, 1. (Tel.: Leeds 23562.) Modern 
1,000-ton daily plant produces washed grit and soft 
sands. All aggregates to specification. Competitive 
Yorks. W. Riding to Lancs. border. Pit: Wakefield. 


WOMERSLEY GRADED STONE CO., LTD., Womersiey 
Quarry, nr. Doncaster. (Tel.: Wentbridge 284.) 
Crushed and graded calcium carbonate limestone 
aggregates. Triple-screened, first-class products, 
high crushing strength, eminently suitable for con- 
creting, tarring and road_ making. Prices ana 


analysis on application. Quarry: 2 miles from 
Darrington, A.1. 

X.L. GRANITE (INGLETON), LTD., Head Offices: 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 


Ingleton 231. All sizes and gradings 
Granite aggregate. 


Works Tel.: 
of ingleton 
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Highly resistant to acidic effluents 





Need no waterproofing compounds—they 
should not be used 






Completely immune to any concentration of 
sulphates and most acidic ground conditions 






LAFARGE ALUMINOUS CEMENT CO. LTD. 73 BROOK STREET, LONDON, W.1. TEL: MAYfair 8546 





RING GREENHAM 
PLANT HIRE NOW: 


LONDON: ISLEWORTH 1141 
TOTTENHAM 6083 
BIRMINGHAM: ALDRIDGE 53344 
MANCHESTER: ATHERTON 1114 
ASHTON-UNDER-LYNE 4312 
LIVERPOOL: CENTRAL 3428 
SCOTLAND: AIRDRIE 4141 





All types of plant and equipment 
for SALE or HIRE. eee Glia 500 
machines in our own HIRE FLEET. 
Plant Register of machines for 
Sale forwarded bi-monthly free on 
application. 
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The Barber-Greene Finisher illustrated is a 
double first — the first bituminous paver to 
be purchased by Scudamore & Luck Ltd, 
of Northampton, and the first Model 873 to 


be made in Britain. 

Now, after 18 months of operation, its 
owners can assess its value from the 
following record: 


Total estimated tonnage laid: 
nearly 30,000 


Maximum daily output: 
435 tons in 9 hours 


Best output: 200 tons in 3 hours 


Maximum wearing course laid in one day: 
173 tons 


fhe machine has laid hot and cold asphalt, 
tarmacadam from 24” — 3” and wet mixes. 
Fuel consumption approximately 3 gallons 
of diesel oil daily, and one 40lb cylinder 
of propane gas per week for screed heating. 
Screed plates and tamper bars are still 
good for a further 10,000 tons. The owners 
report that repair bills are so low that ‘they 
do not justify analysis "’. 


Laying widths from 6 to 12 ft 
in 3in. increments. 


Laying speeds from 7.66 to 49.03 ft/min. 
Hopper capacity in excess of 3 tons. 
Hopper sides fold hydraulically to eliminate 
dead areas. 

Transport width 8 ft. 

Weight (including wheels and towbar), 
approx. 11,500 Ib. 
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The Model 873 in action. Note how it lays right 
up to the face of the brick piers. 


gee 


“amen, 
aT 


r 


PRS ers. 
3 


Distributors in the British Isles: 


JACK OLDING & COMPANY LIMITED 


HATFIELD 


HERTFORDSHIRE 








